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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


145th  REGULAR  METING-  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  JANUARY 
10,  1938  at  5:00  P.  M. 

©©©©©©©©©©©©©©©©©©©©©©©©©©©©©e©©©©©©©©©©©©©©©©©©©6©©©©©©©©©©©©©6 


Present:    Commissioners  Lev/is  F.  Byington,  Geo.  Filmer,  Sr., 
John  H.'Mc  Callum  and  J.  P.  Murphy 

President  Lewis  F.  Byington  presided. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  minutes  of  the  144th  regular  meeting  of  the  Com- 
mission held  December  27,  1937  were  approved. 

On  motion, of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  2597— 

WHEREAS,  Mrs.  Zulmida  Lev/is,  tenant. on  city  property  under 
the  jurisdiction  of  the  Water  Department,  has  requested  per- 
mission to.  transfer  her  lease  to  the  Atlas  Olympia  Company  of. 
California,  purchaser  of  her  property  adjoining  the  leasehold, 

THEREFORE,  BE  IT  RESOLVED,  That  Mrs.  Zulmida  Lewis  be  and 
is  hereby  permitted  to  transfer  her  lease  covering  a  portion 
of  the  Cityfs  25-foot  Alameda  Pipe  Line. right  of  way  near 
Centerville,  Alameda  County,  California,  and  being  dated 
November  1,  1936  for  a  term  of  three  years  therefrom,  and 
approved  by  Resolution  No.  1613  of  this  Commission  adopted  , 
October  26,  1936,  to  the  Atlas  Olympia  Company  of  California, 
a  corporation  whose  principal  place  of  business  is  Oakland, 
California,-  who  will  assume  all  the  terms  and  conditions  of 
said  lease. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO,  2398— 

RESOLVED,  That  this  Commission  approves  and  hereby 
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authorizes  the  execution  of  the  following  leases  of  property 
under  the  jurisdiction  of  the  San  Francisco  Water  Department: 

S.J.  WHITING: : : :  of  San  Francisco,  covering  2.4  acres,  more 

or  less,  being, a  portion  of  the  50  foot  strip 
of  land  in  the  Rancho  Santa  Rita,. Parcel  No.  71,  Alameda 
County,  for  agricultural  purposes,  for  period  of  one  year  from 
November  1,  1937,  at  an  annual  rental  of  $14.40,  payable  in 
advance. 

J .  M.  NUNES : : : :  of  Niles,  covering  0.16  acre,  more  or  less, 

being  a  portion  of  lessor's  Alameda  Pipe  Line 
Right  of .Way  between  Niles  and  Centerville,  for  agricultural, 
purposes,  for  period  of  one  year,  beginning  November  1,  1937. 
at  an  annual  rental  of  $2.50. 

4 

On  motion. of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2599-. 

4 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Board  of  Supervisors  to  adopt  the  following  reso- 
lution: 

RESOLVED,  in  accordance  with  the  recommendation  of  the 
Public  Utilities  Commission,  that  the  City  and  County  of  San 
Francisco  accept  a  deed  from  John  S.  Mulpeter  and  Alma 
Mulpeter,  to  a  35. foot  easement  over  the  northeasterly  oortion 
of  Lot  1,  Block -C,  Oak  Grove  Park,  San  Mrfceo  County,  and  that 
the  sum  of  $400.00  be  paid  for  said  easement;  $98.00  from 
Appropriation  No.  66-977-57  and  the  balance  of  $302.00  from 
the  money  on  deposit  with  the  County  Clerk  of  San  Miteo  County, 
Superior  Court  Case  No.  27646. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  24Q0-- 

4 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifications- 
approves  Credit  Order  No.  520  in  amount  $39.06,  being  the 
difference  between  estimated  and  actual  quantities;  approves 
Certificate  of  Acceptance  and  Final  Payment  in  amount  $2384.44, 
payable  to  L.  Ubels  under  HHWS  Contract  No.  169-Construction 
of  Steel  Footbridge  at  Moccasin  Reservoir. 

4 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 
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— RESOLUTION  NO.  2401- 


RESOLVED ,  Tha.t  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions   approves  Order  for  Extra  Work  No,  792-3  in  amount 
$72.90,  covering  the  furnishing  of  900  steel  bolts;  approves 
Order  for  Extra  Work  No.  792-4  in  amount  $175.00  covering  the 
removal  of  debris,  gravel,  etc.  from  in  front  of  the  intake 
to  the  Moccasin  Diversion  Conduit;  approves  Credit  Order  No. 
522  in  amount  $937.93,  being  the  difference  between  estimated 
and  actual  quantities;  approves -Certificate  of  Acceptance  and 
Final  Payment  in  amount  $17,629.97,  payable  to  MacDonald  and 
Kahn  Co.  Ltd.  under  HHWS  Contract  No.  172-Purnishing  and 
Installing  Liner  Plates  in  Moccasin  Diversion  Conduit. 

On  motion, of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Call  urn,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2402— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  and  approval  of  the 
following  Order  for  Extra  Work  and  Credit  Order  under  HHWS  . 
Contract  No.  149 -Enlargement  of  O'Shaughnessy  Dam-contractor, 
Trans bay  Construction  Co. 

Order  for  Extra  Work  No.  794-12  in  amount  $1,055.99,  covering 
special  construction  in  connection  with  the  wells  for  future 
spillway  drum  gates;  making  drills  to  place  strain  meter  plugs 
in  concrete;  cutting  air  vents  for  ventilation  of  battery 
room;  drilling  opening  for  copper  water  stop  on  upstream  face 
of  dam;  construction  of  underground  electric  conduit  under 
road  at  south  side  of  dam;  miscellaneous  electrical  and  plumb- 
ing repairs  to  City  houses;  set  of  Weed  tire  chains  for  City 
automobile. 

Credit  °rder  No.  519  in  amount  $1,494.37,  covering  deduction 
by  reason  of  freight  rates  paid  being  lower  than  those 
specified  in  tariff  shown  in  specifications  for  the  work. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2405— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's    certification  of  Order  for  Extra 
Work  No.  942  in  amount  $2,000.00  in  favor  of  Macco-Robertson 
Ltd.  under  SFWD  Contract  No.  156-Construction  of  Palo  Alto 
Pipe  Line,  covering  repairs  to  pipe  taken  from  Corral  Hollow 
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Pipe  Line,  consisting  primarily  of  welding  holes  and  pits 
found  to  have  developed  while  pipe  was  in  its  original  location 
in  Corral  Hollow. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Pilmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2404— 

4 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Order  for  Extra  Work 
No,  954-27  in  amount  $15.00  in  favor  of  Guy  F.  Atkinson  Co. 
under  Exposition  Contract  No.  14-Construction  of  Central  Tower 
Building,  covering  the  installation  of  steel  tank  66?f  in 
diameter -by  78"  high,  within  the  framing  of  the  Central  Tbwer 
Building. 

On  motion, of  Commissioner  Pilmer,  seconded  by  Commissioner 
Mc  Galium,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2405— 

WHEREAS ,  San  Francisco  Bay  Exposition  Contract  No. 2  for 
constructing  the  Ferry  Slips  on  Yerba  Buena  Shoals  by  the 
Healy-Tibbitts  Construction  Company,  general  contractor,  in 
accordance  with  the  time  limit  fixed  in  the  contract,  as  ex- 
tended by  previous  resolutions  of  this  Commission, .should  have 
been  completed  on  or  before  December  15,  1937;  and, 

> 

WHEREAS ,  unavoidable  delays  in  the  prosecution  of  said 
contract  have  resulted  from  interruptions  to  the  contractors 
regular  scheduled  operations,  caused  by  the  request  that  the 
contractor  complete  two. passenger  slips  prior  to  other  work 
under  the  contract;  and, 

.WHEREAS ,  the  contractor  has  diligently  prosecuted  the 
work,  birfc  due  to  this  cause  which  has  been  beyond  his  con- 
trol, he  has  been  unable  to  complete  the  work  under  this  con- 
tract until  December  30,  1937,  on  which  day  all  work  under  the 
contract  was  satisfactorily  completed: 

NOW,  THEREFORE,  BE  IT  RESOLVED ,  That  this  Commission  in 
view  of  the  foregoing,  hereby  extends  to  December  30,  1937, 
the  time  for  completion  of  said  contract  for  constructing  the 
Perry  Slips. 
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4 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  2406— 

WHEREAS,  San  Francisco  Bay  Exposition  Contract  No.  3,  for 
furnishing  and  erecting  hydraulic  hoisting  plants  for  ferry 
slips  on  Yerba  Buena  Shoals. by  the  Healy-Tibbitts  Construction 
Company,  general  contractor,  in  accordance  with  the  time  limit 
fixed  in  the  contract,  as  extended  by  previous  resolution  of 
this  Commission,  should  have  been  completed  on  or  before 
December  15,  1937;  and, 

i 

WHEREAS,  unavoidable  delays  in  the  prosecution  of  said 
contract  have  resulted  from  interruptions  to  the  contractor's 
regular  scheduled  operations,  caused  by  the  request  that  the 
contractor  complete  two. passenger  slips  prior  to  other  work 
under  the  contract;  and, 

*  WHEREAS ,  the  contractor  has  diligently  prosecuted  the 
work,  but  due  to  this  cause  which  has  been  beyond  his  control, 
he  has  been  unable  to  complete  the  work  under  this  contract 
until  December  30,  1937,  on  which  day  all  work  under  the  con- 
tract was  satisfactorily  ccmpleted: 

NOW,  THEREFORE,  BE  IT  RESOLVED \  That  this  Commission  in 
view  of  the  foregoing,  hereby  extends  to  December  30,  1937,  the 
time  for  completion  of  said  contract  for  furnishing  and  erecting 
hydraulic  hoisting  plants  for  ferry  slips. 

On  motion. of  Conmissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2407— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Order  for  Extra  Work  NQt  954-29  in  amount 
$1,443.24,  covering  additional  piling;  stiffening  timbers;  scabs 
on  trusses;  cup  apron  hinges  and  I-bolts;  strengthening  top  of 
gallows  frames  at  passenger  slips;  removal  of  seawall  rock  f ran 
under  transfer  bridge  at  freight  slip;  remove  sheathing  and  re- 
place with  hardwood  at  passenger  slips, 1  and  2;  etc.,  approves 
Credit  Order  No.  115  in  amount  $575.46,  covering  adjustments  of 
Orders  for  Extra  Work;  approves -Certificate  of  Acceptance  and 
Final  Payment  in  amount  $37,664.62,  payable  to  Heally-Tibbitts 
Construction  Company  under  Exposition  Contract -No.  2-Con- 
struction  of  Ferry  Slips  on  Yerba  Buena  Shoals. 
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On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO .  2408— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifications; 
approves  Order  for  Extra  Work  No.  954-30  in  amount  $541,03, 
covering  furnishing  hand  operating  cranks  for  three  passenger 
slips;  changing  levers  and  providing  additional  weights  and 
weight  supports  on  counter  balances  for  aprons;  drill  and  tap. 
cylinders  for  draining  valve  on  passenger  slips;  reconstruct 
limit  switches  furnished  by  City;  approves. Certificate  of 
Acceptance  and  Pinal  Payment  in  amount  $10,352.32,  payable  to 
Healy-Tibbitts  Construction  Company  under  Exposition  Contract 
No,  3-Hydraulic  Hoisting  Plants  for  Ferry  Slips-Yerba  Buena 
Shoals, 

On  motion  of  Commissioner  Murphy,  seconded  by  Cormiissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2409— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifications; 
approves  Order  for  Extra  Work  No.  943  in  amount  $428,24, 
covering  changing  of  60-inch  steel  pipe  elbows  and  the  in- 
stallation of  900  lin.  ft,  of  4-inch  C.  I.  Pipe;  and  labor 
and  material  for  cutting,  removing  and  reconnecting  water 
services;  approves  Order  for  Extra  Work  No.  943  in  amount 
$334.38,  being  net  adjustment  of  estimated  and  actual 
quantities;  approves  Certificate  of  Acceptance. and  Final  Pay- 
ment in  amount  $70,533,82  (reserving  $5,000,00,  pending. final . 
adjustment  of  claims)  payable  to  William  Bros,  and  Haas,  Inc., 
under  SFWD  Contract  No.  112-Crystal  Springs  Pipe  Line  No.  2 
Crystal  Springs  Dam  to  Burlingame. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2410— 


RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifications; 
approves  Credit  Order  No.  579  in  amount  $210.68,  being  the 
difference  between  estimated  and  actual  quantities;  approves 
Contract  Progress  Payment  in  amount  $1,432.04  and. Certificate 
of  Acceptance  and  Final  Payment  in  amount  $159.12,  payable  to 
E,  J,  Treacy  under  SFWD  Contract  No.  155-157-Layir^  of  4  &  8?? 
CI  Mains  in  Silver  Avenue,  Topeka  Street  and  Shipley  Street, 
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On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Filmer,  the  following  Exposition  Contract  Payments  were 
approved: 

Contract  payment  in  amount  $21,774.19,  payable  to 
Clinton  Construction  Co.  under  Exposition  Contract 
No.  7-Construction  of  Terminal  Building. 

Contract  payment  in  amount  $25,671.64,  payable  to 
Guy  F.  Atkinson  Co.  under  Exposition  Contract  No. 
8-Exposition  Palace  Buildings. 

Contract  payment  in  amount  $64,767.60,  payable  to 
Guy  F.  Atkinson  Co.  under  Exposition  Contract  No. 
14-Central  Tower  Building. 

Contract  payment  in  amount  $50,913.11,  payable  to 
Clinton  Construction  Co.  under  Exposition  Contract 
No.  16-Pavilions  of  Central  Court. 

Contract  payment  in  amount  $23,030.59,  payable  to 
E.  T.  Lesure  under  Exposition  Contract  No.  17-Ex- 
position  South  Tov/ers. 

On  motion. of  Commissioner  Pilmer,  seconded  by  Commissioner 
Mc  Call urn,  the  following  Water  Department  Contract  Payments 
were  approved. 

Contract  payment  in  amount -$123,478.74,  payable  to- 
MacDonald  and  Kahn  Co.  Ltd.  under  SFWD  Contract  No. 
120-Sunset  Reservoir. 

Contract  payment  in  amount  $40,186.53,  payable  to 
Macco-Robertson  Ltd*  under  SFWD  Contract  No*  156- 
Palo  Alto  Pipe  Line. 

Contract  payment  in  amount  $1,366.38  and  payment  in 
amount  $999.88,  payable  to  Lowrie  Paving  Co.  under 
SFWD  Contract  No.  146-Re paving  of  Street  and  Sidewalk 
Openings  where  the  paving  has  been  removed. 

On  motion  of  Commissioner  Mb  Callum,  seconded  by  Commissioner 
Murphy,  the  following  Hetch  Hetchy  Water  Supply  Contract 
Payments  were  approved. 

Contract  payment  in  amount  $5,728.50,  payable  to 
L.  Ubels  under  HHWS  Contract  No.  173-Const ruction 
of  Guest  House  at  O'Shaughnessy  Dam. 

Contract  payment  in  amount  $17,387.05,  payable  to 
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Trans bay  Construction  Co,  under  I-fflWS  -  Contract  No. 
149-Enlargement  of  O'Shaughnessy  Dam. 

Contract  payment  in  amount  $12,012*24,  payable  to 
S.  C.  Giles  under  HHWS -Contract  No.  170-Cottages 
at  Moccasin  and  Priest. 

On  motion. of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Call urn,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2411— 

WHEREAS ,  MacDonald  and  Kahn  Co.  Ltd.,  contractor  for 
construction  of  University  Mound  Reservoir  under  SFWD  Contract 
No.  111-PWA  Docket  No.  1510-4C,  has  experienced  unavoidable 
delays  in  prosecution  of  contract  due  to  strike  conditions 
and  rainfall  in  excess  of  the  normal  contemplated  under  the 
specifications  and  for  which  City  inspectors  ordered  sus- 
pension of  concrete  pouring;  and, 

4 

WHEREAS ,  the  aforesaid  contractor  has  diligently  prosecu- 
ted the  work  in  accordance  with  the  terms  of  the  contract: 

4 

NOW,  THEREFORE ,  BE  IT  RESOLVED,  That  this  Commission  in 
view  of  the  foregoing  recited  conditions  causing  unavoidable 
delays  in  prosecution  of  said  contract,  hereby  grants  an  ex- 
tension of  thirty  five  (35)  days  for  completion  of  said  SFWD 
Contract  No.  Ill-University  Mound  Reservoir. 

✓ 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO,  2412— 

RESOLVED,  That  the  contract  for  the  following  public  work 
to  be  performed  for  the  Public  Utilities  Commission  of  the  City 
and  County  of  San  Francisco,  in  pursuance  of  the  provions  of 
the  Charter  of  said  City  and  County,  to-wit: 

FOR  FINISHING  OFFICE  ROOMS  AND  OTHER  IMPROVEMENTS  TO 
ADMINISTRATION  BUILDING  AT  SAN  FRANCISCO  AIRPORT- 
AIRPORT  CONTRACT  NO.  41 -FEDERAL  WORKS  PROJECT  NO. 
1132-10E 

be  and  the  same  is  hereby  awarded  to  Frank  J.  Reilly  Company, 
it  being  the  lowest  regular  and  responsible  bidder  therefor, 
at  the  lump  sum  price. of  Five  Thousand  Three  Hundred  and 
Ihirtyone  Dollars  ($5,331.00). 

And  all  other  bids  for  the  above-described  work  are 
hereby  rejected. 
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The  cost  of  this  work  is  to  be  borne  from  funds 
appropriated  in  the  1935-1936  Annual  Appropriation  Ordinance 
and  from  a  grant  from  the  United  States  of  America  through 
the  Federal  Emergency  Administration  of  Public  Works • 

The  performance  by  the  City  and  County  of  the  contract  to 
be  entered  into  in  conformity  with  this  award  for  the  doing 
of  the  work  hereinbefore  referred  to  is  dependent  upon  the 
receipt  by  the  City  and  County  of  San  Francisco  of  a  grant 
from  the  Public  Works  Administration  of  the  United  States  in 
accordance  with  the  offer  heretofore  made  by  said  Public  Y/orks 
Administration  to  said  City  and  County.    Any  contract  entered 
into  pursuant  to  this  award  will  not  .be  binding  upon  the 
Public  Utilities  Commission  of  the  City  and  County  or  upon 
said  City  and  County  until  said  grant  is  received  in  accord- 
ance with  said  offer  and  unless  said  grant  is  so  received, 
said  contract  will  not  be  performed  by  the  Public  Utilities 
Commission  of  the  City  and. City  and  County  of  San  Francisco 
or  by  said  City  and  County,  and  in  the  event  of  non-performance 
of  said  contract  by  said  Public  Utilities  Commission  or  by  the 
City  and  County  of  San  Francisco,  said  Frank  J,  Reilly  Company 
will  not  be  entitled  to  recover  against  said  Public  Utilities 
Commission  or  against  the  City  and  County  of  San  Francisco, 
any  damage  for  failure  to  enter  into  said  contract  or  for  the 
failure  of  said  Public  Utilities  Commission  or  of  the  City  and 
County  of  San  Francisco  either  to  enter  into  said  contract  or - 
if  said  contract  is  actually  entered  into  to  perform  the  same. 
Nor  will  said  Frank  J.  Reilly  Company  be  entitled  to  any  damage 
for  any  delay  in  the  completion  of  said  contract  by  reason  of 
delay  in  the  City  receiving  said  grant,  but  the  time  allowed 
for  the  completion  of  said  contract  shall  be  extended  to  meet 
the  time  of  said  delay. 

On  motion. of  Commissioner  Filmer ,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  241 5-- 


RESOLVED,  That  this  Conmission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Order  for  Extra  Work 
No.  954-28  in  amount  $50.00  in  favor  of  Clinton  Construction 
Co.  under  Exposition  Contract  No.  9 -Ferry  Terminal  Building, 
covering  the  addition  of  certain  furring  to  the  walls  of 
lavatory  rooms  Nos.  5  and  7. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTE  ON  NO.  2414— 

RESOLVED,  That  this  Corimission  approves  and  hereby  requests 
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the  Controller's  approval  of -Credit  Order  No,  521  In  amount 
$452.50,  received  from  Guy  P.  Atkinson  Company  under  Expo- 
sition Contract  No.  8-Exposition  Palaces,  covering  omission  of 
171  vent  area¥/ays  and  temporary  wood  troughs  at  the  base  of 
the  leader  pipes. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  §415— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller  to  effect  the  following  transfers  of 
Water  Department  Funds: 

<4 

No.  543-Transfer  from  Appropriation  No,  66-913-00-Depreciation 
Reserve  Fund,  to  Appropriation  No.  66-913-23  the    sum  of 
$6,000.00  to  provide  for  -  replacement  of  copper  tubes  in  con- 
densors  at  Central  Pumps. 

No.  546-Transfer  from  Appropriation  No.  66-913-00-Depreciation 
Reserve  Fund,  to  Appropriation  No.  66-919-14  the  sura  of 
$500.00  to  provide  funds  for  Office  engineering  and  surveys  in 
connection  v/ith  "Replace  Flume  with  Pipe-Pilarcitos?i. 

v  M 

No.  547-Transfer  from  Appropriation  No.  93-903-01-51-Crystal 
Springs  Pipe  Line  No.  2-Extras,  to  Appropriation  No.  93-903- 
01-54A  the  sum  of  $500.00  to  provide  funds -for  office  engin- 
eering in  connection  with  SFWD  Contract  No.  112-Crystal  Springs 
Pipe  Line  No.  2. 

No.  548-Transf er .from  Appropriation  No.  93-906-00-Vater  Distri- 
bution Bond  Fund,  Unallocated,  to  Appropriation  No.  93-903- 
01-57  the  sum-of  $7,000.00,  to  provide  funds  for  payment  to 
Williams  Bros,  and  Haas,  contractor  under  SFWD  Contract  No. 
112-being  the  City?s  share  in  connection  with  damage  to  properly 
of  Christian -de -Guigne  during  construction  of  Crystal  Springs 
Pipe  Line  No.  2. 

On  motion. of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2416  — 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller  to  effect  the  following  transfers  of 
Hetch  Hetchy  V/ater  Supply  Funds: 

No,  79 2-1 9 -Transfer  from  various  appropriations  representing 
completed  items  under  various  jobs,  to  Appropriation  No. 
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92-235-1-1-1932  Hetch  Hetchy  Bond  Mind,  -the  sum  of  $25,253,80. 

No,  792-22-Transfer  from  Appropriation  No.  92-235-1-1932  Hetch 
Hetchy -Bond  Fund,  to  Appropriation  No. ,92-014-51  the  sum  of 
$2,978.37,  to  provide  funds  for  extras,  when  and  if  needed  - 
under  HEWS  Contract  No.  170-Cottages  at  Moccasin  and  Priest. 

No.  792-23-Transfer  from  Appropriation  No.  92-013-01-the  sum 
of  $937.93  and  from  Appropriation  No.  92-013-51  the  sum  of 
$452.10  (contract  and  contract  extras  under  Moccasin  Conduit 
Liner  Plates)  to  Appropriation  No.  92-014-51  to  provide  funds 
for  extras,  when  and  if  needed  under  HHWS  Contract  No.  170- 
Cottages  at  Moccasin  and  ^riest. 

On  motion  of  Conmissioner  Murphy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2417— 

WHEREAS,  Abraham  Wilkin  and  Sypera  Wilkin  allege  in  a 
complaint  filed  against  the  City  and  County  of  San  Francisco 
that  they  and  each  of  them  were,  on  February  21,  1936,  struck 
by  a  Municipal  street  car  at  the  intersection  of  Hayes  Street 
and  Van  Ness  Avenue  and  allege  that  in  said  accident  said 
Abraham  Wilkin  sustained  numerous  cuts  and  abrasions  on  and 
about  the  face  and  had  four  teeth  knocked  out  and  an  upper 
partial  plate  broken  and  said  Abraham  Wilkin  alleges  that  at 
the  present  time  he  has  embedded  in  his  lower  lip  a  portion  of 
a  tooth  which  cannot  be  extracted,  and  Sypera  Wilkin  alleges 
that  she  sustained  numerous  body  bruises  and  contusions  and 
in  particular  that  she  received  injury  to  the  lumber  region 
of  her  back;  and, 

WHEREAS,  Henry  Heidelberg,  Deputy  City  Attorney,  has  en- 
tered into  a  tentative  agreement  with  said  Abraham  Wilkin  and 
Sypera  Wilkin  for  the  settlement  of  all  their  claims  and  de- 
mands against  the  City  and  County  of  San  Francisco  for  the 
sum  of  Fifteen  Hundred  Dollars  ($1500.00)  and  has  advised  this 
Commission  that  the  City  and  County  of  San  Francisco  has  in- 
sufficient witnesses  to  properly  defend  said  action  and  that 
in  his  opinion  said  sum  of  Fifteen  Hundred  Dollars  ($1500.00) 
is  a  fair,  just  and  reasonable  amount  to  be  paid  said  parties 
for  the  full  release  and  settlement  of  all  their  claims  and 
demands  against  the  City  and  County  of  San  Francisco,  and 
has  explained  the  facts  and  circumstances  of  said  accident 
to  the  Public  Utilities  Commission. 

NOW,  THEREFORE,  BE  AND  IT  IS  HEREBY  RESOLVED,  That  the 
City  Attorney  be  and  he  is  hereby  authorized  to  fully  compro- 
mise and  settle  all  claims  and  demands  of  said  Abraham  Wilkin 
and  Sypera  Wilkin  for  the  sum  of  Fifteen  Hundred  Dollars 
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($1500.00)  and  the  Controller  of  the  City  and  County  of  San 
Francisco  is  hereby  authorized  and  directed  to  draw  his  warrant 
in  said  sum  in  payment  therefor. 

On  motion. of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2418— 

4 

WHEREAS,  -  Gladys  Mc  Nicholas  was  on  the  24  th  day  of 
November  1937,  injured  while  a  passenger  on  a  Municipal  Car 
No.  56,  by  reason  of  a  collision  between  said  Municipal  street 
car  and  a  Market  Street  Railway  car  at  the  intersection  of 
Market  and  Powell  Streets;  and, 

WHEREAS,  said  Gladys  Mc  Nicholas  in  said  accident  received 
certain  personal  injuries  and  by  reason- therefor  incurred  cer- 
tain expenses  for  medical  services;  and, 

WHEREAS,  Thomas  B.  Johnson,  Claims  Adjuster  for  the 
Municipal  Railway,  has  agreed  upon  settlement  with  said 
Gladys  Mc  Nicholas  and  George  C.  Mc  Nicholas,  subject  to  the 
approval  of  this  Commission,  for  the  settlement  and  release 
of  all  claims  and  damages  against  the  City  and  County  of  San 
Francisco  for  the  sum  of  $200.00  and  the  City  Attorney  advises 
this  Commission  that  said  sum  is  a  fair,  just  and  reasonable 
amount  to  be  paid  therefor. 

NOW,  THEREFORE 5  3E  IT  RESOLVED*  That  the  City  Attorney 
be  and  he  is  hereby  directed  and  authorized  to  fully  compromise 
and  settle  all  claims  and  demands  against  the  City  and  County 
of  San  Francisco  by  said  parties,  and  the  Controller  is  hereby 
authorized  and  directed  to  draw  his  warrant  in  said  sum  in 
payment  therefor* 

✓ 

On  motion  of  Commissioner  Ms  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO,  241.9— 

-WHEREAS  Knud  W.  Ancora  was  on  the  25th  day  of  November, 
1937,  injured  when  struck  by  Municipal  car  No.  201  at  45th 
Avenue  and  Balboa  Street  while  said  car  was  rounding  a  curve; 
and, 

WHEREAS ,  in  said  accident  said  Knud  W.  Ancora  received 
numerous  abrasions,  contusions  and  lacerations  of  his  left 
forehead  and  left  buttock  and  possible  skull  fracture,  and -by 
reason  thereof  incurred  medical  expenses  in  the  sum  of  $85.00 
and  has  lost  time  from  his  employment;  am, 
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WHEREAS ,  <  Thomas  B.  Johnson,  Claims  Adjuster  of  the  Muni- 
cipal Railway,  has  agreed,  upon  a  settlement  with  said  Knud 
W.  Ancora,  subject  to  approval  by  this  Commission,  in  the  sum 
of  $200.00  for  a  full  release  of  all  claims  and  demands  held 
against  the  City  and  County  of  San  Francisco,  and  the  City 
Attorney  advises  this  Commission  that  said  sum  is  a  fair,  just 
and  reasonable  amount  to  be  paid  therefor. 

4 

NOW ,  THEREFORE,  BE  IT  RESOLVED,  That  the  City  Attorney  be 
and  he  is  hereby  directed  and  authorized  to  fully  compromise 
and  settle  all  claims  and  demands  against  the  City  and  County 
of  San  Francisco  by  said  party,  and  the  Controller  is  hereby 
authorized  and  directed  to  draw  his  warrant  in  said  sum  in 
payment  therefor. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 


WHEREAS,  Henry  Heidelberg,  Deputy  City  Attorney,  in 
charge  of  the  trials  of  suits  against  the  Municipal  Railway, 
after  consultation  with  Edward  G-.  Cahill,  Ifan&g&r  of  Public 
Utilities,  deemed  it  advisable  that  a  private  investigation 
be  made  concerning  the  case- of  David  Krause  against  the  City 
and  County  of  San  Francisco,  and  the  firm  of  Krout  and 
Schneider,  Ltd.,  investigators,  was  employed  for  said  purpose 
and  said  firm  made  an  extended  investigation  of  the  acts  and 
conduct  of  said  David  Krause  and  at  various  times  took  three 
reels  of  motion  pictures  detailing  the  habits  and  walking 
ability  of  said  David  Krause,  and  said  firm  has  rendered  a 
bill  in  the  sum  of  $233.43  for  services  and  expenses  in  con- 
nection therewith  and  Henry  Heidelberg  advises  this  Commission 
that  said  sum  is  a  fair,  just  and  reasonable  amount  to  be  paid 
for  said  services. 

> 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  approve  said  item  of  expense  and  direct  the 
Controller  to  draw  his  warrant  in  said  su  m  in  payment  therefor 
and  charge  the  same  to  the  account  of  the  Municipal  Railway. 


Thereupon  the  meeting  adjourned  to  resume  at  the  call  of 
the  chair. 


—RESOLUTION  NO.  2420— 
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MINUTE  S 


PUBLIC  UTILITIES  COMMISSION 


ADJOURNED  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282-CITY  HALL  -  JANUARY 
17,  1938  at  5:00  P.  M. 


Present:    Commissioners  L.  F.  Byington,  Geo.  Filmer  Sr., 

John  H.  Mc  Callum,  J.  P.  Murphy  and  John  P.Mc  Laughlin 


President  L.  P.  Byington  presided. 


On  motion  of  Commissioner  - Pilmer,  seconded  by  Commissioner 
Mc  Laughlin,  Commissioner  L.  F.  Byington  was  unanimously 
elected  as  president  of  the  Commission  for  the  ensuing  year. 


On  motion  of  Commissioner  Mc  Callum,  seconded  by  Com- 
missioner Mc  Laughlin,  Commissioner  Geo.  Pilmer,  Sr.  was 
unanimously  elected  as  Vice-President  of  the  Commission  for 
the  ensuing  year. 


There  being  no  further  business  before  the  Commission,  on 
motion,  the  meeting  adjourned  to  the  call  of  the  chair. 


Secretary 
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MINUTE  S 


PUBLIC  UTILITIES  COMMISSION 


146th  REGULAR  MEETING  OP  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  JANUARY  24,  1938 

at  5:00  P.  M. 

§  §  §  i  i  1 1  li  ^  §  §  I  ^  ^  1 1  $  §  ^  ^      ^  §  §    @  it  a 

Present:    Commissioners  L.  F«  Byington,  Geo,  Filmer,  Sr., 

John  Ho  Mc  Callum,  J  »P  .Murphy  and  John  P.Mc  Laughlin 

President  L.  P.  Byington  presided. 


On  motion. of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  minutes  of  the  145th  regular  meeting  of  the 
Commission  held  January  10,  1938  and  the  minutes  of  the  ad- 
journed meeting  of  the  Commission  held  January  17,  1938  were 
approved. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  2421  — 

RESOLVED,  That  the  contract  for  the  following  described 
public  work  to  be  performed  for  the  Public  Utilities  Com- 
mission of  the  City  and  County  of  San  Francisco  in  pursuance 
of  the  provisions  of  the  Charter  of  said  City  and  County,  to- 
wit : 

Constructing  the  Administrative  Offices,. Air 
Terminal  Raiding,  on  Yerba  Buena  Shoals,  San 
Francisco  Bay  Exposition  Contract  No.  19,  being 
Federal  Public  Works  Project  No.  1427-N, 

be  and  the  same  is  hereby  awarded  to  Dinwiddie  Construction 
Company,  for  the  sum  of  $66,970.00,  the  said  Dinwiddie  Con- 
struction Company  being  the  lowest  regular  and  responsible 
bidder  for  all  said  work  upon  the  Invitation  for  Proposals 
to  do  said  work -as  advertised  by  this  Commission  on  January 
3  and  January  4,  1938. 

All -other  bids  for  the  above  described  work  are  hereby 
rejected. 
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The  cost  of  this  work  is  to  be  borne  from  the  funds  to  be 
appropriated -for  the  filling  in  and  reclamation  of  the  Yerba 
Buena  Shoals, 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  2422-- 

WHEREAS,  This  Commission  intends  to  construct  Administra- 
tive Offices  in  the  Air  Terminal  Building  on  Yerba  Buena  Shoals 
in  San  Francisco  Bay,  under  Public  Works  Administration  Docket 
No.  1427-N;  and, 

WHEREAS,  this  Commission  proposes  to  construct  said  Ad- 
ministrative Offices  under  contract: 

NOW,  THEREFORE ,  BE  IT  RESOLVED,  That  this  Commission 
appoint  the  San  Francisco  Bay  Exposition,  a  California, corpor- 
ation, to  prepare  and  furnish  plans  and  specifications,  and 
furnish. supervision  for  the  construction  of  said  Administative 
Offices,  at  a  fee  of  six  per  cent  (  .6%)  of  the  total  cost  of 
said  Administrative  Offices;  and, 

BE  IT  FURTHER  RESOLVED ,  That  the  Manager  of  Utilities  is 
authorized  to  enter  into  an  agreement  with  said -Scan  Francisco 
Bay  Exposition  for  the  above-mentioned  services. 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2425— 

RESOLVED    That  this  Commission  approves  Order  for  Extra 
Work  No.  954-^7  in  amount  $71.80,  in  favor  of  San  Francisco 
Bay  Exposition  Company  for  architectural  and  engineering  ser- 
vices in  connection  with  plans  and  construction  of  South 
Towers  on  Yerba  Buena  Shoals  (being  the  difference  between 
certified  estimated  contract  price  and  actual  contract  price); 
approves  transfer  of  funds  from  Appropriation  No.  9 54- 044 -54 A, 
to  Appropriation  No.  954-04-54A2  in  amount  $71.80  to  provide 
funds  for  final  payment  on  aforesaid  services  for  said  South 
Towers;  approves -Certificate  of  Acceptance  and  Final  Payment 
in  amount  $1,887.64,  payable  to  said  San  Francisco  Bay  Expo- 
sition Company  for  said  architectural  and  engineering  services 
in  connection  with  construction  of  said  South  Towers. 

On  motion, of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2424— 

RESOLVED,  That  this  Commission  approves  Order  for  Extra 
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Work  No.  954-35  in  amount  $2,263.37,  in  favor  of  San  Fran- 
cisco Bay  Exposition  Company  for  architectural  and  engineering 
services  on  construction- of  Ferry  Slips-Y  er'oa  Buena  Shoals, 
Exposition  Contracts  Nos. 2-3-4-5  ("being  the  difference  between 
certified  estimated  contract  price  and  actual  contract  price); 
approves  transfer  of  funds  from  Appro.  No.  954-025-54A  in 
amount  $1700.00  and  from  Appro,  No.954-025-54A1  in  amount 
$563.37,  to  Appro.  NO.954-025-54A2,  to  provide  funds  for  final 
payment  on  aforesaid  services  for  Ferry  Slips  On  Yerba  Buena 
Shoals ;approves, Certificate  of  Acceptance  and  Final  Payment  in 
amount  $4752. 82, payable  to  said  San  Francisco  Bay  Exposition 
Co. for  said  architectural  and  engineering  services  in  connect- 
ion with  construction  of  said  Ferry  Slips  on  Yerba    Buena  Shoe?.* 

On  motion  of  Commissioner  ivfc  Galium,  seconded  by  Commissioner 
!■  timer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  24-25— 

RESOLVED    That  this  Commission  approves  Order  for  Extra 
Work  No.  954-^6  in  amount  $369.11  in  favor  of  Sail  Francisco 
Bay  Exposition  Company  for  architectural  and  engineering 
services  on  construction  of  Exposition  Palace  Buildings,  Ex- 
position Contract  No.  16  (being  the  difference  between  certi- 
fied estimated  contract  price  and  actual  contract  price); 
approves  transfer  of  funds  from  Appropriation  No.  9954-041-54A, 
to  Appropriation  No.  954-041-54A2  in  amount  $369.11,  to 
provide  funds  for  final  payment  on  aforesaid  services  for 
Exposition  Palace  Buildings;  approves, Certificate  of  Acceptance 
and  Final  Payment  in  amount  $7,351.03,  payable  to  said  San 
Francisco  Bay  Exposition  Company  for  said  architectural  and 
engineering  services  in  connection  with  construction  of  said 
Exposition  Palace  Buildings. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2426— 

9 

RESOLVED    That  this  Commission  approves  Credit  Order  No. 
116  in  amount '$15.00  received  from  San  Francisco  Bay  Exposi- 
tion Company  under  Exposition  Contract  No.  18-Piling  for 
Palace  Extensions -Yerba  Buena  Shoals  and  being  the  difference 
between  certified  estimated  contract  price  and  actual  contract 
price;  approves  Certificate  of  Acceptance  and  Final  Payment 
in  amount  $829.01,  payable  to  said  San  Francisco  Bay  Exposi- 
tion Company  for  architectural  and  engineering  services  in 
connection  with  construction  of  said  Exposition  Contract  No. 
18-Piling  for  Palace  Extensions -Yerba  Buena  Shoals. 

On  motion,  of  Commissioner  Mc  Laughlin,  seconded  by  GoirMsstoiibr 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2427— 

WHEREAS,  San  Francisco  Bay  Exposition  Contract  No.  8,  for 
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construction  of  the  Exposition  Palaces  on  Yerba  Buena  Shoals 
by  Guy  P.  Atkinson  Company,  general  contractor,  in  accord- 
ance with  the  time  limit  fixed  in  the  contract,  as  extended 
toy  previous  resolutions  of  this  Commission,  should  be  completed 
on  November  30,  1937;  and, 

WHEREAS ,  the  on-site  strike  of  the  plasterers  and  hod- 
carriers,  and  the  shortage  of  these  craftsmen  following  the 
strike,  have  delayed  the  work;  and, 

WHEREAS,  the  flooding  of  the  plant  furnishing  the 
aggregate  for  plastering  firestop  walls  has  prevented  delivery 
of  this  material,  further  delaying  the  work;  and, 

* 

WHEREAS    the  contractor,  has  diligently  prosecuted  the 
work  but  due' to  these  causes ,  which  have  been  beyond  his 
control,  a  delay  in  the  completion  of  the  work  has  resulted: 

NOW,  THEREFORE. ,  BE  IT  RESOLVED ,  That  this  Commission 
hereby  extends  to  January  21,  1938,  the  time  for  completion 
of  said  contract  for  constructing  the  Exposition  Palaces. 

On  motion  of  Commissioner  Mc  Callura,  seconded  by  Commissioner 
Pilmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2428— 

RESOLVED,  Thais  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specif ications; 
approves  Order  for  Extra  Work  No. -954-34  in  amount  $1,304.00 
covering  (1)  moving  about  500M  Ft.  BM  Lumber  on  site  of  work 
to  provide  working  space  for  other .  contractors  (2)  applying 
one  shop  coat  of  paint  to  all  rods,  bolts,  washers  and  other 
metal  work  for  arches,  purlintrusses,  frames,  etc.  (3)  re- 
handling  about  142M  BM  lumber  for  rafters  for  selection  as  to 
use  and  location  by  the  City's  inspectors  (4)  waterproofing 
transformer  vaults;  approves. Certificate  of  Acceptance  and 
Pinal  Payment  in  amount  $126,198.88,  payable  to  Guy  P. 
Atkinson  Company  under  Exposition  Contract  No.  8-Construction 
of  Exposition  Palace  Buildings  on  Yerba  Buena  Shoals. 

On  motion. of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2429— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  v/ith  plans  and  specifica- 
tions; approves  Credit  Order  No.  580  in  amount  $20.00,  covering 
the  omission  of  white  lead  on  threaded  joints  on. pipe  hand- 
rail; approves  Credit  Order  No.  584  in  amount  $7,264.54,  cover- 
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ing  adjustments  between  actual  and  estimated  quantities; 
approves  Certificate, of  Acceptance  and  Pinal  Payment  No,  515, 
in  amount  $78,113.85,  payable  to  MacDonald  and  Kahn  Co.  Ltd., 
under  SFWD  Contract  No.  Ill-University  Mound  Reservoir-Con- 
crete Lining,  Roof  and  Control  Works. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  2450— 

RESOLVED*  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Order  for  Extra  Work  No.  944-  in  amount 
$281.58,  covering  difference  between  estimated  and  actual 
quantities;  approves, Certificate  of  Acceptance  and  Pinal 
Payment  in  amount  $1,436.08,  payable  to  E.  J.  Treacy  under 
SPWD  Contract  No.  154-Laying  of  a  16"  CI  Mains  in  Van  Ness 
Avenue,  between  North  Point  and  Bay  Street. 

On  motion, of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2451— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Board  of  Supervisors  to  adopt  the  following  reso- 
lution: 

■j 

RESOLVED,  That  in  accordance  with  the  recommendation  of 
the  Public  Utilities  Commission,  that  the  Director  of .Property 
be  and  is  hereby  authorized  to  sell  at  Public  Auction,  the 
buildings  located  on  certain  property  in  San  Mateo  County, 
California,  acquired  from  Hester  Ballhaus,  et  al.,  known  as 
the  Mountain  House.    The  terms  of  sale  shall  be  cash  upon 
delivery  of  bills  of  sale  to  be  executed  by  the  Director  of 
Property. 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2452— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Board  of  Supervisors  to  adopt  the  following  resolu- 
tion: 

RESOLVED,  in  accordance  with  the  recommendation  of  the 
Public  Utilities  Commission,  that  the  City  and  County  of  San 
Francisco  accept  a  deed  from  Security  Title  Insurance  and 
Guarantee  Company  of  Modesto  to  the  West, 1/2  of  Lots  9  and  11, 
the  West  3/4  of  Lot  15  and  all  of  Lot  15,  lying  between  First 
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and  Second  Avenues,  in  Oakdale,  California,  required  for  the 
Hetch  Hetchy  Aqueduct,  and  that  the -sum  of  $500,00  be  paid 
for  said  land  from  Appropriation  No.  92-500-18. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Fi liner,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2455-- 

4 

RESOLVED,  That  this  Commission  approves  and  hereby 
authorizes  the  execution  of  the  following  leases  of  lands 
under  the  jurisdiction  of  the  San  Francisco  Water  Department: 

DM : O'NEILL  ::  of  San  Mateo,  covering  lot  100'  x  100*,  known 

as  Lot. No.  5  of  Block  156  of  the  Abbey 
Homestead  Association,  San  Mateo  County,  for  period  of  three 
years,  beginning  November  1,  1957,  at  an  annual  rental  of 
$7.50. 

MANUEL  P READER  ::  of  Menlo  Park,  covering -29.56  acres,  more  or 

less,  being  parcels  Nos.  2011  (1)  and 
2011  (2)  of  the  Hetch  Hetchy  Bay  Division  Right  of  Way,  San 
Mateo  County,  for  period  of  three  years,  beginning  Ivkrch  1, 
1958,  at  annual  rental  of  $600.00. 

U.  PINNA  ::  of  ML  librae,  covering  2.5  acres,  more  or  less, 
being  portion  of  Parcel  No.  50,  San  Mateo  County  Lands,  for 
period  of  one  year  and  three  months  beginning  February  1, 
1958,  at  a  cash  rental  of  $50.00,  payable  semi-annually. 

On  motion  of  Commissioner  Pilrner,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2454— 

RESOLVED, , That  for  the  purpose  of  continuing  the  main- 
tenance of  law,  order  and  protection  of  City  property  until 
the  completion  of  0?Shaughnessy  Dam,  the  United  States 
Government  is  hereby  requested  to  continue  to  retain  a  United 
States  Ranger  to  be  detailed  to  said  G?Shaughnessy  Dam  and 
its  vicinity  and  that  the  sum  of  $510,00  is  hereby  set  aside 
for  that  purpose  to  be  paid  to  the  Federal  Government  and 
credited  to  the  account  known  by  the  Treasurer  of  United  States 
as  "4890-Donations  to  National  Park  Service'9  out  of  which  sum 
of  money  the  Superintendent  of  Yosemite  .National  Park  is  to  pay 
the  salary  of  said  United  States  Ranger,  who  is  to  perform 
public  order  duty  in  connection  with  the  enlargement  of 
07Shaughnessy  Dam- of  the  Hetch  Hetchy  Project  until  the  date 
of  its  completion,  estimated  at  this  time  to  be  as  of  April 
50,  1958. 
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BE  IT  FURTHER  RESOLVED,  That  a  certified  copy  of  this 
resolution  bo  forwarded  to  the  Controller  and  he  is  hereby 
requested  to  transfer  from  Appropriation  No*  94-903-00  to 
Appropriation  No,  94-904-01  the  sum  of  $310.00  to  provide  for 
this  contingency  and  thereafter  forthwith  forward  to  the 
Superintendent  of  Yosemite . National  Park  the  sum  specified 
and  for  the  purpose  stated,  which  sum  of  money  is  to  "be  paid 
out  of  the  1933-Hetch  Hetchy  Dam  Bond  Fund: 

BE  IT  FURTHER  RESOLVED,  That  in  the  event  that  should 
there  remain  a  balance  of  said  sum  of  $310,00,  at  the  time  the 
construction  of  raising  O'Shaughnessy  Bam  is  completed,  that 
said  balance  will  be  returned  by -the  Federal  Government  to  the 
City  and  County  of  San  Francisco. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  243,5— 

> 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Order  for  Extra  Work 
No. -945  in  amount  $100.00,  in  favor  of  MacDonald, and  Kahn  Co. 
Ltd.  under  SFWD  Contract  No,  120-Concrete  Lining,  Roof  and 
Control  Works,  Sunset  Reservoir,  covering  increasing  height 
of  portion  of  spillway  channel  walls  to  conform  to  existing 
outer  slope  of  embankment. 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  2436— 

9 

RESOLVED    That  this  Commission  approves  and  hereby  re- 
quests the  Controller^,  certification  of  Order  for  Extra  Work 
No.  794-13  in  amount  $2,700.00,  in  favor  of  Transbay  Con-r 
struction  Co.  under  HHWS  Contract  No.  149-Enlargement  of 
0?Shaughnessy  Dam,  covering  excavation  of  trenches  for  sewer 
and  water  pipes  and  construction  of  sewer  -and  water  pipes 
necessary  to  serve -a  new  cottage  being  erected  as  a  unit  of 
the  permanent  camp. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 

Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2457— 

RESOLVED,  That  this  Commission  approves  and  hereby 
authorizes  the  Lfenager  of  Utilities  to  enter  into  agreement 
with  Walter  C.  Gallagher  to  furnish  art  service,  to  supervise 
selection  of  stock,  color  inks  and  lithographing  in  con- 
nection with  the  designing,  of  Municipal  Railv/ay  car  cards  for 
the  months  of  March,  April,  May  and  June,  1938;  for  the  per- 
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formance  of  said  art  work,  said  Walter  C.  Gallagher  is  to 
receive  the  sum  of  $25.00  per  week. 

On  motion. of  Commissioner  McLaughlin, seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO,  2458-- 

WHEREAS ,  San  Francisco  Bay  Exposition  Contract  No,  17,  for 
constructing  South, Towers  on  Yerba  Buena  Shoals,  E.  T.  Lesure, 
general  contractor,  in  accordance  with  the  time  limit  fixed 
in  the  contract,  as  extended  by  previous  resolution  of  this 
Commission,  should  have  been  completed  on  or  before  January 
9,  1938;  and, 

WHEREAS*  unavoidable  delays  have  been  caused  by  difficul- 
ty of  securing  an  adequate  number  of  sufficiently  skilled 
craftsmen,  by  work  entailed  by  the  change  of  plans  of  timber 
joints,  and  by  several  interruptions  by  other  contractors; and 

WHEREAS,  the  Contractor  has  diligently  prosecuted  the 
work-but  due  to  these  causes  v/hich  have  been  beyond  his  con- 
trol, an  extension  of  time  is  necessary: 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  in  view 
of  the  foregoing  recited  conditions,  hereby  extends  for  a 
period  of  twelve  (12)  calendar  days  the  time  for  completion 
of  said,  contract  for  constructing  the  South  Towers. 

On  motion  of  Commissioner  Mb  Callum,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO,  24-59— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; -approves  Order  for  Extra  Work  No#  954-33  in  amount 
$1,196,61,  covering  change  cut  v/ashers  at  all  joints  in 
structural  frames  to  slotted  plate  washers;  approves  Certifi- 
cate of  Acceptance  and  Final  Payment  in  amount  $15,051,55  pay- 
able to  E.  T,  Lesure  under  Exposition  Contract  No,  17-Con- 
struction  of  Exposition  South  Towers. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO .  2440— 

RESOLVED*  That  this  Commission  hereby  accepts  the  terms 
and  conditions  in  re -implication  No.  735,  City  and  County  of 
San  Francisco,  Public  Utilities  Commission  as  set  forth  in  Order 
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of  the  Reclamation  Board  of  the  State  of  California  for  con- 
struction of  earthen  levee  around  the  Ketch  Hetchy  Water  Supply 
Valve  House,  north  side  of  ??Maze  Road",  Sections  28  and  33, 
T.  3  S.,  R.  7  E-Stanislaus  County,  and, 

0 

BE  IT  FURTHER  RESOLVED,  That  the  Secretary  of  this  Com- 
mission is  hereby  authorized  to  sign  said  acceptance  for  and 
in  "behalf  of  this  Commission. 

On  motion. of  Commissioner  McLaughlin,  seconded  by  Commissioner 
Mc  Galium,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO .  2441— 

4 

RESOLVED,  That  the  contract  for  the  following  pu  blic  work 
to  be  performed  for  the  Public  Utilities  Commission  of  the  City 
and  County  of  San  Francisco  in  pursuance  of  the  provisions  of 
the  Charter  of  the  said  City  and  county,  to-wit: 

FOR  CONSTRUCTING  A  LEVEE  AT  SAN  JOAQUIN  VALVE 
HOUSE-HETCH  HETCHY  WATER  SUPPLY  CONTRACT  NO.  174 

be,  and  the  same  is  hereby  awarded  to  C.  Dudley  De  Velbiss,. 
he  being  the  lowest  regular  and  responsible  bidder  therefor, 
at  the  following  unit  price  for  the  estimated  quantity  of 
work  stated: 

7,500  cubic  yards  of  earth  fill,  at  20  cents  per 
cubic  yard  -  total  $1,500.00 

The  total  amount  of  the  contract  on  the  basis  of  the  estimated 
quantities  of  work,  as  set  forth  in  the  specifications  is 
$1,500.00. 

And  all  other  bids  for  the  above-described  work  are  hereby 
rejected . 

Funds  for  this  work  are  available  under  1932  Hetch  Hetchy 
Water  Supply  Fund. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2442— 

■» 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifications* 
approves  Credit  Order  No.  581  in  amount  $97.21,  being  the 
difference  between  actual  and  estimated  quantities;  approves 
Certificate  of  Acceptance  and  Final  Payment  in  amount 
$1,719.79,  payable  to  Lowrie  Paving  Co.  under  SFWD  Contract 
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No,  161-Laying -of  6  &  8W  CI  Mains  in  Phelps,  Winding  Way  and 
Naylor  Streets. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  244-5— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Credit  °rder  No.  582  in  amount  $133.10,  being 
the  difference  between  actual  and  estimated  quantities;  ap- 
proves Certificate  of  Acceptance  and  Final  Payment  in  amount 
$2,518.92,  payable  to  E.  J.  Treacy  under  SFWD  Contract  No. 
152-Laying  of  Miscellaneous  Pipe  Lines  in  San  Francisco . 

4 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2444- 

4 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller  to  effect  the  following  transfers  of 
Water  Department  Funds: 

No.  549-Transf er  from  Appropriation  No.  66-913-OO-Deprecia- 
tion  Fund,  Unallocated,  to  Appropriation  No.  66-913-23  the  sum 
of  $500.00  to  provide  funds  for  replacement  of  pipe  finder  and 
harrow. 

No.  550-Transfer  from  Appropriation  No.  66 -9 13-00 -Deprecia- 
tion Fund, .Unallocated,  to  Appropriation  No.  66-915-23  the  sum 
of  $450.00,  to  provide  funds  for  replacement  of  old  wooden 
files. 

No.  551 -Transfer  from  Appropriation  No*  66-911-00-Extension 
Fund,  Unallocated,  to  Appropriation  No.  66-025-01  the  sum  of 
$11,990.00  to  provide  funds  to  meet- the  revised  estimate  of 
cost  of  Pulgas  Outfall  Improvements. 

No.  552-Transf er  from  Appropriation  No.  93-906-00-Water  Dis- 
tribution Bond  Fund,  Unallocated,  to  Appropriation  No. 93-905- 
04-02  the  sum  of  $5,000.00  to  provide  funds  for  force  account 
work-connections- to  be  performed  by  Water  Department  in  con- 
nection with  SFWD  Contract  No.  108-Sunset  Discharge  Line. 

No.  553-Transf er  from  Appropriation  No . -93-906-13-1-Water 
Distribution  Bond  Fund-SFWD  Contract  No.  51,  to  Appropriation 
No.  93-906-00,  the  sum  of  $6,851.32,  transferring  surplus 
upon  completion  of  contract  under  SFWD  No.  51  to  unallocated. 

No.  554-Transfer  from  Appropriation  No.  66-9 11 -00-r  Extension 
Fund  to  Appropriation  No.  66-930-00  the  sum  of  $1,035.00  to 
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provide  funds  for  erection  of  garage  at  University  Mound 
Reservoir • 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO,  2445— 

RESOLVED ,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller  to  effect  the  following  transfers  of 
Hetch* Hetchy  Water  Supply  Funds: 

NO.  768-4-Transfer  from  Appropriation  No*  768-996~13-Reserve 
for  Compensation  Insurance,  to  Appropriation  No.  768-996-14 
the  sum  of  $l,000.00-temporary  loan  from  existing  surplus 
in  Reserve  for  Compensation  Insurance  to  Reserve  for  matching 
contributions  to  Retirement  System,  until  such  time  as  credits 
accrued  may  be  reflected  on  records  in  the  Controllers 
Office -by  invoicing  and  liquidating  of  uncompleted  work 
orders. 

No.  794-14-Transfer  from  Appropriation  No.  94-903-00-1933 
Hetch  Hetchy  Dam  Bond  Fund,  to  Appropriation  No.  94-905-01 
the  sum  of  $3,367.23,  to  provide  for  inspection  and  super- 
vision by  field  forces  in  connection -with  HOTS  Contract  N0. 
149-Enlargement  of  o'Shaughnessy  Dam. 

No.  794-15-Transfer  from  Appropriation  No.  94-903-04-Mis-. 
cellaneous  Material  -under  1933  Hetch  Hetchy  Dam  Bond  Fund, 
to  Appropriation  No.  94-905-01  the  sum  of  $1,632.77,  to 
provide  additional  funds  for  inspection  and  supervision  by 
field  forces  in  connection  with  HHWS  Contract  No.  149-En- 
largement of  OvShaughnessy  Dam. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO,  2446-- 

» 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller  to  effect  the  f ollowing  transfers  of 
Municipal  Railway  Funds: 

No.  171 -Transfer  from  Appropriation  No.  765-101-00-Permanent 
Salaries,  to    Appropriation  No.  765-102-00  the  sum  of  $1359.38, 
to  provide  funds  for  temporary  services?  of  inspector  in 
Claims  Department-period  of  January  1,  1938  to  June  30,  1938. 
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No.  172-Transfor  from  Appropriation  No*  765-200-00-Con- 
tractual  Services,  to  Appropriation  No,  733-204-65  the  sum  of 
$96.24,  to  provide  funds  necessary  to  complete  contract  for 
scavenger  service. 

On  motion  of  Cotttaiss loner  Murphy,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  2447— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Order  for  Extra  Work 
No.  792-5  in  amount  $5,900.00,  in  favor  of  S.  C.  Giles  under 
HHWS  Contract  No*  170-Construction  of  Cottages  at  Moccasin 
and  Priest  covering  the  following: 

1.  Fire  protection  system  complete-consisting -of  700  feet 
of  pipe  and  necessary  fire  hydrants  -  $500.00 

2.  Fencing,  consisting  of  about  975  feet  of  wire  fence,  steel 
posts  set  in-concrete,  gates  and  steel  clothes  line 
posts  $1,200.00. 

3.  Reinforced  concrete  work-constructing  about  700  feet  of 
3.5  foot  retaining  walls  along  front  line  of  lots -and  in 
rear  portion  of  lots  to  form  terraces  -  $2,200.00. 

4.  Grading:  800  cubic  yards  of  excavation  at  rear  of  houses 
for  landing,  placing  material  suitable  for  gardening  in 
front  of  terraces;  grading  and  surfacing  service  road 

14  feet  wide  and  about  700  feet  long  around  site  of 
cottages  -  $1,650.00. 

5.  1300?  of  2H  and  4"  drain  pipe  from  downspouts  to  street 
gutters  for  disposal  of  roof  drainage  water-$350.00. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2448— 

i 

RESOLVED    That  this  Commission  accepts  certificate  of 
satisfactory  completion  signed -by  James  S.  James,  the  engineer 
for  the  de  Guigne  Estate,  G.  E.  Jennings,  Assistant -Trust 
Officer  for  the  Wells  Fargo  Bank  and  Union. Trust  Co.,  Tes- 
tamentary Trustee  for  the  de  Guigne  Estate,  and  Randolph  V. 
Whiting,  attorney  for  the  de  Guigne  Estate,  certifying  that 
the  work  performed  in  restoring  the  road  on  the  de  Guigne 
property  has  been  satisfactorily  completed,  which  road  was 
damaged  in. the  construction  of  the  Crystal  Springs  Pipe  Line 
No,  2;  and, 
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BE  IT  FURTHER  RESOLVED,  That  the  Controller  is  hereby 
requested  to  draw  his  warrant    in  amount  $7,000.00,  payable  to 
Williams  Bros  and  Haas,  contractor  under  SFWD  Contract  No.  112- 
Crystal  Springs  Pipe  Lino  No.  2,  which  sum  has  here tobef ore 
been  agreed  by  this  Commission  as  one  half  of  the  maximum  sum 
of  $14,000.00  to  be  paid  to  said  Williams  Bros,  and  Haas  as 
cost  of  reconstructing  the  road  on  said  de  Guigne  property. 

This  resolution  shall  have  no  effect  until  such  time 
as  Wells  Fargo  Bank  and  Union  Trust  Co.,  Testamentary  Trustee 
for  the  de  Guigne  Estate,  shall  execute  a  release  of  all 
claims  and  demands  against  the  City  and  County  of  San  Fran- 
cisco for  any  damages  or  future  damages  to  the  roadway  and  area 
where  the  said  roadway  was  allegedly  washed  out  due  to  con- 
struction work  of  said  Williams  Bros  and  Haas. 

On  motion  of  Commissioner  Mc  Call urn,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO,  2449— 

RESOLVED,  That  the  Pacific  Telephone  and.  Tel egraph  Com- 
pany and  the  Pacific  Gas  and  Electric  Company,  hereinafter 
called  the  f?permittees?f  be  and  are  hereby  granted  permission 
to  place  and  maintain  an  aerial  crossing  over  the  Municipal 
Railway  right  of  way.  running  between  Blocks  7226  and  7227, 
Lakeside  subdivision,  at  a  point  approximately  100  feet  south 
of  Ocean  AVenue  and  225  feet  east  of  19th  Avenue,  San  Fran- 
cisco, State  of  California: 

This  permit  is  granted  subject  to  the  following  condi- 
tions and  shall  not  become  effective  until  receipt  by  this 
Commission  of  a  certified  copy  hereof  with  an  endorsement 
thereon  signed  by  a  properly  authorized  officer  of  said 
permittees  accepting  the  permission  granted  subject  to  the 
conditions  hereof. 

1.  This  grant  of  permission  does  not  constitute  a  deed  or 
grant  of  an  easement  by  the  City,  is  not  transferable  or 
assignable  without  the  approval  of  this  Commission  and  is 
revocable  at  any  time  at  the  will  of  the  Commission. 

2.  The  location,  construction,  repair  and  alteration  of  the 
permittees'  structure  shall  be  satisfactory  to  the  General 
Manager  and  Chief  Engineer  of  the  Electric  Power  Bureau. 

3.  The  permittees  shall,  on  receipt  of  notice  so  to  do,  and 
within, such  reasonable  time    limit  as  may  be  fixed  by  said 
notice,  alter  said  structure  to  such  extent  as  may  be, 
necessary  to  avoid  interference  thereof  with  any  pipe,  pipe 
line,  power  line,  or  other  structure  of  the  City  now  existing 
or  hereafter  constructed,  or  with  any  operations  of  the  City 
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or.  with  any  use  by  the  City  of  the  property  affected  hereby; 
of,  if  so  agreed  by  the  permittees  and  the  General  Manager 
and  Chief  Engineer  of  the  Electric  Power  Bureau,  the  permittees 
may  pay  to  the  City  the  amount  of  any -expense  incurred  "by  the 
City  as  a  result  of  such  interference. 

4.  The  permittees  ^hail  at  all  times  keep  the  City?s  lands  in 
safe  and  sightly  condition  so  far  as  the  same  meiy  be  affected 
by  the  permittees7  operations  hereunder, 

5.  Neither  the  City  nor  any  Commission,  Board  or  Officer 
thereof  shall  be  held  responsible  or  liable  for  damage  to  the 
permittees'  structure  resulting  from  any  cause  whatsoever. 

6.  The  permittee  shall  be  responsible  and  liable  for  any  and 
all  damage  to  property  or  injury  to  persons  due  directly  or 
indirectly  to  the  construction,  use  or  existence  of  said 
structure  within  the  City's  lands,  and  shall  promptly  pay  any 
just  claim  therefor. 

7.  Should  the  permittees  fail  or  neglect  to  do  within  reason- 
able time  any  work  required  to  be  done  by  the  permittees  under 
the  conditions  hereof,  the  Public  Utilities  Commission  shall 
have  the  power  to  do  said  work  at  the  expense  of  said  per- 
mittees, which  expense  the  permittees  shall  pay  on  demand. 

BE  IT  FURTHER  RESOLVED ,  That  .Resolution  No.  2389  heretofore 
towit-on  the  27th  day  of -December,  1937,  adopted  be  and  the 
same  is  hereby  rescinded. 

On  motion  of  Commissioner  McLaughlin,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO  .  2450— 

WHEREAS ,  James  P.  Donahue  and  Josephine  Donahue  have 
filed  a  complaint  in  the  Municipal  Court,  against  the  City 
and  County  of  San  Francisco  for  the  sum  of  $1860.00,  alleging 
that  on  the  9th  day  of  January,  1936$  Josephine  Donahue  while 
attempting  to  board  Municipal  car  No.  97,  at  the  Flood  Build- 
ing safety  station,  said  car  was  caused  to  prematurely  start 
causing  her  to  fall  to  the  street  and  in  which  accident  she 
alleges  she  suffered  a  severe  sprain  of  the  left  ankle  and 
a  chip  fracture  of  the  fifth  metatarsal  of  her  left  foot;and, 

WHEREAS,  The  City  Attorney  has  entered  into  a  tentative 
settlement  with  said  James  P.  Donahue  and  Josephine  Donahue 
for  the  settlement  of  all  claims  and  demands  against -the 
City  and  County  of  San  Francisco  for  the  sum  of  $500.00  and 
the  City  Attorney  recommends  this  amount  as  being  a  fair, just 
and  reasonable  sum  to  be  paid  said  parties  for  said  release 
and  has  fully  advised  this  Commission  as  to  all  the  facts  and 
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circumstances  attendant  thereon. 

NOW,  THEREFORE ,  BE  IT  RESOLVED '  That  the  City  Attorney 
he  and  ho  is  hereby  authorized  to  fully  compromise  and  settle 
all  claims  of  said  James  P.  Donahue  and  Josephine  Donahue,  his 
wife,  for  the  sum  of  $500.00  and  the  Controller  is  hereby 
authorized  and  directed  to  draw  his  warrant  in  said  amount  in 
payment  therefor, 

AND  BE  IT  FURTHER  RESOLVED,  That  Resolution  No.  2393 
heretofore,  to-wit,  on  the  27th  day-of  December,  1937,  adopted 
be  and  the  same  is  hereby  rescinded. 

On  motion  of  Conmissioner  Mb  Callum,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  24 51-- 

WHEREAS,  -^rs.  A.  Meitz,  while,  alighting  from  Municipal 
Street  Car  No.  117  of  the  !rJ"  line,  on  the  first  day  of 
November  1937,  fell  from  the  front  step  of  said  street  car 
by  reason  of  the  alleged  premature  starting  of  said  street 
car;  and, 

*  ✓ 

WHEREAS ,  Mrs.  A.  Meitz,. by  reason  of  said  accident  sus- 
tained contusion  of  the  head,  sprained,  ankle,  contusions  and 
abrasions  of  the  body  and  nervous  shock;  and, 

WHEREAS,  Mrs.  A.  Meitz  has  filed  a  claim  against  the 
City  and  County  of  San. Francisco  in  the  sum  of  Two  Hundred 
($200.00)  Dollars;  and, 

WHEREAS,  Thomas  B.  Johnson,  Claims  Manager  of  the 
Municipal  Railway  has  agreed  upon  a  settlement  with  said 
Mrs.  A.  Meitz  in  the  sum  of  One  Hundred  Seventy  Five  ($175.00) 
Dollars  for  a  full  release  of  all  claims  against  the  City 
and  County  of  San  Francisco  by  reason  of  said  injuries  sus- 
tained in  said  accident;  and  the  City  Attorney  advises  this 
Commission  that  said  sum  is  a  just,  fair  and  reasonable  one  to 
be  paid  for  the  release  of  all  claims  and  damages  held  by 
Mrs.  A.  Meitz  against  the  City  and  County  of  San  Francisco 

NOW,  THEREFORE ,  BE  IT  RESOLVED '  That  the  City  Attorney 
be  and  he  is  hereby  authorized  to  fully  compromise  and  settle 
all  claims  of  Mrs.  A.  Meitz  against  the  City  and  County 
of  San  Francisco  for  the  sum  of  One  Hundred  Seventy  Five 
($175.00)  Dollars  and  that  the  Controller  is  hereby  authorized 
to  draw  his  warrant  in  payment  therefor. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2452— 

WHEREAS ,  while  Ricardo  J.  Qrozco  was  a  passenger  on 
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Municipal  Railway  street  car  No.  204  on  December  9,  1937, said 
Ricardo  J.  Orozco  sustained  certain  injuries  consisting  of  dis- 
loceited  shoulder  and  fracture  of  thumb  as  the  result  of  the 
sudden  and  unexpected  stopping  of  said  street  car,  due  to 
automobile  attempting  to  cross  the  tracks  in  front  of  said 
street  car;  and, 

WHEREAS,  said  Ricardo  J.  Orozco  has  filed  a  claim  against 
the  City  and  County  of  San  Francisco  for, the  sum  of  Five 
Hundred  Forty  Two  ($542.00)  Dollars;  and, 

WHEREAS ,  Thomas  B.  Johnson,  Claims  Manager  of  the 
Municipal  Railway  Company,  and  Henry  Heidelberg,  Deputy  City 
Attorney,  have  agreed  upon  a  settlement  with  said  Ricardo 
J.  Orozco  in  the  sum  of  Four  Hundred  Thirty  Eight  ($438.00) 
Dollars  for. a  full  release,  discharge  and  settlement  of  all 
claims;  and, 

WHEREAS,  This  Commission  has  been  fully  informed. of  all 
the  facts  and  circumstances  surrounding  said  accident,  and 
this  settlement  has  been  recommended  to  this  Commission  by 
the  City  Attorney  as  a  fair,  just  and  reasonable  one, 

* 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  City  Attorney  be 
and  he  is  hereby  authorized  and  directed  to  fully  settle  and 
compromise  all  claims  for  damages  of  said  Ricardo  J. Orozco 
in  the  sum  of  Four  Hundred. Thirty  Eight  ($438.00)  Dollars, 
and  that  the  Controller  be,  and  he  is,  hereby  authorised  to 
draw  his  warrant  in  said  sum  in  payment  therefor. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO,  2453— 

WHEREAS,  -Through  an  inadvertence  the  date  shown  in 
Resolution  No.  2417,  adopted  by  this  Commission  at  its  meet- 
ing held  January  10,  1938,  namely,  February  21,  1936,  was  in 
error,  for  the  purpose  of  correcting  same  be  it 

RESOLVED 9  That  Resolution  Nn.  2417  be  amended  by  the 
deletion  of  the. date,  February  21,  1936  and  the -substitution, 
in  lieu  thereof,  of  the  date,  February  21,  1937. 


Thereupon  the  meeting  adjourned  to  resume  at  the  call 
of  the  chair. 
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MI  N  U  T  E  S 


PUBLIC  UTILITIES  COMMISSION 


ADJOURNED  MEETING  OP  THE  PUBLIC  UTILITIES  COM- 
MISSION IN  ROOM  282-CITY  HALL-FEBRUARY  4,  1938 
at  4:30  P.  M. 


Present:    Commissioners  L.  P.  Byington,  Geo.  Pilmer,  Sr., 
John  H.  Mc  Callum  and  J.  P.  Murphy 

President  L.  P.  Byington  presided. 

On  motion  of  Commissioner  Pilmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2454-- 

RESOLVED,  That  all  bids  received  for  Airport  Contract  No, 
42,  for  Finishing  Rooms  in  the  First -Story  of  the  Administration 
Building  at. San. Francisco  Airport,  P,  W#  A.  Docket  No. 
1132-10F(R),  be,  and  the  same  are  hereby  rejected,  as  the  lowest 
bid  or  combination  of  bids  for  all  work  contemplated  under  the 
specifications  exceeds  the  funds  available. 

On  motion  of  Commissioner  Pilmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2455-- 

RESOLVED,  That  on  the  recommendation  of  the  City  Attorney 
that  certain  action  entitled  City  and  County  of  San  Francisco 
v.  Arden  Salt  Company,  a  corporation,  Arthur  Webster  Haley,  et  al 
Superior  Court,  Santa  Clara  County,  No.  40840,  which  action 
was  instituted  for  the  pu  rpose  of  acquiring  a  right  of  way 
for  a  pipe  line  connecting  the  water  distribution  system  of  the. 
City  with  the  system  of  the  East  Bay  Municipal  Utility  District, 
be  dismissed,  and  the  City  Attorney  is  hereby  authorized  to 
settle -the  said  suit  with  Arthur  Webster  Haley  in  the  sum  of 
$1,221.10,  upon  obtaining  a  full  satisfaction  for  all  claims 
and  demands  of  any  kind  or  nature  from  the  said  defendant 
arising  out  of  said  suit;  and  be  it 

FURTHER  RESOLVED ,  That  the  City  Attorney  on  his  recommen- 
dation is  also  authorized  to  enter  a  dismissal  of  the  action 
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above  described  in  so  far  as  it  affects  defendants 
A.  W.  Mc  Keown,  Flora  Mc  Keown  and  Nancy  M.  Mc  Keown,  upon 
obtaining  from  said  defendants  a  release  of  any  and  all  claims 
and  demands  of  any  kind  or  nature  whatsoever  arising  out  of 
said  suit. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO,  2456— 

WHEREAS,  the  Public  Utilities  Commission  did,  by  Resolu- 
tion No.  1345  award  a  contract  to  Reed  and  Reed  for  the  con- 
struction of  an  Administration  Building  at  San  Francisco 
Airport  in  San  Mateo  County;  and, 

WHEREAS,  in  conformity  with  said  award  said  Public 
Utilities  Commission  did  thereafter  enter  into  a  contract  with 
said  Reed  and, Reed  for  the  construction  of  the  aforesaid 
building;  and, 

WHEREAS,  said  Reed  and  Reed  have  completed  the  construct- 
ion of  said  building  in  accordance  with  the  plans  and  specifi- 
cations therefor,  as  modified  from  time  to  time,  with  the 
approval  of  the  Manager  of  Utilities  and  the  engineers  in 
charge  of  the  construction  of  said  building;  and, 

WHEREAS,  said  Reed  and  Reed -have  filed  a  claim  with  this 
Commission  in  the  sum  of  $11,852.06,  as  the  cost  of  the 
necessary  changes  made  in  said    plans  and  specifications  and 
for  alleged  delays  caused  fey  the  Public  Utilities  Commission; 
and, 

WHEREAS,  the  engineers  of  the  Commission  have  examined 
said  claim  and  have  recommended  to  the  Commission  that  the  sum 
of  $3,021.54  is  a  reasonable  sum. to  cover  the  cost  of  changes 
in  said  plans  and  specifications,  as  well  as  to  reimburse  said 
contractors  for  overtime  paid  in  the  performance  of  said  con- 
tract; and, 

.    WHEREAS ,  the  Commission  believes  that  the  said  sum  of 
$3,021.54  is  a  fair  and  reasonable  amount  to  be  paid  the  said 
Reed  and  Reed  in  full  payment  and  satisfaction  for  all  claims 
over  and  above  the  contract  price  for  the  construction  of 
said  building  and  that  the  amount  of  the  said  claim  of  Reed 
and  Reed  over  and  above  the  said  sum  of  $3,021.54  should  be 
rejected: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  claim  of  Reed 
and  Reed  for  extras  and  overtime  in  the  construction  of  the 
said  Administration  Building  at  San  Francisco  Airport  in  San 
Mateo  County  be  and  the  same  is  hereby  settled  and  compromised 
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for  the  sum  of  $3,021.54  and  the  Manager  of  Utilities  is  here- 
by directed  to  cause  said  sum  to  be  paid  to  said  Reed  and  Reed 
upon  receiving  from  them  a  good  and  sufficient  acquittance, 
releasing  the  City  and  County  of  San  Francisco  and  the  Public 
Utilities  Commission  from  any  and  all  further  liability  on 
account  of  the  construction  of  said  building. 

On  motion  of  Commissioner  Filmer,  seconded  by  Conmissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  24-57— 

WHEREAS,  the  Public  Utilities  Commission -of  the  City  and 
County  of  San  Francisco  did,  by  Resolution  No.  1345  award 
to  Reed  and  Reed  a  contract  for  the  construction  of  an 
Administration  Building  at  the  San  Francisco  Airport  in  the 
County  of  San  Mateo;  and, 

WHEREAS,  thereafter  and  pursuant  to  said  resolution  of 
award  said  Public  Utilities  Commission  entered  into  a  contract 
with  Reed  and  Reed  for  the  construction  of  said  building  in 
accordance  with -the  plans  and  specifications  therefor,  for  the 
sum  of  $141,799.00;  and, 

WHEREAS,  Reed  and  Reed  have  completed  said  building  in 
accordance  with  the  provisions  of  their  contract  and  said 
plans  and  specifications; 

✓ 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  does 
hereby  accept,  the  said  Administration  Building  at  San  Fran- 
cisco Airport,  as  having  been  completed  on  the  30th  day  of  May* 
1937,  in  accordance  with  the  plans  and  specifications  therefor. 

IT  IS  FURTHER  RESOLVED,  That  the  Manager  of  Utilities 
be  and  he  is  hereby  authorized  and  empowered  to  execute  and 
file  for  and  on  behalf  of  the  Public  Utilities  Commission 
any  and  all  papers  and  documents  necessary  to  complete  said 
acceptance . 

On  motion  of  Commissioner  Mc  Galium,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2458— 

RESOLVED,  That  it  is  the  judgment  of  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  that  it  is 
for  the  best  interests  of  the  Municipal  Railway  of  the  City 
and  County  and  of  the  bus  service  operated  in  connection  there- 
with that  no  examination  be  held  by  the  Civil  Service  Com- 
mission for  the  position  of  bus  driver,  and  that  the  Super- 
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intendent  of  the  Municipal  Railway  be  permitted  to  continue 
to  assign  as  drivers  of  the  buses  operated  in  connection  with 
the  Municipal  Railway  persons  qualified  to  operate  said  buses 
from  those  persons  who  have  been  duly  appointed  as -platform 
men  for  the  operation  of  the  Municipal  street  cars, 

THEREFORE,  the  request  is  hereby  made  upon  the  Civil 
Service  Commission  that  no  promotional  examination  be  held  for 
bus  drivers  in  the  Municipal  Railway  service. 

4 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2459— 

RESOLVED,  That  the  budget  estimate  as  prepared  by  the 
Manager  of  Utilities  and  which  has  been  filed  by  said  executive 
with  the  Public  Utilities  Commission  and  acted  upon  by  said 
Commission  and  upon  which  budget  proposals  and  estimate, public 
hearing  has  been  held  by  said  Commission,  be  and  the  same  is 
hereby  approved  and  it  is  hereby  ordered  that  eight  (8)  copies 
of  said  budget  estimate  be  filed  with  the  Controller  for  check 
as  to  form  and  completeness;  said  budget  estimates  being  as 
follows: 

Public  Utilities  Commission  $  ,105,582*00 

Hetch  Hetchy  Power  Operation  2,411,000*00 
Hetch  Hetchy  Water  Supply  278,906*00 
San  Francisco  Airport  213,431;00 
Electric  Power  Bureau  *  53,500*00 

San  Francisco  Water  Department  6,712,500*00 
Municipal  Railway  3,671,350,00 
Lighting  of  Public  Streets  and 

Bui ldings  1 , 794 , 360 . 00 


Thereupon  the  meeting  adjourned  to  resume  at  the  call 
of  the  chair. 


Asst.  Secretary 
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MINUTES 
PUBLIC  UTILITIES  COM SS ION 


147th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  FEBRUARY 
14,  1938  at  5:00  P .  M. 


Present:    Commissioners  L.  F,  Byington,  Geo,  Filmer,  Sr., 
John  H.  Mc  Galium  and  J.  P.  Murphy 

President  L.  F.  Byington  presided. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  minutes  of  the  146th  regular  meeting  of  the  Com- 
mission held  January  24,  1938  and. of  the  adjourned  meeting 
of  the  Commission  held  February  4,  1938  were  approved. 

On  motion, of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO,  2460— 

WHEREAS,  The  Manager  of  Utilities  and  the  General  Manager 
and  Chief  Engineer  of  the  San  Francisco  Water  Department  have 
recommended  the  amendment  of  Rule  8,  Section  D,  of  the  "Rules 
and  Regulations  Governing  Water  Service  to  Consumers",  in 
order  to  permit  combining  of  meter  readings  to  municipalities 
and  water  districts  and  other  consumers  purchasing  water  for 
resale,  under  certain  conditions  and  limitations  designed 
to  encourage  increased  water  sales, 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  Rule  8,  Section  D, 
of  the  "Rules  and  Regulations  Governing  Water  Service  to  Con- 
sumers" approved  and  adopted  August  14,  1933,  be  and  the  same 
is  hereby  amended,  by  the  addition  of  the  following: 

"In  the  case  of  a  municipality,  water  district  or  other 
customer  operating  as  a  public  utility  purchasing  water  from 
the  Department  for  the  purpose  of  resale,  the  Department  may 
combine  the  readings  of  the  several  meters  supplying  such 
purchaser  for  the  purpose  of  making  water  charges, provided :~ 
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(1)  That  the  water  delivered  through  the  several  meters 
to  such  purchaser  is  distributed  and  sold  solely  by  the  said 
purchaser  for  municipal,  domestic  and  commercial  purposes, 
within  the  limits  of  a  single  municipality,  or  well-defined 
community,  through  a  single  well-integrated  system  of  distri- 
bution pipes, 

c 

(2)  Further,  That  the  Department's  system  is  the  sole 
source  of  supply  for  the  water  distributed  and  sold  through 
the  distributing  system  involved,  except  in  those  emergencies 
when  water  from  the  Department  is  not  available. 

(3)  Further,  That  the  several  service  connections  for 
which  the  meter  readings  are  to  be  consolidated -are  from 
the  same  main  pipe  line  of  the  Water  Department. 

(4)  The  services  for  which  the  meter  readings. are  to  be 
consolidated  for  any  distribution  system  shall  not,  except 

to  meet  operating  necessities  of  the  Department,  be  more  than 
three  in  number,  nor,  for  any -installation,  less  than  four 
inches,  or  equivalent  in  size. 

(5)  The  Department  in  its  discretion,  may  discontinue 
the  consolidation  of  meter  readings  of , any  purchaser  as 
permitted  under  this  rule,  at  any  time,  that  in  its  judgment 
the  foregoing  conditions  are  not  being  fully  met." 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2461— 

WHEREAS ,  Pacific  Gas  and  Electric  Company  has  requested 
permission  to  construct,  maintain  and  use  a  power  line  con- 
sisting of  one  wooden  pole  and  guy  wires  attached  thereto 
and  power  line  wires  attached  thereto  for  the  transmission 
of  electric  current  on,  over  and  across  certain  lands  of  the 
City  and  County  of  San  Francisco  in  Niles  canyon,  Alameda 
County,  said  lands  being  under  the  control  of  the  San  Fran- 
cisco Water  Department,  and  the  General  Manager  and  Chief 
Engineer  of  said  Department  has  recommended  that  such  per- 
mission be  granted:. 

NOW,  THEREFORE,  ,BE  IT  RESOLVED,  That  the  Pacific  Gas 
and  Electric  Company,  hereinafter  termed  "permittee",  be  and  is 
hereby  permitted  to  construct,  maintain  and  use  an  electric 
power  line , consisting  of  one  pole  with  guy  wires  and  power 
line  wires,  on,  over  and  across  the  following  described  lands 
of  the  City  and  County  of  San  Francisco,  hereinafter  termed 
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"City",  situate  in  the  County  of  Alameda,  state  of  California, 
to -wit : 

Being  a  portion  of  Parcel  No.  57  in  the  Ex  Mission 
San  Jose  and  the  Rancho  Arroyo  de  la  Alameda  as 
described  in  the  deed  from  Spring  Valley  Water 
Company  to  the  City  and  County  of  San  Francisco 
dated  March  3,  1930  and  recorded  in  Volumne  2350 
of  Official  Records  of  Alameda  County  at  page  1, 
et  seq: 

ALSO  that  certain  right  of  way  easement  known  as 
"Sunol  Aqueduct"  and  described  as  f?Bt?  (2)  in  the 
aforesaid  deed. 

The  route  of  the  center  line  of  said  structure  across 
said  lands  shall  be  as  follows:  

Beginning  at  a  point  in  the  northwesterly  boundary 
line  of  said  Parcel  No.  57  from  which  an  iron  monu- 
ment marking  an  angle  point  in  the  southeasterly 
boundary  line  of  said  parcel  bears  south  64°  59 ? 
east  656.1  feet  distant,  said  angle  point  being 
distant  according  to  description  in  said  deed 
3589.81  feet,  as  measured  along  the  southerly  and 
easterly  boundary  line  of  said  Parcel  No.  57, 
southeasterly  from  an  iron  monument  marking  station 
No.  16  of  Survey  No.  59  of  Ex  Mission  San  Jose 
Lands,  and  running  thence  south  65°  37 ?  east, 
670  feet  more  or  less  to  a  point  in  the  southeasterly 
boundary  line  of  said  parcel;  thence  continuing  in 
a  straight  line -over  and  across  the  aforesaid  right 
of  way  easement. 

This  permit  is  granted  subject  to  the  following  condi- 
tions and  shall  not  become  effective  until  receipt  by  this 
Commission  of  a  certified. copy  hereof  with  endorsement 
thereon  by  said, permittee,  signed  by  a  properly  authorized 
officer  thereof,  accepting  this  permission  subject  to  said 
conditions: 

1.  This  gnant  of  permission  does  not  constitute  a  deed 
or  grant  of  an  easement  by  the  City,  is  not  transferable 

or  assignable  without  the  approval  of  the  Public  Utilities 
Commission, -and  is  revocable  at  the  mil  of  the  Commission 
at  any  time. 

2.  The  construction,  installation,  repair  and  altera- 
tion of  the  permittee's  structure  shall  be  satisfactory  to  the 
General  Manager  and  Chief  Engineer  of  the  San  Francisco  Water 
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Department,  and  shall  "be  used  solely  and  only  to  supply 
electric  power. 

3.  The  permittee  shall  on  receipt  of  notice  so  to  do, 
and  within  such  reasonable  time  limit  as  may  be  fixed  by  said 
notice,  alter  said  structure  to  such  extent  as  may  be, 
necessary  to  avoid  interference  thereof  with  any  pipe,  pipe 
line,  power  line  or  other  structure  now  or  hereafter  con- 
structed by  the  City,  or  with  any  operations  of  the  City,, or 
with  any  use  by  the  City  of  the  lands  affected  hereby;  or,  if 
so  agreed  by  the  permittee  and. the  General  Manager  of  the 
San  Francisco  water  Department,  the  permittee  may  pay  to  the 
City  the  amount  of  any  expense  to  which  the  City  may  be  put 
as  a  result  of  such  interference. 

4.  The  permittee  shall  at  all  times  keep  the  Cityfs 
land  in  safe  and  sightly  condition  so  far  as  the  same  may 
be  affected  by  the  permittee's  operations  hereunder. 

5.  Neither  the  City,  nor  any  Commission,  Board  or 
officer  thereof  shall  be  held  responsible  or  liable  for  damage 
to  said  structure  resulting  from  any  cause  whatsoever. 

6.  The  permittee  shall  be  responsible  and  liable  for 
any  and  all  damage  to  property  or  structures,  or  injury  or 
death  to  persons,  due  directly  or  indirectly  to  the  con- 
struction, operation,  use  or  existence  of  said  structure  with- 
in the  City's  lands,  and  shall  promptly  pay  any  just  claim 
therefor. 

7.  In  the  event  that  the  permittee  shall  fail  to  con- 
struct said  structure  within  six  (6)  months  from  and  after 
the  date  hereof,  or  shall  abandon  the  use  thereof,  or  shall 
not  use  the  same  for  any  period  of  two  consecutive  years,  or 
shall  fail,  or  neglect  or  refuse  to  observe  and  comply  with 
any  of  the  conditions  herein  contained,  or,  in  the  event  that 
this  permission  shall  be  revoked,  then  all  rights  of -the  per- 
mittee hereunder-  shall  forthwith  cease  and  determine. 

8.  Should  the  permittee  fail  or  neglect  to  do  within 
reasonable  time  any  work  required  to  be  done  by  the  permittee 
under  the  conditions  hereof,  the  Public  Utilities  Commission 
shall  have  the  power  to  do  said  work  at  the  expense  of  said 
permittee,  which  expense  the  permittee  shall  pay  on  demand. 

On  motion. of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2462—  , 

WHEREAS ,  This  Commission  through  Resolution  No.  2337,  re- 
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quested  the  Director  of  Property  to  take  the  necessary  steps 
for  leasing  a  small  parcel  of  land  under  the  jurisdiction 
of  the  San  Francisco  Water  Department,  opposite  the  Belmont 
Pump  Station,  together  with  the  existing  buildings  located 
on  said  land;  and, 

WHEREAS,  in  response  to  official  advertising  by  the 
Director  of  Property,  Marguerite  Byde  Nobbs  offered  to  lease 
said  property  for  a  period  of  five  years  at  a  rental  of 
$35,00  per  month,  provided  that  she  be  allowed  to  spend  not 
more, than  $500.00  for  repairing  the  main  building  on  said 
land,  and  that  the  amount  of  such  expenses  be  credited  as 
rental;  and, 

WHEREAS ,  no  higher  bids  were  made  or  received: 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  accepts 
said  offer  of  said  Marguerite  Hyde  Nobbs,  and  the  Mayor  and 
the  Clerk  of  the  Board  of  Supervisors  are  hereby  requested  to 
execute  the  necessary  lease  to  said  ^rguerite  Hyde  Nobbs, 

The  Lessee  shall  abide  by  all  laws,  ordinances  and 
regulations  controlling  or  relating  in  any  way  to  the  Lessee's 
use  of  the  premises;  right  reserved  by  the  City  and  County 
of  San  Francisco  to  construct,  maintain,  operate  and  repair  - 
pipe  lines  and  other  water  works  structures  on  said  property. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  2465-- 

RESOLVED ,  THAT  the  contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission  of 
the  City  and  County  of  San  Francisco,  in  pursuance  of  the 
provisions  of  the  Charter  of  said  City  and  County,  to-wit: 

FOR  EXPLORATION  AND  DREDGING  AT  - SAN  FRANCISCO 
AIRPORT- AIRPORT  CONTRACT  NO.  43, 

be  and  the  same  is  hereby  awarded  to  A,  S.  Dutra,  he  being 
the  lowest  regular  and  responsible  bidder  therefor,  at  the 
following  unit  prices  for  the  estimated  quantities  stated: 

Item   Description  of  Item,  Estimated  Quantity   Total  Amount 
No,  Unit  Price  for  Item  

1.    Excavation,  22,000  cubic  yards  at  Ten  Cents 

($0.10)  _)er  cubic  yard  $  2,200,00 
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2.  2t?  Soil  Sample  and  4"  Soil  Sampler,  at  the 
lump  sum  price  of  Seventeen  hundred  fourteen 
dollars  sixty  five  cents  ($1,714,65)  $  1,714.65 

3.  Dredge  Rental,  140  hours  at  Fifteen  Dollars 

fifty  cents  ($15.50)  per  hour   2.170.00 

Total  All  Items  $6,084.65 

And  all  other  bids  for  the  above  described  work  are  hereby 
rejected. 

The  cost  of  this  work  is  to  be  borne  from  the  1938  Airport 
Bond  Funds. 

On  motion, of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

'    — RESOLUTION  NO,  2464-- 
WHEREAS ,  the  present  single  over  single  track 
railway  crossing  of  outbound  Municipal  Railway  track  on 
Market  Street  with  Market  Street  Railway  Company7 s  south- 
bound track  into  4th  street,  northwest  corner  is  in  such 
condition  as  to  endanger  the  lives  of  the  citizens  and  the 
property  of  the  City  and  County  of  San  Francisco;  and, 

WHEREAS,  the  condition  of  aforesaid  track  crossing 
necessitates  immediate  emergency  replacement  and  the  said 
emergency  will  not  permit  of -time  to  caAJL.for  bids  in 
accordance  with  Ordinance  No.  9.0871; 

THEREFORE,  BE  IT  RESOLVED,  That • this .  Commission, . in 
accordance  with  said  Ordinance  No.  9.0871,  Section  10, 
hereby  declares  the  existence  of  am  emergency  and  in  order  to 
safeguard  the  lives  of  its  citizens  and  the  property  of  the 
City  and  County  of  San  Francisco  orders  that  said  track 
crossing  at  northwest  corner,  4th  and  Market  Streets  be 
immediately  replaced  by  the  forces  of  "the  Municipal  Railway. 

BE  IT  FURTHER  RESOLVED,  That  the  Controller  is  requested 
to  allocate  the  sum  of  $2,378*00  from  Appropriation  No. 
65-913-00  to -Appropriation  No.  65-913-82,  to  set  up  Replace- 
ment Job.  No.  1307  for  said  emergency  replacement  of  track 
crossing  at  said  northwest  corner,  4th  and  Market  Streets. 

On  motion  of  Commissioner  Mc  Callum, seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO,  2465— 

V 

RESOLVED,  That  that  certain  agreement  made  and  entered 
into  by  and  between  the  City  and  County  of  San  Francisco 
and  the  United  Railroads  of  San  Francisco,  dated  May  1,  1917, 
to  which  agreement  the  Market  Street  Railway  Company  has 
succeeded  and  which  agreement  concerns  the  exchange  of 
transfers  between  the  Union  Street  Line  of  the  Municipal 
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Railway  and  the  Fillmore .Street  Line  of  the  Market  Street 
Railway  of  San  Francisco,  be  and  the  same  is  hereby  con- 
sidered as  being  extended  and  is  extended  for  a  period  of 
six  months  commencing  February  26,  1938 • 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2466-- 

RESOLVED,  That  a  contract  be  entered  into  between  the 
Commission  and  the  City  of  Palo  Alto,  whereby  the  Commission 
agrees  to  construct  a  36-inch  diameter  pipe  line  connecting 
with  the  mains  of  the  San  Francisco  Water  Department  near 
Redwood  City  and  extending  to  the  crossing  of  California 
Avenue  in  Palo  Alto,  and  under  the  terms  of  which  the  City 
of  Palo  Alto  agrees  to  pay  60  per  cent  of  the  total  cost  of 
the  said  pipe  line,  amortizing  the  cost  and  discharging  the 
same  prior  to  June  30,  1958  and  agreeing  to  pay  interest 
on  the  unamortized  balance  at  the  rate  of  4  J  per  cent  per 
annum . 

The  contract  provides  that  Palo  Alto  shall  not  sell  to 
other  municipalities  or  corporations  or  communities  for  the 
purpose  of  resale  water .  furnished,  to  the  said  city  through 
the  pipe  line  described,  and  Palo  Alto  further  agrees  to  pay 
at  the  rate  set  forth  in  said  contract  under  the  effective 
schedule  of  water  rates,  plus  a  surcharge,  for  all  water 
delivered  to  it* 

On  motion. of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2467— 

RESOLVED,  That  this  Commission  approves  the  following 
leases  of  property  under  the  jurisdiction  of  the  San  Fran- 
cisco Water  Department: 

*  * 

A.  R,  MONIZ: : : : :  of  Colma,  covering  6  acres,  more  or  less 

of  the  Baden  Crossiife  Lots,  San  Mateo 
County,  for  period  of  one  year,  beginning  February  1,  1938 
at  an  annual  rental  of  $90.00, 

MEADOWLARK  DAIRY  CORPORATION  LTD.:::    of  Pleas  an  ton,  Calif- 
ornia, covering  29.5 
acres,  more  or  less,  near  Pleasanton,  Alameda  County,  for 
period  of  three  years,  beginning  November  1,  1937,  at  a  total 
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cash  rental  of  $1,215,00;  Included  in  this  lease  is  one  City 
well  No.  0-1,  at  a  rental  of  $100«00  per  annum. 

On  motion  of  Commissioner  Mc  Callurn, seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2468— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  the  following  Orders 
for  Extra  Work  in  favor  of  Clinton  Construction  Co.  under 
Exposition  Contract  No.  7-Air  Terminal  Building. 

Order  No.  954-32  in  amount  $385.00,  covering  cut  a  reglet 
iH  to  3/4t?  wide  by  lt?  deep  in  concrete  wall  of  building 
immediately  above  top  of  vertical  extension  or  curb  of  the 
concrete  roof  slab  of  the  second  floor  promenade  deck  and 
counterflash  the  joint  between  the  wall  and  the  roof  slab- 
with  16  oz.  soft  copper  set  in  the  reglet  with  f?Vulcatexn. 

Order  No.  954-21  in  amount  $180.00  covering-add  title  and 
obscure  glass  in  upper  half  of  one  window  area;  remove  and 
replace  existing  window  glass,  and  burn  paint  from,  and  add 
plaster  to,  the  front  surfaces  of  existing  tile,  in  one  en- 
tire window  area  and  in  the  lower  half  of  another  window 
area;  and  add  ply-wood  panel  between  existing  windows  and  the 
convector  frame. 

Order  No.  954-39  in  amount  $215.00,  cove ring- furnish  labor 
and  materials  necessary  to  complete  supports  for  Weather 
Bureau  Instruments;  also,  furnish  and    install  l/2r''  conduit 
from  transformer  location  in  balloon  room  to  panel  board  2-A 
on  the  second  floor. 

On  motion. of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Callurn,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2469-*- 

✓ 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Board  of  Supervisors  to  adopt  the  following  reso- 
lution: 

RESOLVED,  In  accordance  with  the  recommendation  of  the 
Public  Utilities  Commission,  that  the  City  and  County  of  San 
Francisco  accept  deeds  from  the  following  named  parties  to 
certain  land  in  the  County  of  San  Mateo,  State  of  California, 
required  for  the  San  Francisco  Airport,  and  that  the  sums  set 
forth  below  be  paid  for  said  property  from  Appropriation  No. 
99-901-57. 
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WATER  FRONT  TIDE  LAND  COMPANY 

M  i  of  the  SE  i  of  Section  35,-  T.  3S.,R 
5W.,MDB&M,  containing  40  acres. 

THE  MORGAN  OYSTER  COW  ANY 

si  of  the  SE  i,  W  k  of  the  NE  i  of  the 
SE.i  of  the  NE  i  of  the  SE  i  of  Sec. 
35,  T.  3S.,  R.  5W.,  MDB&M;  also  the 
NW  i  of  the  NW  I  of  Sec.  -1  and.  the  Ni- 
of  the  NE  i  of  Sec.  2,  T.  4  S.,  R  5  W., 
MDB&M  containing  230  acres. 

The  City  Attorney  shall  examine  and  approve  the  title  to 
said  property. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  v/as  adopted  unanimously: 

—RESOLUTION  NO.  2470— 

RESOLVED,  That  on  recommendation  of  the  Director  of 
Property  and  the  City  Attorney,  the  City  Attorney  is  hereby 
authorized  and  directed  to  dismiss  that  certain  action  pend- 
ing in  the  Superior  Court  of  the  State  of  California,  and  in 
for  the  County  of  San  Mateo,  entitled  ?7City  and. County  of 
San  Francisco,  municipal  corporation,  Plaintiff,  vs.  Title 
Insurance  and  Guaranty  Company,  a  corporation,  et  al., 
Defendants,  No. 24781, ,?  in  so  far  as  it  affects  Barbara  E. 
Garke  and  Frank  J.  Garke. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2471— 

WHEREAS,  W.  J.  Tobin,  Contractor  for  the  construction - 
of  the  pipe  lines  in  Encline  Court,  under  SFWD  Contract  No. 
158R,  has  experienced  unavoidable  delays  of  nine  (9)  days 
due  to  the  serious  illness  and  death  of  his  wife;  and, 

WHEREAS,  the  aforesaid  Contractor  has  diligently  prose- 
cuted the  work  in  accordance  with  the  terms  of  the  contract: 

NOW,  THEREFORE,  BE  IT  RESOLVED*  That  the  Public  Utilities 
Commission  recognizes  unavoidable  d&lays  in  the  prosecution 
of  the  work  to  the  extent  of  nine  (9)  calendar  days  and  hereby 
grants  an  extension  of  time  for  the  completion  of  the  contract 
to  the  extent  of  nine  (9)  calendar  days. 


$2,000.00 
11,500.00 
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On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2472-- 

WHEREAS'  W.  J.  Tobin,  contractor  for  the  construction 
of  a  pipe  lifte  in  19th  Avenue,  from  Taraval  to  V/awona  Streets, 
under  SFWD  Contract  No.  160,  has  experienced  an  unavoidable 
delay  of  thirteen  (13)  days  due  to  work  being  performed  by. 
another  contractor,  working  on  the  widening  of  19th  Avenue; 
and, 

WHEREAS,  the  aforesaid  contractor  has  diligently  prose- 
cuted the  work  in  accordance  with  the  terms  of  the  contract: 

✓ 

NOW,  THEREFORE,  RE  IT  RESOLVED,  That  this  Commission 
in  view  of  the  foregoing  recited  condition,  hereby  grants  an 
extension  of  thirteen  (13)  calendar -days -to  V/.  j#  Tobin  for 
completion  of  said  SFWD  Contract  No.  160# 

On  motion  of  Commissioner  Mc  Callum, seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2473— 

RESOLVED,  That  this  Commission  approves  entering  into 
agreement  with  M.  G.  Callaghan  of  Livermore,  California, 
whereby  in  consideration  of  said  M.  G.  Callaghan  lending  his 
best  efforts  toward  the  inspection, measuring  and  rendering 
reports  to  this  Commission  as  to  condition  of  wells  and 
springs  located  on  or  adjacent  to  rfetch  Hetchy  Right  of  Way 
in  Alameda  and  Tuolumne  Counties,  the  Commission  agrees  to 
pay  the  sum  of  $100.00  per  month  for  such  services  for  the 
fiscal  year  1937-1938. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2474— 

RESOLVED,  That  the  Public  Utilities  Commission  hereby 
approves  the  request  of  the  Manager  of  Utilities,  dated 
February  9,  1938  made  to  the  ft&yor  to  recommend  an  appropria- 
tion of  $600.00  from  the  Emergency  Reserve  Fund  to  provide 
funds  to  replace  the  roof  on  the  Machine  Shop  at  the  San 
Francisco  Airport,  which  roof  had  been  blown  off  by  the  storm 
of  February  9,  1938. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 
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—RESOLUTION  NO.  2475— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Order  for  Extra 
Work  No.  954-38 -in  amount  $274.00  in  favor  of -Clinton 
Construction  Co.  under  Exposition  Contract  No.  9-Ferry  Ter- 
minal Building  on  Yerba  Buena  Shoals,  covering  the  following: 

(1)  Piping  and  fittings  necessary  to  provide  for  If"  service 
at  deck  elevation  for   operating  machinery  of  transfer 
bridges . 

(2)  Connection  from  service  installed  under  above  item  No. 
1  to  tanks  of  operating  machinery  of  transfer  bridges. 

(3)  Replace  liJ?  Baily  Float  Valve  which  has  been  removed. 

(4)  Vent  piping  for  sewage  ejector. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  no.  2476— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Order  for  Extra 
Work  No.  794-14  in  amount  $30,704.68,  in  favor  of  Transbay 
Construction  Company. under  HHWS  Contract  No.  149-Enlargement 
of  O'Shaughnessy  Dam,  covering  the  following: 

Increase  of  quantities  from  300,000, lin.  ft.  of -1"  tubing  un- 
der Item  47A  of  the  contract  to  379,044  lin.  ft.  in  amount 
$9,485.28. 

Increase  of  quantities  from  18,000  lbs.  of  1§H  tubing  fittings 
under  Item -52  of  the  contract  to  33,082  lbs.  in  amount 
$10,557.40. 

Increase  from  7,200  hours  of  refrigeration  under  item  No. 
88  of  the  contract  to  10,754  hours  -  $10,662.00. 

On  motion  of  Conmissioner  Murphy,  seconded  by  Commissioner 
Filmer,  the  following  Water  Department  Contract  Payments  were 
approved. 

Contract  payment  in  amount  $92,571.12,  payable  to  - 
MacDonald  and  Kahn  Co.  Ltd.  under  SFWD  Contract  No. 
120-Sunset  Reservoir. 
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Contract  payment  in  amount  $23,904,54,  payable  to 
Williams  Bros,  and  Haas  Inc.  under  SFWD  Contract 
No.  108-Const ruction  of  60  Inch  Discharge  Line. 

<■ 

Contract  payment  in  amount  $5,679.00,  payable  to 
W.  0.  Tyson  under  SFWD  Contract  No.  159-Placing 
of  Riprap  at  San  Andres  Spillway. 

Contract  payment  in  amount  $34, 985. 95, payable  to 
Macco-Robertson  Ltd.  under  SFWD  Contract  No.  156- 
Construction  of  Palo  Alto  Pipe  Line. 

Contract  payment  in  amount  $1,077.10,  and  $699.47,  ■ 
payable  to  Lowrie  Paving  Co.  under  SFWD  Contract  No. 
146-Repaving  of  street  and  sidewalk  openings  v/here 
the  paving  has  been  removed. 

4 

On  motion. of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  Exposition  Contract  Payments  were 
approved : 

Contract  payment  in  amount  $27,082.36,  payable  to 
Clinton  Construction  Co.  under  Exposition  Contract 
No,  16-Pavilions  of  Central  Court. 

Contract  payment  in  amount  $23,547.24,  payable  to 
Guy  F.  Atkinson  Co.  under -Expos iti  on  Contract  No. 
14-Central  Tower  Building. 

Contract  payment  in  amount  $9,277.10,  payable  to 
Clinton  Construction  Co.  under  Exposition  Contract 
No.  9-^erry  Terminal  Building. 

Contract  payment  in  amount  $18,785.40,  payable  to 
Clinton  Construction  Co.  under  Exposition  Contract 
No.  7-Airport  Terminal  Building. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Filmer,  the  following  Hetch  He tchy  Water  Supply  Payments 
were  approved: 

Contract  payment  in  amount  $6,446.70,  payable  to 
L.  Ubels  under  HHV/S  Contract  No.  173-Construction 
of  Guest  House  at  0?Shaughnessy  Dam. 

Contract  payment  in  amount  $5, 774.99 ,  payable  to 
S.  C.  Giles  under  HHWS  Contract  No.  ^-Con- 
struction of  Cottages  at  Moccasin  and  Priest. 
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On  motion  of  Conrni ss ioner  3Vb  Callum,  seconded,  by  Commissioner 
Filmer,  contract  payment  in  amount  $4,985.15  and  $2,518.92, 
payable  to  San  Francisco  Bay  Exposition  Co,  for  Architectural 
services  in  connection  with  Central  Tower  Building  and  Ad- 
ministrative Offices-Air  Terminal  Building  were  approved. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  2477 
RESOLVED,  That  the  contract  for  the  following  public  work 
to  be  performed  for  the  Public  Utilities  Commission  of  the 
City  and  County  of  San  Francisco  in  pursuance  of  the  provi- 
sions of  the  charter  of  the  said  City  and  County,  to-wit: 

FOR  THE  LAYING  OF  6  and  8  INCH  CAST  IRON  MAINS- IN 

29th  AVENUE,  QUINTARA  STREET  TO  PACHECO  STREET, 

SAN  FRANCISCO  WATER  DEPARTMENT  SPECIFICATION  NO.  168 

be  and  the  same  is  hereby  awarded  to  Martin  Murphy,  he  being 
the  lowest  regular  and  responsible  bidder  for  said  work  at  the 
following  unit  prices  for  the  estimated  quantities  stated: 

Item   Description  of  Item,  Estimated  Quantity     Total  Amount 
No.    Unit  Price   for  Item 


1.  Excavation  and  backfill  for  8-inch  and  6-inch 
pipe,  trench  17f?  wide  by-36'?  deep;  900  linear 

feet  at  Thirty  Cents  ($0.30)  per  linear  foot  $  270.00 

2.  Additional  excavation  and  backfill;  15  cubic 

yards  at  One  Dollar  ($1.00)  per  cubic  yard  15.00 

3.  No  item  3 

4.  Installing  Pipe: 

(a)  140  linear  feet  of  8-inch  bell  and  spigot 
cast  iron  pipe  at  Four  Cents  ($0.04)  per 


linear  foot. 


5.60 


(b)  760  linear  feet  of  6-inch  bell  and  spigot 
cast  iron  pipe  at  Four  Cents  ($0.04)  per 
linear  foot. 


30.40 


5. 


Installing  fittings,  gate  valves,  etc.;  1,500 
pounds  at  Two  Cents  ($0.02)  per  pound 


30.00 


6. 


Making  joints  for  pipe  and  fittings;  124  linear 
feet  bell  and  spigot  joints  at  Ten  Cents  ($0.10) 
per  linear  foot. 


12.40 


i  cm 


7. 


No  Item  7 


8. 


Installation  of  3/4f7  screw  taps;  48  screw  taps 
at  One  Dollar  ($1.00)  Each 


$  48.00 


9. 


Installation  of  3/4H  galvanized  iron  service 
pipe;  1,000  linear  feet -at  Fifteen  Cents 
($0.15)  per  linear  foot. 


150.00 


Total  amount  of  bid 


$561 .40 


And  all  other  bids  for  the  above  described  work  are 
hereby  rejected. 

The  cost  of -this  work  is  to  be  borne  from  funds  in 
Appropriation  No.  66-920-103. 

On  motion. of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 


RESOLVED,  That  the  contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission  of 
the  City  and  County  of  San  Francisco  in  pursuance  of  the 
provisions  of  the  Charter  of  the  said  City  and  County,  to- 
wit : 

FOR  THE  FURNISHING  AND  INSTALLING  A  SIDEWALK 
ELEVATOR  IN  THE  WATER  DEPARTMENT  BUILDING  -  425 
MASON  STREET,  SAN  FRANCISCO  -  SAN  FRANCISCO  WATER 
DEPARTMENT  CONTRACT  NO.  165 

be  and  the  same  Is  hereby  awarded  to  the  San  Francisco 
Elevator  Co.,  Imb.  they  being  the  lowest  regular  and  respon- 
sible bidder  for  said  v/ork  at  a  lump  sum  price  of  One  Thousand 
Six  Hundred  Forty-Seven  Dollars  ($1,647.00). 

And  all  other  bids  for  the  above  described  work  are  hereby 
re j ected. 

The  cost  of  this  -w  rk  is  to-be  borne  from  funds  provided  in 
Appropriation  No.  66-929-00. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murihy,  the  following  resolution  was  adopted  unanimously: 


—RESOLUTION  NO.  2478— 


—RESOLUTION  NO,  2479— 


RESOLVED,  That  the  contract  for  the  following  public 
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work  to  be  performed  for  the  Public  Utilities  Commission  of 
the  City  and  County  of  San  Francisco  in  pursuance  of  the 
provisions  of  the  Charter  of  the  said  City  and  County,  to- 
wit : 

FOR  THE  CONSTRUCTION  OF  A  TEMPLE  AND  OTHER  IMPROVE- 
MENTS AT  PULGAS  OUTFALL  (In  San  Ma/teo  County)  SAN 
FRANCISCO  WATER  DEPARTMENT  SPECIFICATION  NO.  166 
FEDERAL  PUBLIC  WORKS  DOCKET  NO,  1132-6F 

be,  and  the  same  is  hereby  awarded,  subject  to  P.  W.  A, 
approval,  to  W.  0.  Tyson,  he  being  the  lowest  regular  and 
responsible  bidder  for  said  work  at  the  following  unit  prices 
for  the  estimated  quantities  stated: 

Item   Description  of  Item,  Estimated  Quantity     Total  Amount 
No.   Unit  Price   for  Item 

1.  Excavation  and  Backfill  for  Structures  and 
Pipe  trenches;  480  cubic  yards  at  One  Dollar 
and  Thirty- three  cents  ($1.33)  per  cubic 

yard  $    638 .40 

2.  Remove  existing  masonry;  30  cubic  yards  at 
Four  Dollars  aud  Sixteen  Cents  ($4.16)  per 

cubic  yard  124.80 

3.  Fill  and  Grading  for  Landscaping;  7,000  cubic 
yards  at  Twenty  and  Three-Tenths  Cents 

($0,203)  per  cubic  yard  1,421.00 

4.  Reinforcing  Steel;  58,OOOpounds  at  Five  and 
Eighty-four  hundredths  Cents  ($0.0584)  per 

pound  3,387.20 

5.  Concrete  work  for  Temple  Substructure;  310 

cubic  yards  at  Seventeen  Dollars  and  Ten 

Cents  ($17.10)  per  cubic  yard  5,301.00 

6.  Concrete  work  for  Aqueduct  and  Miscellaneous 
structures;  120  cubic  yards  at  Eighteen 
Dollars  and  Twenty  five  cents  ($18.25)  per 

cubic  yard  2,190.00 

7.  Temple  Superstructure  above  Structural  Floor 
and  Stair  Slab  for  the  lump  sum  price  of 
Twenty  Three  Thousand  Seventy  Dollars 
($23,070*00)  23,070.00 

8.  Water-Bound  Crushed  Rock  Foot-Walks;  3,200 
square  feet -at  Seven  Cents  ($0.07)  per  , 

square  foot.  224.00 


_1  AQ^_ 


9. 


Natural  Stone  Walks  with  Mortap  Base;  400 

square  feet  at  Sixty  Cents  ($0,60)  per  square 

foot,  $  240.00 


10.  Furnishing  and  Installing  Tile  Drain  Pipes; 
500  linear  feet  at  Thirty  Cents  ($0.30)  per 
linear  foot. 


150.00 


11.    Furnishing  and  Installing  Metal  Post  and 

Barbed  Wire  Fence;  370  linear  feet  at  Sixty  cents 
($0.60)  per  linear  foot. 


222.00 


12.    Reconstructing  Existing  Metal  Post  and  Barbed 
Wire  Fence  in  New  Location;  200  linear  feet  at 
Sixty  Cents  ($0.60)  per  linear  foot. 


120.00 


13,    Furnishing  and  Installing  Slide  Gate  for  the 
lump  sum  price  of  One  Hundred  Five  Dollars 


105.00 


14.    Furnishing  and  Installing  3"  Galvanized  Wrought 
Steel  Pipe;  100  linear  feet  at  Eighty  five  cents 
($0,85)  per  linear  foot 


85.00 


15,  Furnishing  and  Installing  ljf?  Galvanized  Y/rought 
Steel  Pipe;  160  linear  feet  at  Twenty  five  cents 
($0.25)  per  linear  foot.  _ 


40.00 


$57.318.40 


And  all  other  bids  for  the  above  described  work  are  hereby  re- 
jected. 

The  cost  of  this  work  is  to  be  borne  from  funds  in  Appropria- 
tion No,  66-025-01. 

The  poj?tormance  by  the  City  of  the  contract  for  the  doing  of 
the  work  for  which  award  is  hereby  made  is  dependent  upon  the 
receipt  by  the  City  and  County  of  San  Francisco  of  a  Grant 
from  the  Public  Works  Administration  of  the  United  States  in 
accordance  with  the  offer  heretofore  made  by -said  Public 
Works ^Administration  to  said  City  and  County.  The  contract 
awarded  hereunder  will  not  be  certified  by  the  Controller 
until  said  G  rant  is  received  in  accordance  with  said  offer, 
and  unless  said  Grant. is  received  said  contract  will  not  be 
performed  by  the  City,  and  in  the  event  of  said  non-perfor- 
mance by  the  City  the  contractor  will  not  be  entitled  to  re-r 
cover  against  the  City   any  damage  for  said  non-performance, 
nor  will  said  contractor  be  entitled  to  any  damage  for  any 
delay  in  the  completion  of  said  contract  by  reason  of  delay 
in  the  City  receiving  said  Grant,  but  the  time  allowed  for  the 
completion  of    said  contract  shall  be  extended  to  meet  the 
time  of  said  delay. 
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On  motion  -  of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2480— 

if 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Board  of  Supervisors  to  adopt  the  following 
resolution: 

> 

RESOLVED,  in  accordance  with  the  recommendation  of  the 
Public  Utilities  Commission  that  the  City  and  County  of  San 
Francisco  accept  a  deed  from. Bridge  Investment  Co.,  to  Lot 
No,  9,  Assessor's  Block  2144,  San  Francisco,  required  for 
Sunset  Reservoir,  and  that  the  sum -of  $450.00  he  paid  for  said 
lot;  $125.00  from  Appropriation  No.  93-905-05-57  and  the 
"balance  of  $325.00  from  the  money  on  deposit  with  the  County 
Clerk  of  San  Francisco,  Superior  Court  Case  No.  262443.  The 
City  Attorney  shall  examine  and  approve  the  title  to  said 
property. 

✓ 

On  motion  of  Commissioner  Mc  Callum, seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2481— 

RESOLVED,  That  this  Commission  approves  and  hereby -re- 
quests the  Controller  to  transfer  frcm  Appropriation  No. 
762-101-00-Public  Utilities  Commission-Salaries,  to  Appro- 
priation No.  762-400-00  the  sum  of  $200.00  to  provide  for 
purchase  of  adding  machine. 

On  motion. of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2482— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller  to  effect  the  following  transfers  of 
Water  Department  Funds: 

*  • 

No.  557-Transfer  frcm  Appropriation  No.  9 3- 906-00- Water  Dis- 
tribution Bond  Fund,  Unallocated, . to  Appropriation  No. 
93-906-11-02  the  sum  of  $2,843.18,  to  provide  funds  for  pay- 
ment of  San  Francisco  Water  Department  Force  Account  Work 
performed  in  connection  with  SFWD  Contract  No.  48-Laying  of 
6&8Tf  CI  Mains  in  area  Fulton -Street  to  Lake  Street-8th  Avenue 
to  28th  Avenue-PWA  Docket  No.  1510-3B-1. 

No.  558-Transfer, from  Appropriation  No,  66-911-00-Extension 

Fund -Unallocated,  to  Appropriation  No.  66-025-00  the  sum 

of  $318.40;  to  Appropriation  No.  66-025-51  the  sum  of  $3732.00; 
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to  Appropriation -No.  66-025-52A  the  sum  of  $35.00;  to 
Appropriation  No.  66-025-54A  the  sum  of  $500. 00-to  -meet  "bid- 
price  of  Pulgas  Outfall  Improvements-PWA  Docket  No.  1132-6F. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2485-- 

RESOLVED,  That  this  Commission  approves  and  hereby -re- 
quests the  Controller  to  transfer  from  Appropriation  No. 
7 65-500 -00-Municipal  Railway-Additions  and  Betterments,  to 
Appropriation  No.  765-103-00- the  sum  of  $128.98-restoring  to 
??Wages"  the  unused  portion  of  $750.00,  transferred  on  Transfer 
No.  136-0verhead  Wiring  on  Taraval  Street  Extension. 

On  motion. of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

-  -RESOLUTION  NO,  2484— 

RESOLVED    That  this  Commission  approves  and  hereby  requests 
the  Controller  to  transfer  from  Appropriation  No.  764-300-00- 
Airport  Materials ■  and  Supplies,  to  Appropriation  No.  764-818- 
00  the  sum  of  $15.04  to  provide  additional  funds  for 
insurance  on  Airport  Car  No.  1. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Corrmissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2485— 

RESOLVED,  That  the  Commission  enter  into  a  contract 
with  San  Francisco  Bay  Exposition,  under  the  terms  of  which 
the  said  San  Francisco  Bay  Exposition  will  agree  to  reimburse 
the  City  and  County  of  San  Francisco  in  the  event  the  said 
City  and  County  should  pay  out  moneys  in  excess  of  those  de- 
posited by  San  Francisco  Bay  Exposition  plus  the  45  per 
centum  grant  made  by  the  United  States  Government  covering 
the  cost  of  construction  of  certain  parts  of  the  shoals  and 
buildings  thereon  to  be  used  as  an  airport  and  temporarily 
as  an  exposition  site. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2486— 

RESOLVED,  That  this  Commission  hereby  approves  the  West- 
ern Artificial  Stone  Works  as  a  subcontractor  under  SFWD  Con- 
tract No.  166-Pulgas  Outfall  Temple  for  stone  work  in  amount 
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$18,400,00,  said  Western  Artificial  Stone  Works  having  been 
inadvertently  omitted  from  the  list  of  subcontractors  filed 
by  W.  0.  Tyson,  general  contractor  in  his  original  bid  under 
said  SFWD  Contract  No.  166. 

On  motion, of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Callum,  contract  payment  in  amount  $8,279.32, -payable  to 
Transbay  Construction  Co.  under  HHWS  Contract  No.  149-En- 
largement  of  0?Shaughnessy  Dam  was  approved. 

--RESOLUTION  NO,  2487— 

THIS  NUMBER  NOT  USED 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2488— 

WHEREAS,  while  Jack  J.  Patterson  was  attempting  to  board 
a  Municipal  Railway  street  car,I?H'Mine,  on  Van  Ness  Avenue 
at  Chestnut  Street,  on  May  2,  1937,  said  street  car  started 
up  before  said  Jack  J.  Patterson  had  an  opportunity  to  safely 
board  said  street  car  and  by  reason  thereof  said  Jack  J. 
Patterson  sustained  certain  personal  injuries;  and, 

WHEREAS ,  said  Jack  J.  Patterson  filed  a  claim  against 
the  City  and, County  of  San  Francisco  for  the  sum  of  Two 
Thousand  ($2,000.00)  Dollars  and  has  brought  suit  against 
said  City  and  County  of  San  Francisco  in  said  sum;  and, 

WHEREAS,  Thomas  B.  Johnson, -Claims  Adjuster  of  the 
Municipal  Railway,  and  Sylvain  D.  Leipsic,  Deputy  City 
Attorney,  have  entered  into  a  tentative  settlement  with  said 
Jack  J.  Patterson  for  the  sum  of  Two  Ptodred  Fifty  ($250.00) 
Dollars  for. a  full  release,  discharge  and  settlement  of  all 
claims;  and, 

Y/HEREAS,  this  Commission  has  been  fully  informed. of  all 
the  facts  and  circumstances  surrounding  said  accident,  and 
this  settlement  has  been  recommended  to  this  Commission  by 
the  City  Attorney  as  a  fair,  just  and  reasonable  one: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  City  Attorney 
be  and  he  is  hereby  authorized  and  directed  to  fully  settle 
and  compromise  all  claims  for  damages  of  said  Jack  J. 
Patterson  in  the  sum  of  Two  Hundred  Fifty  ($250.00)  Dollars 
and  that  the  Controller  be  and  he  is  hereby -authorized  to  draw 
his  warrant  in  said  sum  in  payment  therefor. 
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On  motion. of  Commissioner  Fllmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2489— 

WHEREAS '  Cm  B.  Levy,  on  December  22,  1937,  while  walking 
on  Van  Ness  Avenue  between  Green  and  Union  Streets  came  into 
collision  with  a  street  car,  f,Hn  line,  of  the  Municipal 
Railway  and    in  said  accident  said  C.  B.  Levy  received  a 
cerebral  concussion  and  a  basal  skull  fracture  from  which  he 
died  on  the  22nd  day  of  December,  1937 >  leaving  a  widow 
surviving  him;  and, 

WHEREAS,  the  funeral  expenses  for -the  internment  of  said 
C.  B.  Levy  amounted  to  the  sum  of  $385,71  and  Thomas  B. 
Johnson,  Claims  Adjuster  of  the  Municipal  Railway,  and  the 
City  Attorney,  have  advised  this  Commission  that  the  claims 
and  demands  held  by  Mrs,  Levy,  his  widow,  can  be  fully  com- 
promised and  settled  by  the  payment  of  said  funeral  expenses 
and  the  City  Attorney  has  advised. this  Commission  that  in  his 
opinion  said  settlement  is  a  fair,  just  and  reasonable  one  to 
be  entered  into  by  the  City  and  County  of  San  Francisco. 

NOV/,  THEREFORE ,  BE  IT  RESOLVED,  That  the  City  Attorney 
be  and  he  is  hereby  authorized  to  fully  compromise  and  settle 
all  claims  and  demands  of  Mrs.  Levy  against  the  City  and 
County  of  San  Francisco  for  the  death  of  her  husband  for  the 
sum  of  $385.71,  and  the  Controller  is  hereby  authorized  and 
directed  to  draw  his  warrant  in  said  sum  in  full  payment  of 
all  claims  and  demands  of  Mrs.  C.  B.  Levy  against  the  City 
and  County  of  San  Francisco. 

On  motion  of  Commissioner  Ms  Callum,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2490— 

Y/HEREAS,  Robert  Zimmerman,  Jr.  on  the  24th  day  of 
February,  1937,  was  injured  while  riding, as  a  passenger  oh 
a  Municipal  Railway  street  car,  ??J??  line,  as  the  result  of  a 
sudden,  unexpected  and  violent  lurching  of  said  street  car; 
and, 

WHEREAS,  in  said  accident  said  Robert  Zimmerman,  Jr. 
sustained  injuries  consisting  of  multiple  lacerations  of  the 
hand  and  wrist,  two  tendons  in  the  left  wrist  were  severed; and, 

WHEREAS,  said  Robert  Zimmerman,  Jr.  sued  the  City  and 
County  of  San  Francisco  for. One  Thousand  Two  Hundred  Twenty 
Nine  and  50/100  Dollars  ($1,229.50)  and  said  cause  was  tried 
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without  a  jury,  before  Honorable  Hugh  M.  Smith  in  Department 
No.  2  of  the  Municipal  Court  of  the  City  and  County  of 
San  Francisco;  and, 

WHEREAS,  on  the  29th  day  of  January,  1938,  said  Judge 
Smith  of  said  Municipal  Court  rendered  judgment  in  favor  of 
said  plaintiff,  Robert  Zimmerman,  Jr.  and  against  the  City 
and  County  of  San  Francisco  in  the  sum  of  Five  Hundred 
($500.00)  Dollars  and  Fourteen  ($14.00)  Dollars  costs;  and, 

WHEREAS,  the  City  Attorney  does  not  believe  that  an 
appeal  from  said  verdict  is  advisable  and  has  so  advised 
this  Commission. 

NOW,  THEREFORE , -  BE  IT  RESOLVED  by  this  Commission  that 
the  City  Attorney  be,  and  he  is,  hereby  authorized  to  secure 
a  release  from  said  Robert  Zimmerman,  Jr.  and  a  full  satis- 
faction of  the  payment -of    said  judgment  in  the  sum  of  Five 
Hundred  Fourteen  ($514,00)  Dollars,  and  the  Controller  of  the 
City  and  County  of  San  Francisco  is  hereby  authorized  and 
directed  to  draw  his  warrant  in  said    sum  in  payment  therefor. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO,  2491— 

WHEREAS ,  John  Moore,  on  the  8th  day  of  June,  1934  was 
injured  in  a  collision  between  his  automobile  and  a  Municipal 
Railway  street  car,  ??H"  line,  when  said  street  car  came  into 
contact  with  said  automobile  on  Potrero  Avenue  at  its  inter- 
section with  23rd  Street;  and, 
> 

WHEREAS f  in  said  accident,  said  John  Moore,  sustained 
injuries  consisting  of  lacerations,  contusions,  sprains,  etc; 
and, 

WHEREAS,  said  John  Moore  sued  the  City  and  County  of- 
San  Francisco  for  Ono  Thousand  Six  Hundred  Dollars  ($1600.00) 
and  said  cause  was  tried  without  a  jury  before  Honorable 
Hugh  M.  Smith  in  Department  No.  2  of  the  Municipal  Court  of 
the  City  and  County  of  San  Francisco;  and, 

3 

WHEREAS ,  on  the  2nd  day  of  February,  1938,  said  Judge 
Smith  of  said  Municipal  Court  rendered  a  judgment,  in  favor  of 
said  plaintiff,  John  Moore,  and  against  defendant,  City  and 
County  of  San -Francisco ,  in  the  sum  of  Four  Hundred  Fifty-five 
Dollars  ($455.00)  and  Fourteen  Dollars  and  Twenty  Cents 
($14.20)  costs;  and, 
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WHEREAS ,  The  City  Attorney  does  not  believe  that  an 
appeal  from  said  judgment  is  advisable  and  has  so  advised  this 
Commission. 

NOV/,  THEREFORE,  BE  IT  RESOLVED  by  this  Commission  that 
the  City  Attorney  be  and  he  is  hereby  authorized  to  secure 
a  release  of  said  John  Moore  and  a  full  satisfaction  of  the 
payment  of  said  judgment  in  the  sum -of  Pour  Hundred  Sixty 
Nine  Dollars  and  Twenty  Cents  ($469 .20)  and'tho^Qo stroller 
of  the  City  and  County  of  San  Francisco  is  hereby  authorized 
and  directed  to  draw  his  warrant  in  said  sum  in  payment 
therefor. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2492— 

WHEREAS ,  -  Pierina  Vieta  was  injured  on  the.  7th  day  of 
January,  1938,  at  Franklin  and  Chestnut  Street,  when  it  is 
alleged  that  a  Municipal  Railway  street  car,  No.  21,  prema- 
turely started  while  she  was  alighting  therefrom;  and, 

✓  * 

Y/HEREAS,  in  said  accident,  said  Pierina  Vieta  sustained 
injuries  to  her  back  and  limbs  and  has  been  prevented  since 
that  time  from  earning  her  livelihood  and  has  lost  wages  at 
the  rate  of  $25.00  per  week*  and  in  addition. thereto  has  had 
other  expenses  totaling  $95.73  to  January  27,  1938,  and  she 
is  still  remaining  away  from  her  employment;  and, 

WHEREAS,  Thomas  B.  Johnson,  has  secured  the  consent  of 
said  Pierina  Vieta  to  accept  the  sum  of  Two  Hundred.  ($200.00) 
Dollars,  subject  to  the  approval  of  this  Commission,  for  a 
full  release  and  settlement  of  her  claims  and  demands  against 
the  City  and  County  of  San  Francisco,  for  damages  as  a  result 
of  said  accident,  and  the  City  Attorney  has  advised  this  Com- 
mission that  in  view  of  all  the  facts  and  circumstances  said 
settlement  is  fair,  just  and  reasonable: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  City  Attorney 
be  and  he  is  hereby  authorized  to  enter  into  a  compromise 
settlement  with  the  said  Pierina  Vieta  for  the  sum  of  Two 
Hundred  ($200.00)  Dollars,  and  the  Controller  of  the  City  and 
County  of  San  Francisco  is  hereby  authorized  and -requested  to 
draw  his  warrant  in  said  sum  in  payment  therefor. 

On  motion. of  Commissioner  Murphy,  seconded  by  Coirmissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2493— 

WHEREAS,  Mrs.  Frances  L.  Maguire,  on  the  22nd  day  of 
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of  June,  1937,, while  attempting  to  board  an  eastbound  Munici- 
pal street  car,  N.  Line,  on  Market  Street  at  a  point  opposite 
Jones  and  Mc  Allister  Streets,  was  injured  when  said  street 
car  started  up  suddenly;  and, 

WHEREAS ,  in  said  accident,  said  Mrs,  Frances  L,  IVkguire 
sustained  injuries  consisting  of  contusions  and  abrasions 
of  the  body,  sprain  of  the  right  shoulder,  and  slight  con- 
cussion of  the  brain,  etc.;  and, 

WHEREAS ,  said  Mrs,  Frances  L.  IVkguire,  sued -the  City  and 
County  of  San  Francisco  for  Two  Thousand  ($2,000.00)  Dollars 
and  said  cause  was  tried  before  a  jury  in  Department  No,  5 
of  the  Municipal  Court,  Honorable  Thomas  Foley  presiding;  and 

WHEREAS ,  on  the  14th  day  of  January *  1938,  judgment  was 
rendered  in  favor  of  said  plaintiff,  Mrs.  Frances  L.  IVktguire 
and  against  the  City  and  County  of  San  Francisco,  in  the 
sum  of  One  Thousand  ($1,000.00)  Dollars  and  Seventy  and 
50/100  ($70.50)  Dollars  for  costs;  and, 

WHEREAS,  The  City  Attorney  does  not  believe  that  an 
appeal  from  said  judgment  is  advisable  and  has  so  advised  this 
Commission: 

NOW, THEREFORE,  BE  IT  RESOLVED,  By  this  Commission,  that 
the  City  Attorney  be,  and  he  is,  authorized  to  secure  a  re- 
lease from  said  Mrs,  Frances  La  Maguire,  and  a  full  satis- 
faction of  the  payment  of  said  judgment -in  the  sum  of  One 
Thousand  and  Seventy  and  50/100  ($1,070,50)  Dollars,  and  the 
Controller  of  the  City  and  County  of  San  Francisco  is  hereby 
authorized  and  directed  to  draw  his  warrant  in  said  sum  in 
payment  therefor. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2494— 

RESOLVED,  That  the  sum  of  $209.74,  be  paid  to  Pacific 
Gas  and  Electric  Company  as  payment  in  full  of  all  damages 
occasioned  to  the  duct  line  and  cable  of  said  company 
located  at  the  East  Side  of  Third  and  Jessie  Streets  by 
employees  of  the  Water  Department  driving  a  gad  through  said 
duct  line  and  cable.    Said  sum  shall  not  be  paid  until  a  full 
release  has  been  obtained  from  Pacific  Gas  and  Electric  Com- 
pany.   The  foregoing  resolution  is  adopted  with  the  approval 
of  the  City  Attorney  and  the  General  Manager  and  Chief  of  the 
Water  Department, 


Thereupon  the  meeting  adjourned  to  resume  at  the  call 
of  the  chair,  si 


M  I  N  U  T  E  S 


PUBLIC  UTILITIES  COMMISSION 


148th  REGULAR  MEETING  OF  THE  PUBLIC  UTILTIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  FEBRUARY 
28,  1938  at  5:00  P.M. 

-0-0-0-0-0-0-0-0 -o-o-o-o-o-o-o-o-o-o-o-o-o-o-o-o-o-o-o-o-o-o-o- 


Present:    Commissioners  L.  F.  Byington,  Geo*  Filmer,  Sr., 
John  H.  Mc  Callum  and  John  P.  Mc  Laughlin 

President  L.  F.  Byington  presided. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Laughlin,  the  minutes  of. the  147th  regular  meeting  of  the 
Commission  held  February  14,  1938  were  approved. 

On  motion. of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the . following  resolution  signed  by  Commissioners 
L.  F#  Byington,  Geo.  Filmer, Sr.,  John  H.  Mc  Callum  and 
J.  P.  Murphy  on  February  16,  1938  was  ratified: 

—RESOLUTION  NO.  2495— 

WHEREAS ,  heavy  and  continuous  rainfall  during  the  past 
three  weeks  upon  the  drainage  area  tributary  to  Calaveras 
reservoir  of  the  San  Francisco  Water  Department  produced  a 
large  runoff  causing  the  reservoir  to  fill  and  to  overflow  in 
the  spillway  structure  of  said  reservoir;  and, 

WHEREAS »  in  the  discharge  through  the  spillway  of  large 
quantities  of  water  under  high  velocities  damage  was  done  to 
portions  of  the  walls  of  the  spillway  channel  to  the  extent 
that  they  burst  and  permitted  the  outflow  of  water  in  un- 
controlled areas  which  undermined  by  erosive  action  lower  por- 
tion of  the  spillway  and  other  structures  causing  damage, to 
structures  which  it  is  now  estimated  will  cost  about  $50,000.00 
to  replace  and  restore  to  good  condition;  and, 

WHEREAS j  an  emergency  does  now  exist  which  necessitates 
the  immediate  reconstruction  and  replacement  of  the  aforesaid 
damaged  structures  to  prevent  further  destruction  and  more 
costly  reconstruction  and  replacement  work  resulting  from 
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further  rains  and  floods  during  the  next  few  months: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  does  hereby  declare  the  existence  of  an  emergency 
under  Section  10  of  Ordinance  No,  9.0871,  and  time  will  not 
permit  advertising  for  bids  and  does  hereby  determine  that  the 
most  expeditious  manner  of  meeting  said  emergency  and  complet- 
ing the  reconstruction  and  replacement  of  such  structures  is  to 
direct  the  Manager  of  Utilities,  and  he  is  hereby  directed, 
subject  to  the  approval, of  the  Controller  that  funds  are 
available  for  such  work,  to  obtain  the  necessary  labor,  mater- 
ials and  equipment  to  accomplish  the  purpose  of  such  recon- 
struction and  replacement  work;  and, 

BE  IT  FURTHER  RESOLVED,  That  the  cost  of  such  reconstruct- 
ion and  replacement  work  be  paid  out  of  the  Water  Department 
Depreciation  Fund  and  that  the  Controller-  be  requested  to 
approve  an  allocation  in  the  sum  of  $50,000,00  from  said  de- 
preciation fund  to  provide  funds  for  such  reconstruction  and 
replacement  work. 

ON  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  signed  by  Commissioners 
L.  F*  Byington,  Geo.  Filmer,  Sr.,  John  H.  Mc  Callum  and 
J.  P.  Murphy  on  February  18,  1938  was  ratified. 

—RESOLUTION  NO.  2496— 

4 

RESOLVED,  That  the  contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission  of 
the  City  and  County  of  San  Francisco,  in  pursuance  of  the 
provisions  of  the  Charter  of  said  City  and  County,  to-wit: 


FOR  FINISHING  ROOMS  IN  THE  FIRST  STORY  OF  THE  ADMIN- 
ISTRATION BUILDING  AT  SAN  FRANCISCO  AIRPORT- AIRPORT 
CONTRACT  NO.  42-FEDERAL  WORKS  PROJECT  NO.  1132-10F-R 

be,  and  the  same  is  hereby  awarded  to  Mangrum-Holbrook  and 
Elkus,  it  being  the  lowest  regular  and  responsible  bidder 
therefor,  at  the  lump  sum  price  of  Six  Thousand  Eight 
Hundred  and  Thirty-four  Dollars  ($6,834.00) 

And  all  other  bids  for  the  above -de scribed  work  are  hereby 
rejected. 

The  cost  of  tills  work  is  to  be  borne  from  funds  appropria- 
ted in  the  1935-1936  Annual  Appropriation  Ordinance,  and  from 
a  grant  from  the  United  States  of  America  through  the  Federal 
►emergency  Administration  of  Public  Works. 
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On  motion, of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Mg  Call urn,  the. following  resolution  signed  by  Commissioners 
L.  F.  Byington,  Geo.  Filmer,  Sr.,  John  H.  Mc  Callum,  J.  P. 
Murphy  and  John  P.  Mc  Laughlin  on  February  21,  1938  was  rati- 
fied: 

—RESOLUTION  NO.  2497— 

WHEREAS,  the  San  Francisco  Public  Utilities  Commission 
under  the  Charter  of  the  City  and  County  of  San  Francisco  is 
charged  with  the  duty  and  responsibility  of  administering  the 
->c.n  Francisco  Airport  together  with  all  other  matters  of  air 
o^uinerce  which  come  within  the  jurisdiction  of  the  City  and 
County  of  San  Francisco;  and, 

WHEREAS,  the  Public  Utilities  Commission  deems  that  the 
public  interest  and  necessity  of  the  people  of  the  City  and 
County  of  San  Francisco  require  that  they  be  provided  with  all 
possible  and  necessary  facilities  for    air  commerce  between 
San  Francisco  and  other  cities  of  the  United  States  and. that 
all  possible  facilities  for  transport  of  air  passengers,  air 
mail  and  air  express  be  maintained;  and, 

> 

WHEREAS,  there  is  now  pending  before  the  Interstate  Com- 
merce Commission  a  proceeding  instituted  by  Braniff  Airways, 
Incorporated,  by  which  it  is  sought  to  obtain  the  termina- 
tion or  restriction  of  the  passenger  and  express  service  of 
Transcontinental  and  Western  Air, . Incorporated,  between 
Chicago,  Illinois  and  Kansas  City,  Missouri;  and, 

WHEREAS,  Transcontinental  and  Western  Air,  Incorporated, 
is  one  of  the  companies  operating  out  of  the  San  Francisco 
Airport,  furnishing  air  commerce  over  its  routes  betv/een  San 
Francisco  and  other  cities  of  the  United  States: 

NOW,  THEREFORE ,  BE  IT  RESOLVED,  That  in  the  public  in- 
terest and  necessity  of  the  people  of  the  City  and  County  of 
San  Francisco  the  Public  Utilities  Commission  does  hereby 
record  its  opposition  to  the  attempt  of  the  Braniff  Airways, 
Incorporated,  to  obtain  the  termination  or  restriction  in  any 
way  of  the  passenger  and  express  service  of  the  Transconti- 
nental and  Western  Air,  Incorporated,  betv/een  Chicago,  Illinois 
and  Kansas  City,  Missouri,  in  the  proceeding  before  the 
Interstate  Commerce  Commission;  and, 

BE  IT  FURTHER  RESOLVED,  That  it  is  the  opinion  of  the 
Public  Utilities  Commission  that  the  public  convenience  and 
necessity  require  the  continuation  of  such  service  by  Trans- 
continental and  Western  Air,  Incorporated,  and  in  furtherance 
thereof  the  Public  Utilities  Commission  hereby  authorizes  and 
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designates  Gommiss loner  John  H.  Mc  Callum  as  its  representative 
to  appear  in  such  proceeding  and  give  testimony  in  opposition 
to  the  complaint  of  the  Braniff  Airways,  Incorporated,  and  in 
favor  of  the  service  rendered  by  Transcontinental  and  Western 
Air,  Incorporated;  and, 

BE  IT  FURTHER  RESOLVED*  That  a  certified  copy  of  this 
resolution  be  transmitted  by  the  Secretary  of  this  Commission 
to  the  Interstate  Commerce  Commission  and  to  other  interested 
parties • 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
H-ilmer,  the  following  resolution,  signed  by  Commissioners 
L9  F.  Byington,  Ceo,  Filmer,  Sr.,  John  H.  Mc  Callum, 
J.  P.  Murphy  and  John  P.  Mc  Laughlin  on  February  21,  1938 
was  ratified: 

--RESOLUTION  NO.  2498— 

WHEREAS,  The  Public  Utilities, Commission  by  its  resolu- 
tion No,  2497  approved  February  21,  1938,  authorized  and  desig- 
nated Commissioner  John  H.  Mc  Callum  as  representative  of  this 
Commission  to  appear  before  the  Interstate  Commerce  Com- 
mission of  the  United  States,  in  Washington,  D,  C,  in  the  pro- 
ceeding instituted  by  Braniff  Airways,  Incorporated,  to  obtain 
termination  or  restriction  of  passenger, and  express  service 
of  the  Transcontinental  and  Western  Air,  Incorporated,  between 
Chicago,  Illinois  and  Kansas  City,  Missouri,  and  to  give  tes- 
timony for  and  in  behalf  of  this, Commission  in, opposition  to 
the  complaint  of  Braniff  Airways,  Incorporated,  and  in  favor 
of  the  service  rendered  by  Transcontinental  and  Western  Air, 
Incorporated. 

THEREFORE,  BE  IT  RESOLVED,  That  for  the  purpose  aforesaid, 
said  representative  is  hereby  granted  permission  to  leave  the 
State  of  California  conxnencing  March  6,  1938  and  to  be  com- 
pensated for  all  -necessary  expenses  incident  thereto  from 
Appropriation  No,  762-200-00, 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Filmer,  the  following  resolution  v/as  adopted  unanimously: 

—RESOLUTION  NO.  2499— 

RESOLVED,  That  the  contract  for  the  following  public  work 
to  be  performed  for  the  Public  Utilities  Commission  of  the 
City  and  County  of  San  Francisco  in  pursuance  of  the  provi- 
sions of  the  Charter  of  the  said  City  and  County- to  wit: 
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ALTERATIONS  AND  GARAGE  FOR  CARETAKERS 
HOUSE  AT  UNIVERSITY  MOUND  RESERVOIR,  SAN 
FRANCISCO  WATER  DEPARTMENT  CONTRACT  NO. 
167 

be  and  the  same  is  hereby  awarded  to  Peter  Sartorio,  he  being 
the  lowest  regular  and  responsible  bidder  for  said  work  at  a 
lump  sum, price  of  Two  Thousand  One  Hundred  Fifty-eight  Dol- 
lars ($2,158.00) 

AND  all  other  bids  for  the  above  described  work  are  hereby 
rejected. 

The  cost  of  this  work  is  to  be  borne  from  funds  provided 
in  appropriation  No.  766-991-90. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO .  2500— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Board  of  Supervisors  to  adopt  the  following  reso- 
lution: 

RESOLVED,  in  accordance  with  the  recommendation  of  the 
Public  Utilities  Commission,  that  the  City  and  County  of 
San  Francisco  accept  a  deed  from  Josephine  E.  Fleming  to  a 
40  foot  easement  over  the  northeasterly  portion  of  Lots 
37-38-39-??Dominga  Tract'7,  San  Mateo  County,  California, -re- 
quired for  the  Palo  Alto  Pipe  Line,  for  the  sum  of  $300.00; 
$18,00  from  Appropriation  No.  66-977-57  and  the  balance  of 
$282f00  from  the -money  on  deposit  with  the  County  Clerk  of 
San  Mateo  County,  Superior  Court  Case  No.  27646.    The  City 
Attorney  shall  examine  and  approve  the  title  to  said  property. 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2501— 

RESOLVED,  That  the  action  heretofore  taken  by  the  Com- 
mission, December  21,  1937,  authorizing  the  City  Attorney 
to  commence  condemnation  proceedings  for  the  acquisition  of 
the  following  described  parcels  of  real  property  situated  in 
the  County  of  San  Mateo-The  northeast  1/4  of  the  Northeast  1/4 
of  the  Southeast  1/4  of  Section  35  and  the  West  1/2  of  the 
Southwest  1/4  of  Section  36,  T  3  S  R  5  W„,  MDBSM,  is  hereby 
ratified. 


-1706- 


On  motion,  of  Commissioner  Filmer,  seconded  by  Corrmissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  2502— 

RESOLVED,  That  in  compliance  with  the  request  of  the 
Dinwiddie  Construction  Co.,  the  said  Dinwiddle  Construction 
Co.  is  hereby  granted  permission  to  subcontract  the  item  of 
plumbing  under  Exposition  Contract  No.  19-Administrative 
Offices-Air  Terminal  Building  on  Yerba  Buena  Shoals  to  the 
Alta  Electric  and  Mechanical  Co. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Corrmissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2505— 

4 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller^  certification  of  the  following  Orders 
for  Extra  Work  in  favor  of  Clinton  Construction  Co.  under 
Exposition  Contract  No.  16-Construction  of  Pavilions  of  the 
Central  Court: 

Order  NO.  954-40  in -amount  $320.00,  to  furnish  and  install 
about  1,\)00  lin.  ft.  of  3/4f?  galvanized  pipe  and  3/41?  diameter 
rough  brass  hose  bibs-Drawing  M-16-4. 

Order  No.  954-41  in  amount  $325.00  for  changes  and  additions 
to  the  roofs  of  the  Exposition -Palaces  to  carry  walls  of  the 
pavilions  of  the  central  court. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2504— 

WHEREAS ,  W.  S.  Wetenhall  Co.  was  listed  as  a  subcontractor 
for  furnishing  and  installing  reinforcing  steel  under  SFWD 
Contr?ct  No.  166-PWA  Docket  No.  1132-6P-For  the  Construction 
of  a  Temple  and  Other  Improvements  at  Pulgas  Outfall,  general 
contractor,  W.  0.  Tyson;  and, 

WHEREAS ,  said  general  contractor,  W.  0. -Tyson  has  advised 
this  Commission  that  said  W.  S.  Wetenhall  Co#  is  a  steel 
manufacturing  company  and  that  they  1b ve  arranged  with  the 
Pioneer  Construction  Co.  to  install  the  steel  items  required 
under  the  contract;  and, 

WHEREAS,  said  general  contractor,  W.  0.  Tyson  has  re- 
quested approval  of  the  action  of  the  W.  S.  Wetenhall  Co. 
for  the  subcontracting  of  the  installation  of  the  steel  with 
the  Pioneer  Construction  Co.,  further  advising  that  at  the 
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time  of  submitting  said  W.  S.  Wetenhall  Co,  as  a  subcontractor, 
he  was  unaware  that  said  Wetenhall  Co.  was  solely  a  steel 
manufacturing  company: 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  hereby 
complies  with  the  request  of  W.  0.  Tyson  and  approves  the 
Pioneer  Construction  Co.  as  a  subcontractor  of  the  W.  S. 
Wetenhall  Co.  for    the  installation  of  steel  at  the  rate  of 
$25.00  per  ton. 

On  motion. of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO,  2505— 

RESOLVED,  That  this  Commission  accepts  the  work  as 
satisfactorily  completed  in  accordance  with -plans  and  speci- 
fications; approves  Order  for  Extra  Work  No.  947  in  amount 
$61.52,  being  the  difference  between  estimated  and  actual 
quantities;  approves  Certificate  of  Acceptance  and  Final 
Payment  in  amount  $729.82,  payable  to  W.  J.  Tobin  under  SFWD 
Contract  No.  1 58 -R- Laying  of  2-Inch  and  6-Inch  Cast  Iron  Main 
in  Encline  Court. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Pllmer,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  2506— 

RESOLVED,  That  this  Commission  approves  the  terms  and 
conditions  of  the  following  lease  of  property  under  the  control 
of  the  Hetch  He tchy  Water  Supply: 

Joe  Glow: : : :  Covering  a  4-1/2  acre  parcel  of  land  known  as 
Lot  No.  2  of  the  Roselle  Tract,  located  in  Section  36,. 
Township  2  South  Range  9  East,  MDB&M-Stanislaus  County,  for 
agricultural  purposes. only,  on  a  month  to  month  basis,  be-  - 
ginning  March  1,  1938,  at  a  monthly  cash  rental  of  $1.87-1/2. 

On  motion. of  Commissioner  Mc  Laughlin, seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2507— 

RESOLVED,  That  this  Commission  approves  the  terms  and 
conditions  of  the  following  lease  of  property  under  the  juris- 
diction of  the  San  Francisco  Water  Department: 

✓ 

FRANK  ARMENIO : :  of  San  Francisco,  covering  five  (5)  acres,  more 
of  less  of  the  Lake  Merced  Ranch  in  San  Mateo  County, for  period 
of  one  year,  beginning  February  1,  1938  at  an  annual  rental  of 
$150.00. 


1708- 


On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO*  2508-- 

WHEREAS ,  an  emergency  has  been  created  in  the  operation  of 
bus  service  by  the  Municipal  Railroad,  caused  by  closing  of 
7th  Avenue,  necessitating  the  re-routing  of  buses  over  and 
along  18th  Avenue  and  the  City  has  in  its  possession  inade- 
quate motor  buses  for  the  supplying  of  such  additional  ser- 
vice; and, 

WHEREAS ,  the  White  Motor  Company  has  agreed  to  allow  the 
City  to  use,  for  a  period  of  60  days, -rent  free,  a  31  passen- 
ger motor -bus,  specifically-Model  864,  serial  No.  189252, 
Engine  No.  12A-244;  and, 

* 

WHEREAS,- as  the  only  condition  for  the  renting  of  said 
motor  vehicle,  the  White  Motor  Company  desires  that  the  City 
hold  the  White  Motor  Company  harmless  from  any  and  all 
damages  to  said  bus,  ordinary  wear  and  tear  excepted,  and  de- 
sires to  be  held  harmless  from  any  and  all  actions  and  damages 
caused  by  the  operation  of  said  bus  which  operation  is  to  be 
entirely  within  the  control  of  employees  of  the  Municipal 
Railroad. 

NOV/,  THEREFORE,  in  consideration  of  the  foregoing  it  is 
hereby  resolved,  by  the  Public  Utilities  Commission  of  the 
City  and  County  of  San  Francisco,  that  said  Commission  agrees 
to  return  said  motor  bus  to  the  White  Motor  Company  at  the 
expiration  of  60, days  from  date  hereof,  in  as  good  condition 
as  when  received,  ordinary  wear  and  tear  excepted,  and 
further  agrees  that  the  City  and  County  of  San  Francisco  does 
hereby  agree  to  hold  the  White  Motor  Company  harmless  from  any 
and  all  damages  by  reason  of  any  personal  injuries  or  property 
damage  to  other  persons  inflicted  by  the  operation  of  said  bus 
or  to  passengers  thereof. 

On  motion  of  Commissioner  Mc  Galium,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2509— 

RESOLVED,  That  this  Commission  accepts  the  work  as 
satisfactorily  completed  in  accordance  with -plans  and  speci- 
fications; approves  Order  for  Extra  Work  No,  948  in  amount 
$98.19,  being  the  difference  between  estimated  and  actual 
quantities;  approves, Certificate  of  Acceptance  and  Final 
Payment  in  amount  $1,109.29,  payable  to  Miller  and  Mc  Gillis 
under  SFWD  Contract  No#  163-Raising  Fore bay  Structures  for 
Bald  Hill  Tunnel,  San  Andres  Reservoir. 
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On  motion. of  Commissioner  McLaughlin,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 


—RESOLUTION  NO.  2510— 

■    RESOLVED,  That  this  Commission  approves  Credit  Order 
No.  118  in  amount  $479.10,  received  from  the  San  Francisco  Bay 
Exposition  Co.,  being  the  difference  between  certified  esti- 
mated contract  price  and  adjusted  contract  price,  per  revised 
estimate  of  January  25,  1938,  in  connection  with  architectural 
and  engineering  services  under  contract  for  Airport  Terminal 
Building,  Exposition  Contract  No.  9. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  2511  — 

•    RESOLVED    That  this  Commission  approves  Credit  Order 
No*  117  in  amount  $512.52, -received  frcm  Transbay  Construction 
Co.  under  HHWS  Contract  No.  149 -Enlargement  of  O'Shaughnessy 
Dam  for  deduction  from  the  amount  due  the    contractor "by  rea- 
son of  the  freight  rates  paid  being  lower  than  those  speci- 
fied in  the  tariff  shown  in  specifications  for  the  work. 

On  motion. of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2512— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Director  of  Property  of  the  City  and  County  of 
oan  Francisco  to  take  the  necessary  steps  for  the  acquisition 
of  the  following  property  adjacent  to  land  under  the  control 
of  the  San  Francisco  Airport: 

From  Caroline  Sharp  Estate  Co. -Beginning  at  a  point  on  the  north 
line  of  Sec.  2  T.  4  S.,  R  5  W-MDRSM,  distant  thereon  east  14 
chains  from  the  northwest  corner  of  said  section;  thence  south 
19"  15'  east  21.20  chains  to  a  point  on  the  south  line  of  the 
north  half  of  the  northwest  quarter  of  said  section,  which 
point  is  the  true  point  of  beginning  of  this  description;thence 
south  6    oo«  east  20.20  chains  to  a  point  on  the  south  line 
of  the  north  half  of  said  section;  thence  east  along  said 
south  line  of  the  north  half  of  said  section  to  the  southeast 
corner  of  the  southwest  quarter  of  the  northeast  quarter  of  said 
section;  thence  north  20  chains  along  the  east  line  of  the 
southwest  quarter  of  the  northeast  quarter  of  said  section  to  a 
point  on  the  north  line  of  the  south  half  of  the  north  half  of 
said  section;  thence  west  39  chains  along  said  north  line  of 
the  south  half  of  the  north  half  of  said  section  to  the  true 
point  of  beginning  of  this  description;  containing  76  acres 
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more  or  less,  and  being  all  of  the  southwest  quarter  of  the 
northeast  quarter  of  said  section  2  and  a  portion  of  the  south- 
east quarter  of  the  northwest  quarter  of  said  Section  2. 

From  Bayside  Co. -All  that  portion  of  Swamp  and  Overflowed  Land 
Survey  No.  110,  lying  east  of  the  easterly  right  of  way  line 
of  the  State  Highway  known  as  Bayshore  Highway  and  north  of 
the  south  line  of  the  northwest  quarter  of  Section  2,  J.  4S.,  R 
5  W.,  MDB&M.    Said  portion  is  a  part  of  the  southeast  quarter 
of  the  northeast  quarter  of  Section  3,  T,  4  S„  R,  5  W -MDB&M 
and  a  part  of  the  southhalf  of  the  northwest . quarter  of  said 
Section  2.    Said  portion  contains  30.5  acres,  more  or  less.  The 
right  of  way  of  Bayshore  Highway  herein. referred  to  is  the  right 
of  way  for  highway  purposes  conveyed  by,  and  described. in,  deed 
from  Bayside  Co.  a  corporation,  to  State, of  California,  dated 
November  12,  1924,  and  recorded  August  3,  1925,  in  Liber  181 
of  Official  Records  of  San  Mateo  County,  at  page  159. 


On  motion  of  Commissioner  Mc  Call  urn,  seconded  by  Cormiissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2513— 

9 

RESOLVED ^  That  this  Commission  approves  and  hereby  re- 
quests the  Director  of  Property  of  the  City  and  County  of 
San  Francisco  to  take  the  necessary  steps  to  ascertain  the 
ownership  of  and  to  negotiate  for  purchase  of  about  14  acres 
of  land  lying  between  the  Bayside  Co.  property  and  the 
Caroline  Sharp  Estate  Co.  property,  which  properties  are  ad- 
jacent to  land  of  the  San  Francisco  Airport. 

on  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Filmerr  ^the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2514— 

RESOLVED,  That  the  contract  for  the  following  public  work 
to  be  performed  for  the  Public  Utilities  Commission  of  the 
City  and  County  of  San  Francisco  in  pursuance  of. the  provi- 
sions of  the  charter  of  the  said  City  and  County,  to-wit: 

FOR  THE  LAYING  OF  4-INCH  CAST  IRON  MAT  NS  IN  SHAWNEE 
AVENUE,  DELANO  AVENUE  WEST, SAN  FRANCISCO  VifATER  DE- 
PARTMENT SPECIFICATION  NO.  170 

be  and  the  same  is  hereby  awarded  to  Martin  Murphy,  he  being 
the  lowest  regular  and  responsible  bidder  for  said  work  at  the 
following  unit  prices  for  the  estimated  quantities  stated: 
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Item  Description  of  Item,  Estimated  Quantity  Total  Amount 
No.  Unit  Price     for  Item 


1.  Excavation  and  backfill  for  4-inch  pipe, 
trench  17H  wide  by -36"  deep;  250  linear  feet 

at  Sixty  Cents  ($0.60}  per  linear  foot  $150.00 

2.  Additional  excavation  and  backfill;  10  cubic 

yards  at  One  Dollar  ($1.00)  per  cubic  yard  10.00 


3.      No  Item  3 


4.      Installing  250  linear  feet  of  4-inch  bell  and 
spigot  cast  iron  pipe  at  Ten  Cents  ($0*10) 
per  linear  foot. 


25.00 


5.  Installing  of  fittings,  gate  valves;  etc.;  500 

pounds  at  Six  Cents  ($0.06)  per  pound  30.00 

6.  Making  joints  for  pipe  and  fittings;  25  linear 
feet  bell  and  spigot  joints  at  Eighty  Cents 

($0.80)  per  linear  foot.  20.00 

7.  Repavement;  50  square  feet  at  Forty  Cents 

($0.40)  per  square  foot.  20.00 

8.  Installation  of  3/45?  screw  taps;  20  screw  taps 

at  Two  Dollars  ($2.00)  each  40.00 


9.      Installation  of  3/4??  copper  service  pipe;  300 
linear  feet -at  Sixty-Three  Cents  ($0.63)  per 
linear  foot.  189.00 

TOTAL  MOUNT  OP  BID  $484.00 


And  all  other  bids  for  the  above  described  v/ork  are  hereby 
rejected. 

The  cost  of  this  v/ork  is  to  be  borne  from  funds  in  Appropriation 
No.  66-920-108. 

On  motion  of  Commissioner  Mc  Callurn,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2515  — 

WHEREAS,  MXlbrae,Post  No.  417  The  American  Legion  De- 
partment of  California,  a  corporation,  has  requested  permission 
to  use  certain  property  of  the  City  and  County  of  San  Fran- 
cisco in  San  Mateo  County,  under  the  jurisdiction  of  the  San 
Francisco  Water  Department  and  the  General  Manager  and  Chief 
Engineer  of  said  Water  Department  has  recommended  that  such 
permission  be  granted: 


-1712- 


THEREFORE,  BE  IT  RESOLVED,  That  MLllbrae  Post  No.  417  The 
American  Legion  Departments  California,  a  corporation,  here- 
inafter termed  "permittee",  be  and  is  hereby  granted  permis- 
sion to  use  solely  and  only  for  the  purpose  of  operating  a 
public  playground  and  recreationpark,  the  following  land  of 
the  City  and  County  of  San  Francisco,  hereinafter  termed  "City" 
situate  in  the  County  of  San  Mateo,  State  of  California, 
particularly  described  as  follows: 

Commencing  at  a  point  on  the  southeasterly  boundary  line 
of  that  certain  146.25  acre  tract  of  land  known  as  the  Silva 
Tract  described  as  Parcel  30  of  San  IVkteo  County  Lands  in  that 
certain  deed  from  Spring  Valley  .Water  Co,  to  City  and  County 
of  San  Francisco,  dated  March  3,  1930  and  recorded  on  the  same 
date  in  the  Office  of  the  County  Recorder  of  San  Mateo  County, 
State  of  California,  in  Volumne  491  of  Official  Records  at 
page  1,  et  seq#,  said  point  being  distant  southwesterly  along 
said  southeasterly  boundary  line  of  said  Silva  Tract  2203 
feet  from  its  intersection  with  the  southwesterly  boundary 
line  of  the  State  Highway  known  as  El  Camino  Real;  running 
thence  along  said  southeasterly  boundary  line  S.  53°  45?  W., 
1036  feet,  thence  at  right  angles,  leaving  said  boundary  line 
N.  36°  15 7  W.  465  feet  to  a  point  on  the  44"  San  Andres  Pipe 
Line;  thence  following  along  the  San  Andres  Pipe. Line  No, 
78°  09?  E.,  No.  65°  47*  E.  and  N.  63°  13-1/2*  E.,  a  total  dis- 
tance of  1030  feet;  thence  leaving  said  San  Andres  Pipe  Line 
and  running  southeasterly  225  feet  more  or  less,  to  the  point 
of  beginning,  containing  seven  (7)  acres,  more  or  less  and 
being  a  portion  of  parcel  30  of  San  Mateo  County  Lands  in  that 
certain  deed  from  Spring  Valley  Water  Company  to  City  and 
County  of  San  Francisco,  dated  ]Vkrch  3,  1930,  and  recorded  on 
the  same  date  in  the  office  of  the  County  Recorder  of  San 
Mateo  County,  State  of  California,  in  Volumne  491  of  Official 
Records  at  page  1,  et  seq. 

This  permission  is  granted  subject  to  the  following  con- 
ditions and  shall  not  become  effective  until  receipt  by  this 
Commission  of  a  proper  endorsement  on  a  certified  copy  hereof 
signed  by  a  duly  authorized  officer  of  said  permittee  accept- 
ing this  permission  subjec  to  said  conditions. 

1.  This  grant  of  permission  does  not  constitute  a  deed  or 
grant  of  an  easement  by  the  City,  is  not  transferable  or 
assignable  without  the  approval  of  this  Commission  and  is 
revocable  at  any  time  at  the  will  of  the  Commission. 

2.  The  use  of  the  above  described  property  shall  be 
limited  to  activities  of  the  permittee  as  aforesaid;  the  sani- 
tation and  sanitary  arrangements  shall  at  all  times  be  in 
accordance  with  the  directions  and  subject  to  the  approval  of 
the  General  Manager  and  Chief  Engineer  of  the  San  Francisco 
Water  Department  and  the  Board  of  Health  of  the  County  of  San 
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Mateo  and  the  permittee  shall  abide  by  such  regulations;  the 
said  premises  shall  at  all  times  be  maintained  in  a  neat 
and  orderly  condition,  and  all  rubbish  or  waste  of  any  kind 
shall  be  burned,  removed  or  destroyed  as  required;  no  growing 
trees  shall  be  cut  or  marred  or  destroyed;  no  buildings  or 
structures  of  any  kind  shall  be  erected  thereon  without  the 
written  permission,  as  to  location  and  construction  of  the  , 
General  Manager  and  Chief  Engineer  of  said  Water  Department, 
and  all  structures  shall  be  maintained  in  accordance  with 
his  directions  and  to  his  satisfaction;  all  activities  of  the 
permittee  shall  be  confined  to  the  hereinabove  described  parcel 
of  land,  and  adjoining  land  of  the  city  shall  be  protected 
in  every  v/ay  from  trespass. 

3.  The  permittee  shall,  on  receipt  of  notice  so  to  do  and 
within,  such  reasonable  time  limit  as  may  be  fixed  by  said 
notice,  remove  fences  or  other  structures,  at  its  own  expense, 
when  such  removal  is  made  necessary  by  any  construction  work 
or  repair  work  of  the  city. 

4.  Neither  the  City  nor  any  commission,  board  or  officer 
thereof  shall  be  held  responsible  or  liable  fordamage  to  any 
structure  or  structures  resulting  from  any  cause  whatsoever. 

5.  The  permittee  shall  be  responsible  and  liable  for  any 
and  all  damage  to  property  or  structures,  or  injury  or  death 
to  persons  due  directly  or  indirectly  to  the  construction, 
operation,  use  or  existence  of  any  structure  erected  on  said 
premises,  or  due  to  any  cause  whatsoever,  and  shall  promptly 
pay  any  just  claim  therefor;  and  shall  hold  the  city  free 
and  harmless  from  liens  of  every  kind  and  nature. 

6.  Should  the  permittee  fail  or  neglect  or  refuse  to  do 
within  reasonable  time  any  work  required  to  be  done  by  the 
permittee  under  the  conditions  hereof,  this  Commission  shall 
have  the  power  to  do  said  work  at  the    expense  of  the  per- 
mittee, which  expense  the  permittee  shall  pay  on  demand. 

7.  In  the  event  that  the  permittee  shall  fail  to  use  said 
property  within  six  months  from  and  after  the  date  hereof,  or 
shall  abandon  the  use  thereof,  or  shall  not  use  the  same  for 
any  period  of  two  consecutive  years,  or  shall  fail,  or 
neglect  or  refuse  to  observe  and  comply  with  any  of  the  con- 
ditions herein  contained,  or  in  the  event  that  this  per- 
mission is  revoked,  then  all  right  of  the  permittee  hereunder 
shall  forthwith  cease  and  determine. 

8.  Upon  receiving  notice  that  the  permit  herein  granted 
has  been  terminated  by  the  Commission  all  improvements  made 
upon  the  land  described  herein  shall  be  removed  by  the  per- 
mittee within  thirty  (30)  days  from  receipt  of  notice  of 
termination  of  the  permit  and  in  the  event  all  improvements 


-1714 


are  not  removed  therefrom  within  thirty  (30)  days  they  shall 
revert  to  and -become  the  property  of  the  City  and  County  of 
San  Francisco. 

AND  BE  IT  FURTHER  RESOLVED,  That  Resolution  N0.  1897  he, 
and  the  same  is  hereby  repealed. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  2516  — 

4 

RESOLVED,  That  this  Commission  approver  and  hereby  re- 
quests the  Controller  for  additional  allotment  in  amount 
$600.00  in  Appropriation  No.  764-200-00-Airport -Contractual 
Services  to  provide  funds  for  March  requisitions. 

On  motion. of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Mc  Galium,  the  following    resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2517— 

RESOLVED,  That  this  Commission  approves  and  hereby -re- 
quests the  Controller  to  transfer  from  Appropriation  No* 
766 -300-00 -Water  Department-Materials  and  Supplies,  to  Appro- 
priation No.  766-350-00  the  sum  of  $500.00  to  provide  funds  for 
purchase  of  foodstuff. 

On  motion. of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Call urn,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2518— 

WHEREAS,  the  present  inside  rail  on  curve  at  Station  55 
outbound  track,  HM"  line  of  the  Municipal  Railway  is  in  such 
condition  as  to  endanger  the  lives  of  the  citizens  and  the 
property  of  the  City  and  County  of  San  Francisco;  and, 

WHEREAS,  the  condition  of  the  aforesaid  track  necessitates 
immediate  emergency  replacement  and  the  said  emergency  will 
not  permit  of  time  to  call  for  bids  in  accordance  with 
Ordinance  No.  9.0871: 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission,  in  accord- 
ance with  said  Ordinance  No.  9.0871,  Section  10,  hereby  de- 
clares the  existence  of  an  emergency  and  in  order  to  safeguard 
the  lives  of  its  citizens  and  the  property  of  the  City  and 
County  of  San.Francico  orders  that  said  inside  rail  on  curve 
at  Station  55,  outbound  track  nM"  line  be  immediately  replaced 
by  the  forces  of  the  Municipal  Railway. 

BE  IT  FURTHER  RESOLVED,  That  the  Controller  is  requested 
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to  allocate  the  sum  of  $1,142.00  from  Appropriation  No, 
65-913-00-Railway  Depreciation  Reserve  to  Appropriation  No. 
65-913-83  to  provide  funds  for  said  replacement  of  rail  at 
said  Station  55  as  above  outlined. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2519— 

4 

WHEREAS,  the  Municipal  Railway  under  and  pursuant  to  the 
consent  of  the  Market  Street  Railway  Company  has,  for  many 
years,  been  making  use, of  the  trolley  poles, of  the  ferket 
Street  Railway  Company,  along  Market  Street,  for  the  purpose  , 
of  supporting  the  trolley  wires  of  the  Municipal  Railway;  and, 

WHEREAS,  at  the  present  time  in  order  to  accomodate  the 
widening  of  the  roadway  of  Market  Street  from  Van  Ness 
Avenue  west  to  Valencia  Street,  said  IVkrket  Street  Railway 
Company  has  been  ordered  by  the  Department  of  Public  Works 
to  move  its  trolley  poles  out  of  said  widened  roadway  to  the 
edge  of  the  sidewalk  curb;  and, 

WHEREAS,  it  is  provided  in  Section  133  of  the  Charter 
that  where  one  or  more  lines  of  street  railways  operated  under 
different  management  use  the  same  street,  each  shall  pay  an 
equal  portion  for  the  construction  and  repair  of  tracks  and 
appurtenances;  and, 

WHEREAS,  the  continued  use  of  said    poles  now  owned  by 
said  Market  Street  Railway  Company  along  Market  Street  is 
necessary  for  the  operation  of  the  Municipal  Railway: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  Manager  of 
Utilities  be,  and  he  is  hereby  authorized  and  directed  to 
enter  into  a  contract  with,  the  Market  Street  Railway  Company 
realtive  to  the  removal  of  said  trolley  poles  as  directed 
by  the  Department  of  Public  Y/orks,  in  which  contract  it  shall 
be  provided  that  the  Municipal  Railway  shall  pay  one-half  the 
cost  of  the  removal  of  said  poles  from  Van  Ness  Avenue  westerly 
to -Valencia  Street,  at  a  cost  not  to  exceed  the  sum  of- 
$1,700.00,  payable  out  of  Appropriation  No.  765-200-00. 

4 

On  motion  of  Commissioner  Filmer,  seconded  by  Corrmissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO,  2520— 

WHEREAS,  C.  J.  W.  Hutchinson,  was  on  the  31st  day  of 
January  1936,  injured  while  attempting  to  board  Municipal  street 
car  No.  199,  at  Kearny  and  Geary  Streets,  and  in  said  accident 
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Mr.  Hutchinson  alleges  that  he  received  concussion  of  the  brain, 
shock  and  injury  to  his  nervous  system,  fracture  of  the  left 
arm,  shoulder  injury  to  his  left  knee  and  bruises  and  con- 
tusions over  his  entire  "body;  and, 

WHEREAS ,  Mr.  Jjutchinson  has  brought  suit  against  the  City 
and  County  of  San  Francisco  for  the  sum  of  Twenty-five  Thousand 
two  hundred  and  fifteen  ($25,215)  Dollars  and  the  City  Attor- 
ney advises  this  Commission  that  the  City  has  insufficient 
witnesses  to  safely  proceed  to  trial  in  said  matter;  and, 

WHEREAS 9  Henry  Heidelberg,  Deputy -City  Attorney  has  en- 
tered into  a  settlement  with  said  C.  J.  V/,  Hutchinson  for  the 
settlement  of  said  action  and  for  the  full  release  of  all 
claims  for  damages  against  the  City  and  County  of  San  Francisco, 
with  the  approval  of  this  Commission,  for  the  sum  of  One 
Hundred  and  Fifty- ($150.00)  Dollars  and  advises  this  Commission 
that  it  is  a  fair,  just  and  reasonable  one  to  be  paid  for  the 
full  release  and  dismissal  of  all  claims  and  demands  held  by 
said  C.J.W.  Hutchinson  against  the  City  and  County  of  San 
Francisco: 

NOW,  THEREFORE,:  BE  IT  RESOLVED,  That  the  City  Attorney  be 
and  he  is  hereby  -  authorized  to  enter  into  a  compromise  settle- 
ment with  said  C.  J.  W.  Hutchinson,  in  the  sum  of  One  Hundred 
and  Fifty  ($150.00)  Dollars,  for  the  full  release  of  all  his 
claims  and  demands  against  the  City  and  the  Controller  of  the 
City  and  County  of  San  Francisco  is  hereby  requested  to  draw 
his  warrant  in  said  sum  for  said  purpose. 

On  motion. of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO,  2521— 

WHEREAS,  John  Militich,  while  a  passenger  on  the  "FfJ  line 
of  the  Municipal  Railroad  was  knocked  from  the  step  of  said 
car  by  a  truck  of  the  Emnons  Draying  Co.  which  was  parked  in 
close  proximity  to  the  side  of  said  street  car;  and, 

WHEREAS ,  in  said  accident  said  John  Militich  received 
nine  fractured  ribs,  two  of  which  were  torn  loose  from  the 
vertebrae  of  said  John  Militich;  and, 

WHEREAS ,  the  said  Emmons  Draying  Co.  has  agreed  to  pay 
the  sum  of  $1675.00  in  full  settlement  of  all  claims  against  it, 
upon  condition  that  the  City  and  County  of  San  Francisco  pay 
the  sum  of  Seven  Hundred  Fifty  ($750.00)  Dollars  in  addition 
thereto;  and, 

WHEREAS,  the  City  Attorney  and  Thomas  B.  Johnson,  Claims 
Adjuster  of  the  Municipal  Railroad  have  advised  this  Com- 
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mission  that  the  payment  of. said  sum  of  Seven  Hundred  Fifty 
($750,00)  Dollars  is  a  fair,  just  and  reasonable  amount  to  be 
paid  by  the  City  and  County  for  the  full  release  of  all  claims 
and  demands  of  John  Militich  against  said  Municipal  Railroad. 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  City  Attorney 
be  and  he  is  hereby  authorized  and  directed  to  fully  compro- 
mise and  settle  all  the  claims  and  demands  of  said  John 
Militich  against  the  City  and  County  of  San  Francisco  upon  the 
condition  that  said  Emmons  Draying  Co.  pays  in  addition  thereto 
the  said  sum  of  $1,675.00  and  the  Controller  of  the  City  and 
County  of  San  Francisco  be  and  he  is  hereby  authorized  and 
requested  to  draw  his  v/arrant  in  the  said  sum  of  Seven  Hundred 
Fifty  ($750.00)  Dollars  in  full  payment  for  the  release  of  all 
claims  and  demands  held -by  John  Militich  against  the  City  and 

County  of  San  Francisco, 

j 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2522— 

V/HEREAS,  Rose  Ferrea  was  on -the  14th  day  of  April,  1937, 
struck  by  Municipal  streetcar  No.  17  of  the  HF?}  line  while 
crossing  Columbus  Avenue  at  or  near  its  intersection  with 
Filbert  Street,  arid  in  said  accident  said  Rose  Ferrea  sustained 
a  fractured  clavicle  and  other  contuions  and  abrasions  of  her 
head  and  body;  and, 

✓ 

WHEREAS,  said  Rose  Ferrea  brought  suit  against  the  City 
and  County  of  San  Francisco  for  the  sum  of  Ten  Thousand 
($10,000.00)  Dollars  and  said  suit  was  brought  to  trial  before 
Judge  Trabuc co, . presiding  judge  of  the  Superior  Court,  De- 
partment No.  15,  and  after  the  impanelment  of  a  jury,  Henry 
Heidelberg  Deputy  City  Attorney  agreed  upon  a  settlement  with 
Emmet  Burns,  Attorney  for    plaintiff  for  the  settlement  of 
said  cuse  of  action  in  said  trial  in  the  sum  of  One  Hundred 
Fifty  ($150.00)  Dollars  and  advises  this  Commission  that  said 
settlement  is  a  fair,  just  and  reasonable  one  to  be  made  on- 
the  part  of  the  defendant,  City  and  County  of  San  Francisco, 
and  said  settlement  is  approved  by  Thomas  B#  Johnson,  Claims 
Adjuster  of  the  Municipal  Railroad  and  the  facts  and  circum- 
stances have  been  fully  explained  to  the  Commission. 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  City  Attorney  be 
and  he  is  hereby  authorized  and  directed  to  enter  into  a 
compromise  of  the  settlement  of  said  cause  of  action  for  the 
sum  of  One  Hundred  Fifty  ($150.00)  Dollars  and  the  Controller 
is  hereby  authorized  and  requested  to  draw  his  warrant  in  said 
sum  in  full  payment  for  the  release  of  any  and  all -claims  for 
damages  and  injuries  sustained  by  said  Rose  Ferrea. 
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On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 


WHEREAS,  John  W.  Knight  received  injuries  from  colliding 
with  a  Municipal  street  car  of  the  Municipal  Railroad,  No. 
188  at -Geary  Street  and  27th  Avenue,  from  which  injuries  said 
John  W.  Knight  died;  and, 

WHEREAS,  Thomas  B.  Johnson,  Claims  Adjuster  of  the 
Municipal  Railroad  has  entered  into  an  agreement  of  settlement, 
of  said  claims  with  the  widow  of  said  John.W.  Knight,  deceased, 
subject  to  the  approval  of  this  Commission,  for  the  release 
of  all  claims,-  demands  and  obligations  in  the  sum  of. Three 
Hundred  ($300.00)  Dollars,  to  cover -funeral  expenses,  and 
the  City  Attorney  and  said  Thomas  B.  Johnson  have  advised  this 
Commission  that  said  sum  of  Three  Hundred  Dollars  is  a  fair, 
just  and  reasonable  one  to  be  paid  for  said  purpose: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  City  Attorney 
be  and  he  is  hereby  authorized  and  directed  to  fully  compro- 
mise and  settle  all -the  claims  and  demands  of  the  widow  of 
said  John  W.  Knight,  against  the  City  and  County  of  San- 
Francisco  in  the  sum  of  Three  Hundred  ($300.00)  Dollars,  and 
the  Controller  is  hereby  authorized  and  requested  to  draw 
his  warrant  in  said  sum  in  full  payment  thereof. 

On  motion. of  Commissioner  McLaughlin,  seconded  by  Conmissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 


WHEREAS ,  the  case  of  Mayers  v.  City  and  County  of  San 
Francisco,  was. tried  by  a  jury  in  Department  15,  of  the 
Superior  Court,  presided  over  by  Judge  Trabucco,  which  trial 
resulted  in  a  verdict  and  judgment  against  the  City  and  County 
of  San  Francisco  in  the  sum  of  $7500.00;  and, 

WHEREAS,  in  order  to  interpose  a  motion  for  a  new  trial 
it  was  necessary  under  the  Judge's  orders  to  secure  a  trans- 
cript of  the  testimony  of  witnesses  in  said  cause,  and  said 
transcript  was  compiled  and  the  Court  Reporter  has  returned  a 
bill  therefor  in  the  sum  of  $114.60. 

NOW,  THEREFORE,  BE  IT  RESOLVED*  That  the  payment  of  said 
bill  is  hereby  approved  and  the  Controller  is  requested  and 
directed. to  draw  his  warrant  in  the  sum  of  $114.60  to  H.  0. 
Williams,  Court  Reporter,  in  payment  thereof. 

Thereupon  the  meeting  adjourned  to  resume  at  the  call  of 
the  chair.  s7  ^ 


--RESOLUTION  NO.  2525— 


RESOLUTION  NO.  2524— 


MINUTES 


PUBLIC  UTI LITIES  COMMISSION 


149th  REGULAR  MEETING  OP  THE  PUBLIC  UTILITIES- 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  MARCH  14, 
1938  -  at  5:00  P.  M. 


Upon  roll  call,  no  Commissioner  being  present    or  responding 
to  his  name,  the  Secretary  declared  the  meeting  adjourned 
to  Tuesday,  March  15,  1938  in  Room  282  -  City  Hall  at 
5:00  p.  M. ,  because  of  lack  of  a  quorum. 
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PUBLIC  UTILITIES  COMMISSION 


ADJOURNED  MEETING  OP  THE  149th  REGULAR  MEETING 
OP  THE  PUBLIC  UTILITIES  COMMISSION  IN  ROOM  282- 
CITY  HALL  -  MARCH  15,  1938  at  5:00  P.  M. 


Present:    Commissioners  L.  P.  Byington,  Geo.  Pilmer,  Sr., 
John  H.  Mc  Galium  and  J,  P.  Murphy 

President  L.  P.  Byington  presided. 

On  motion  of  Commissioner  Pilmer,  seconded  "by  Commissioner 
Murphy,  the  minutes  of  the  148th  regular  meeting  of  the 
Commission  held  February  28,  1938  were  approved. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Pilmer,  the  following  resolution. signed  by  Commissioners 
L *  P.  Byington,  Geo.  Pilmer,  Sr.,  John  H.  Mc  Callum  and  John 
P.  Mc  Laughlin  on  March  7,  1938  was  ratified: 

--RESOLUTION  NO.  2525— 

WHEREAS,  Recent  heavy  storms  did  unusual  and  consider- 
able damage  to  structures  and  roads  in  the  Mountain  and 
Moccasin  Divisions  of  the  Hetch  Hetchy  Project,  such  as 
accumulation  of  debris  at  Moccasin  Diversion  Dam  and  on 
Grizzly  Creek  Canal;  washouts  at  Moccasin  Spur  and  South  Pork 
Road;  and  damage  to  Delco  System  at  Eleanor, .which  it  is 
estimated  will  cost  $4,000.00  to  repair;  and, 

WHEREAS ,  Because  of  the  unusual  occurence  of  these 
necessary  repairs,  no  provision  v/as  made  for  them  in  the  cur- 
rent budgets  of  Hetch  Hetchy  Power  or  Hetch  Hetchy  Water 
Supply  and  it  is  therefore  necessary  to  obtain  a  supplemental 
appropriation  for  said  repairs: 

RESOLVED,  That  the  Public  Utilities  Commission  requests 
the  Mayor  to  recommend  to  the  Board  of  Supervisors  the  appro- 
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priation  of  $4,000«00  out  of  the  surplus  existing  in  Hetch- 
Hetchy  Power  Operating  Fund  and  crediting  Appropriation  No, 
767-214-01  to  provide  funds  for  repairing  the, damage  done  by- 
recent  heavy  storms  to  Moccasin  Diversion  Dam,  Grizzly  Canal, 
South  Fork  Road,  Moccasin  Spur  Track  and  Delco  System  at 
Eleanor, 

On  motion- of  Commissioner  Marphy,  seconded  by  Commissioner 
Mc  Call urn,  the  following  resolution  was  adopted  unanimously: 

{  —RESOLUTION  NO,  2526— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accord ance  v/ith  plans  and  specifica- 
tions; approves  Credit  Order  No. 586  in  amount  $93.38,  being 
the  difference  between  estimated  and  actual  quantities;  ap- 
proves Certificate  of  Acceptance  and  Final  Payment  No.  529 
in  amount  $1,068.52,  payable  to  W.  J.  Tobin  under  SFWD  Con- 
tract No.  160-Laying  of  8-Inch -Cast  Iron  Main  in  19th  Avenue 
from  Taraval  to  Wawona  Streets. 

On  motion  of  Commissioner  Mc  Call urn,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2527— 

RESOLVED,  That  this  Commission  approves  and  hereby -re- 
quests the  Controller  to  transfer  from  Appropriation  No. 
99-900-00-1938  Airport  Bond  Fund,  Unallocated  to  the  follow- 
ing: 


Appro.  No. 


99- 

■901' 

-52- 

•Administration 

$  4,000*00 

99- 

■901^ 

-54- 

■Engineering 

14,000,00 

99- 

•901 

-57- 

■Property  Purchases 

36,500*00 

99- 

•901 

-*64- 

•Equipment 

5,000.00 

99- 

■911 

-00- 

•Earth  &  Rock  Fill  Construction,  unallo- 
cated 

393,307.00 

99- 

■911 

-01- 

■Earth  &  Rock  Fill-Construction-Contract 

No.  43 

6,084.65 

99- 

■911 

-51- 

•Earth  &  Rock  Fill -Construction-Contract 

No.43-Extras 

. 608,35 

99- 

•916- 

-00- 

•Improvements  to  Runways-Field-Grounds 

157.000*00 
$616,500.00 

On  motion  of  Commissioner  Filmer,  Seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  2528— 


WHEREAS,  Due  to  the  additional  service  rendered  by  the 
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Municipal  Railway  to  provide  for  increased  passenger  travel 
with    consequent  increase  in  revenue,  it  has  been  necessary 
to  increase  the  operating  expenses  commensurate  with  the 
additional  business  and  supplemental  appropriations  to  pro- 
vide for  the  continuation  of  operations  of  the  Railway  to 
the  end  of  the  current  fiscal  year  are  necessary;  and, 

WHEREAS,  the  additional  revenue  derived  during  the 
current  fiscal  year  over  and  above  the  budgeted  appropriations 
for  the  current  year  is  sufficient  to  provide  for  the  added 
expenses  incurred: 

THEREFORE ,  BE  IT  RESOLVED,  The  Public  Utilities  Com- 
mission requests  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  supplemental  appropriations , out  of  the  surplus 
of  the  Municipal  Railway  Operative  Fund,  aggregating 
$73,000.00  and  crediting  appropriations  as  follows: 


Appro.  No. 
765-103~00-Wages 
765-200-00-Contractual  Services 
765-300-00-Materials  and  Supplies 
765-231-00-Heat-Light-Power 
765-102~00-Temporary  Salaries 


$  30,000.00 
5,000.00 
5,000.00 
30,000.00 
3,000.00 


to  provide  additional  funds  over  those  appropriated  for  the 
current  budget  to  meet  the  increased    business  of  the  Mini ci pal 
Railway. 

On  motion. of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2529— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Order  for  Extra  Work 
No*  954-43  in  amount  $498,00  in  favor  of  Clinton  Construction 
Co.  under  Exposition  Contract  No,  9-Ferry  Terminal  Building 
covering  extra  work  and  additional  materials  for  plumbing  to 
conform  with  Ordinance  No.  5.951  of  the  Board  of  Supervisors 
pertaining  to  Exposition  Buildings, 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2530— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  OrMer  for  Extra  Work 
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No.  954-42  In  amount  $6,087.00  in  favor  of  Clinton  Con- 
struction Co.  under  Exposition  Contract i;  No,  16-Pavilions 
of  the  Central  Court,  covering  extra  work  and  additional 
materials  for  plumbing  to  conform  with  Ordinance  No.  5.951 
of  the  Board  of  Supervisors  pertaining  to  Exposition  Build- 
ings. 

On  motion. of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  2551— 

RESOLVED,  That  this  Commission  accepts  Credit  Order  No. 
587  in  amount  $2,400,00,  received  from  Mace o-Robert son  Ltd. 
under  SFWD  Contract  No.  156,  Construction  of  Palo  ALto  Pipe 
Line,  covering  the  following: 

Item  A-Fabri cation  of  bends  in  field  in  which  exist- 
ing bends  are  used;  omit  inside  welds  on 
roundabout  seams  of  existing  bends  $  900.00 

Item  B-Omission  of  inside  welds  on  roundabout  seams 

of  pipe  in  general  1700,00 

Item  C-Reduction  of  standard  minimum  width  of  trench 
from  61  inches  specified  to  54  inches  to  suit 
contractor's  equipment  1000.00 

CREDITS  $3600.00 

Item  D-Extra  work  on  account  of  deficiency  in  number 
of  bells  available  on  old  pipe  to  make  bell 
and  spigot  joints  1200 «00 

$2400.00 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2552-- 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Board  of  Supervisors  to  adopt  the  following  reso- 
lution: 

RESOLVED,  in  accordance  with  the  r e commendation  of  the 
Public  Utilities  Commission  that  the  City  and  County  of  San. 
Francisco  accept  a  deed  from  George. A.  Johnstone,  to  Lot  14, 
Assessor's  Block  2107-San  Francisco,  required  for  Sunset 
Reservoir,  and  that  the  sum  of  $1,433,04  be  paid  for  said  lot; 
$258.04  from  Appropriation  No.  93-905-05-57  and  the  balance  of 
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$1,175.00  from  the  money  on  deposit  with  the  County  Clerk  of 
San  Francisco,  Superior  Court  Case  No*  262443. 

The  City  Attorney  shall  examine  and  approve  the  title 
to  said  property. 

On  motion. of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Callum,  the  following  Water  Department  Contract  Payments 
were  approved: 

*  ✓ 

Contract  payment  in  amount  $59,003.87,  payable  to  • 
MacDonald  and  Kahn  Co.  Ltd.  under  SFWD  Contract  No. 
120-Sunset  Reservoir. 

Contract  payment  in  amount  $11,254.41,  payable  -to 
Williams  Bros,  and  Haas  under  SFWD  Contract  No.  108 
Sunset  Discharge  Line. 

Contract  Payment  in -amount  $4,728.19,  payable  to. 
Macco-Robertson  Ltd.  under  SFWD  Contract  No.  156, 
Construction  of  Palo  Alto  Pipe  Line. 

Contract  payments  in  amount  $1,080.18  and  $599.93, 
payable  to  Lowrie  Paving  Co.  under  SFWD  Contract 
No.  146-Repaving  of  Street  and  Sidewalk  Openings 
where  the  Paving  has  been  removed. 

ON  MOTION  OF  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Murphy,  the  following  Hctch  Hetchy  Water  Supply  Contract 
Payments  were  approved: 

Contract  payment  in  amount  $7,899.24,  payable  to 

S.  C.  Giles  under  HHWS  Contract  No*  170 -Const ruction 

of  Cottages  at  Moccasin  and  Priest. 

Contract  payment  in  amount  $8,099.36,  payable  to - 
Transbay  Construction  Co.  under  MVS  Contract  No. 
149- Enlargement  of  0?Shaughnessy  Dam. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  San  Francisco  Bay  Exposition  Contract 
Payments  were  approved. 

Contract  payment  in  amount  $30,062.83,  payable  to 
Clinton  Construction  Co.  under  Exposition  Contract 
No,  7-Airport  Terminal  Building. 

Contract  payment  in  amount  $2,530.39,  payable  to 
Clinton  Construction  Co.  under  Exposition  Contract 
No.  9-Construction  of  Ferry  Terminal  Building. 
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Contract  payment  in  amount  $1,707.70,  payable  to  - 
Guy  F«  Atkinson  Co.  under  Exposition  Contract  Mo. 
14-Construction  of  Central  Tower  Building. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer, -contract  payment  in  amount  $3,063.78, -payable  to 
Prank  J.  Reilly  Co.  under  Airport  Contract  No.  41-Finishing 
Office  Rooms  and  Other  Improvements  to  Administration 
Building  at  San  Francisco  Airport  was  approved. 

On  motion . of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—ETSOLUTION  NO.  2533— 

WHEREAS,  Hetch  He tchy  Water  Supply  Contract  No.  170  for 
constructing  cottages  at  Moccasin  and  Priest  by  S.  C.  Giles 
contractor,  in  accordance  with  the  time  limit  fixed  in  the 
contract,  should  be  completed  on  March  14,  1938;  and, 

WHEREAS ,  the  work  of  laying  hardwood  floors  in  cottages 
was  delayed  because  of  high  relative  humidity,  and  also,  ex- 
tensive outside  work  to  be  done  under  orders  for  extra  work 
will  require  an  extension  of  the  contract  period;  and, 

WHEREAS,  the  contractor . has  diligently  prosecuted  the 
work  but  due  to  these  causes,  which  have  been  beyond  his 
control,  a  delay  in  the  completion  of  the  work  will  result: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  this  Commission 
hereby  extends  by  thirty  (30)  calendar  days,  the  time  for 
completion  of  said  contract  for  constructing  cottages  at 
Moccasin  and  Priest. 

On  motion  of  Coumissioner  Murphy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2534-- 

WHEREAS ,  under  Resolution  No.  2310  approved  by  this  Com- 
mission on  November  22,  1937,.  a  lease  was- entered  into  with 
Smith  and  Corriea  of  Millbrae,  California,  for  a  portion  of 
Parcel  No.  30,  San  Mateo  County  Lands,  under  the  control  of  the 
San  Francisco  Water  Department:  and, 

WHEREAS,  said  Smith  and  Corriea -have  failed  to  pay  the 
installment  of  rental  due  December  1,  1937  in  the  sum  of  $50.00 
and  have  also  failed  to  immediately  fence  th©  demised  area  as 
provided  for  in  the  lease  and  have,  on  demand  of  the  San  Fran- 
cisco Water  Department  surrendered  their  copy  of  the  said 
lease: 
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THEREFORE,  BE  IT  RESOLVED  That  that  certain  lease  ber- 
tween  the  City  as  Lessor  and  Smith  and  Corriea  of  Milibrae, 
California,  as  Lessees,  covering  20  acres,  more  or  less,  of 
Parcel  No,  30,  San  Mateo  County  Lands,  is  hereby  terminated 
and  cancelled  due  to  failure  of  above  Lessees  to-pay  the  rent- 
al or  fence  the  leased  lands  as  therein  provided. 

On  motion  of  Commissioner  Pilmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2555-- 

RESOLVED,  That  the  contract  for  the  following  public  work 
to  be  performed  for  the  Public  Utilities  Commission  of  the  City 
and  County  of  San  Francisco  in  pursuance  of  the  provisions 
of  the  Charter  of  the  said  City  and  County,  to-wit: 

ALTERATIONS  FOR  CALAVERAS  AND  SUNOL  COTTAGES  IN 
ALAMEDA  COUNTY,  CALIFORNIA,  SAN  FRANCISCO  WATER 
DEPARTMENT  CONTRACT  NO.  169 

be  and  the  same  is  hereby  awarded  to  A.  Frederick  Anderson,  he 
being  the  lowest  regular  and  responsible  bidder  for  said  work 
at  a  lump  sum  price  of  Two  Thousand  Four  Hundred  Ninety  three 
dollars  ($2,493.00) 

AND  all  other  bids  for  the  above  described  work  are  here- 
by rejected. 

The  cost  of  this  work  is  to-be  borne  from  funds  provided 
in  Appropriation  No*  766-212-01. 

On  motion  of  Commissioner  Mc  Call urn,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2556— 

4 

RESOLVED,  That  the  contract  for  the  following  public  work 
to  be  performed  for  the  Public  Utilities  Commission  of  the 
City  and  County  of  San  Francisco  in  pursuance  of  the  provisions 
of  the  Charter  of  the  said  City  and  County,  to-wit: 

FOR  THE  LAYING  OF  4-INCH  and  8-INCH  CAST  IRON  MAINS 
IN  HUNTERS  POINT  BLVD.  AND  SILVER  AVE., SAN  FRANCISCO 
WATER  DEPARTMENT  SPECIFICATION  NO.  171 

be  and  the  same  is  hereby  awarded  to  E.  J.  Treacy,  he  being 
the  lowest  regular  and  responsible  bidder  for  said  work  at  the 
following  unit  prices  for  the  estimated  quantities  stated: 
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ITEM    DESCRIPTION  OF  ITEM,  ESTIMATED  QUANTITY      TOTAL  AMOUNT 
No,  UNIT  PRICE  FOR  ITEM 


1.  Excavation  and  backfill  for  8-inch  and  4-inch 
pipe,  trench  17f?  wide  by  36??  deep;  1,920 
linear  feet  at  Forty- Two  and  Five-Tenths  Cents 
($0,425)  per  linear  foot.  $  816.00 

2.  Additional  excavation  and  backfill;  20  cubic 

yards  at  Fifty  Cents  ($0.50)  per  cubic  yard  10.00 

3.  Additional  pavement  removal  and  replacement;  35 
square  feet -at  Twenty-Five  Cents  ($0.25)  per 

square  foot.  8.75 

4.  Installing  Pipe: 

(a)  1,350  linear  feet  of  8"  bell  and  spigot 
cast  iron -pipe  at  Eight  and  Five-Tenths 

Cents  ($0,085)  per  linear  foot.  114.75 

(b)  570  linear  feet  of  4??  bell  and  spigot 
cast  iron  pipe  at  Seven  Cents  ($0.07) 

per  linear  foot  39.90 

5.  Installing  fittings,  gate -valves,  etc.;  1,550 

pounds  at  Three  Cents  ($0.03)  per  pound  46.50 

6.  Making  joints  for  pipe  and  fittings;  285 
linear  feet  bell  and  spigot  joints  at  Thirty 

Cents  ($0.30)  per  linear  foot.  85.50 

7.  Repavement;  1,160  square  feet -at  Twenty  one 

Cents  ($0.21)  per  square  foot.  243.60 

Total  amount  of  bid  $1.565.00 


And  all  other  bids  for  the  above  described  work  are 
hereby  rejected. 

The  cost  of  this  work  is  to  be  borne  from  funds  in  Appro- 
priation No.  66-920-113. 

On  motion. of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2557-- 

0 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller ? s. certification  of  Order  for  Extra  Work 
No.  794-15  in  amount  $2, 059. 83 i  in  favor  of  Transbay  Construct- 
ion Co.  under  HHWS  Contract  No.  149 -Enlargement  of 
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0?Shaughnessy  Dam,  covering  the  following: 


1.  Chip  concrete  to  set  drain  grates  in  Pier 

A  and  Block  No.  1  $  3*74 

2.  Bolt  down  galvanized  handrails  on  present  stairs  35.32 

3.  Drill  to  lower  grade  on  masonry  wall  45.83 

4.  Reconstruct  and  paint  City  Warehouse  833*55 
5*    Repair  and  paint  two  City  bunkhouses  474.46 

6.  Construct  and  install  grade  door  at  base  of  cur- 
tain wall  31.98 

7.  Miscellaneous  electrical  and  plumbing  repairs  to 

City  House  13*83 

8.  Concrete  plug  over  4?  x  6?  conduit  from  spillway  73*95 
9*    Concrete  plugs  on  Pier  D  over  water  pipe  42*90 

10.  Plug  up  vents  in  water  tunnel  and  generator  house  401*95 

11.  Re-install  PWA  "signs  in  new  locations  12*67 

12.  Paint  City  water  line  boxing  and  water  tanks  89.65 


On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO .  2538— 

✓ 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller  to  effect  the  following  transfers  of 
Water  Department  Funds: 

No.  562- Transfer  from  Appropriation  No.  766-212-02-Water 
Revenue -Maintenance-Transmission  and  Distribution,  to  Appro- 
priation No.  766-209-00  the  sum  of  $7,000.00  to  provide  funds 
for  maintenance  and. repairs  to  autos  and  trucks  for  months  of 
April,  my  and  June,  1938. 

Nb,  561-Transfer  from  Appropriation  No.  66-977-52-Palo -Alto 
Pipe  Line-Legal  and  Administrative  to  Appropriation  No. 
66-977-54  the  sum  of  $2,354.62,  to  provide  funds  for  Office 
Engineering  in  connection  with  Palo  Alto  Pipe  Line. 

No.  560-Additional  allotment  in  Appropriation  No.  766-102-02 
in  amount  $410.00  to  provide  for  vacation  relief  for  Account- 
ing and  Financial  Division. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2539— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller  to  effect  the  following  transfers  of 
Hetch  Hetchy  Water  Supply  Funds: 
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NO.  794-16-Transfer  from  Appropriation  No,  94-903-04-1933 
Hetch  Hetchy  Dam  Bond  Fund- Valves  and  Other  Metal  Work-Enlarge- 
ment of  O'Shaughnessy  Dam,  to  Appropriation  No,  94-907-01 
the  sum  of  $2,000.00  to  provide  additional  amount  for  general 
office  engineering  in  connection  with  HHWS  Contract  No.  149- 
Enlargement  of  O'Shaughnessy  Dam. 

No.  792-25-Transfer  from  Appropriation  No.  92-235-1-1932  Hetch 
Hetchy  Bond  Fund,  Unallocated,  to  Appropriation  No.  92-500-21 
the  sum  of  $10,000,00  to  provide  for  construction  of  sewage, 
water  and  electric  systems  for  new  cottage  at  Priest  and  for 
concrete  walks  and  electric  system  for  new  cottages  at 
Moccasin. 

On  motion  of  Commissioner  Filmer,  seconded  Toy  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2540— 

WHEREAS,  a  portion  of  the  present  track  layout  of  the 
Municipal  Railway  crossing  at  Market  and  Mc  Allister  Streets 
is  in  such  condition  as  to  endanger  the  lives  of  the  citizens 
and  the  property  of  the  City  and  County  of  San  Francisco;  and 

3 

WHEREAS 9  the  condition  of  aforesaid  track  layout  necessi- 
tates immediate  emergency  replacement  and  the  said  emergency 
will  not  permit -of  time  to  call  for  bids  in  accordance  with 
Ordinance  No.  9.0871: 

THEREFORE,  BE  IT  RESOLVED ,-  That  this  Commission  in  accord- 
ance with  said  Ordinance  No.  9.0871,  Section  10,  hereby  de- 
clares the  existence  of  an  emergency  and  in  order  to  safeguard 
the  lives  of  its  citizens  and  the  property/  of  the  City  and 
County  of  San  Francisco,  orders  a  replacement  of  3/8  single 
of  double  track  crossing  at  Market  and  M3  Allister  Streets  by 
the  forces  of  the  Municipal  Railway, 

BE  IT  FURTHER  RESOLVED,  That  the  Controller  is  requested 
to  set  up  an  allocation  of  funds  in  amount  $1,533.00  under- 
Appropriation  No.  65-913-84  to  provide  for  replacement -Job. 
No.  1309  for  track  replacement  as  hereinabove  outlined. 

On  motion. of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2541  — 

RESOLVED,  That  this  Commission  hereby  approves  the  fol- 
lowing lease  of  Water  Department  Property: 
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J .  VARNI  AND  SONS : : : :  of  Colma,  covering  7,50  acres,  more  or 

less,  being  a  portion  of  the  Rancho 
Laguna  de  la  Merced,  San  Francisco  County,  for  agricultural 
purposes,  for  period  of  one -year,  beginning  April  1,  1938  at 
an  annual  rental  of  $240.00, 

On  motion. of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO,  2542-- 

WHEREAS ,  San  Francisco  Water  Department,  heretofore  filed 
a  claim  in  the  matter  of  the  estate  of  Eugene  J.  Chase,  an 
alleged  bankrupt,  now  pending  in  the  United  States  District 
Court  for  the  Northern  District  of  California,  which  claim  was 
for  $4.74  for  v/ater  delivered,  to  the  premises  of  said  alleged 
bankrupt  at  548  Castro  Street,  San  Francisco,  California,  prior 
to  August  30,  1935  when  the  petition  in  involuntary  bankruptcy 
was  filed  against  said  Eugene  J.  Chase;  and, 

WHEREAS ,  thereafter  $1,74  was  paid  on  said  claim  and  the 
balance  thereof  amounting  to  $3.00  is  unpaid;  and, 

WHEREAS ,  Walter  S.  Stevenson  heretofore  requested  an 
assignment  of  said  indebtedness  and  tendered -and  paid  to  said 
San  Francisco  Water  Department  the  sum  of  $2.99  which  sum  was 
accepted  by  said  Water  Department  and  an  assignment  of  said 
claim  was  executed  and  delivered  to  said  Walter  S»  Stevenson 

BE  IT  RESOLVED*  That  the  Public  Utilities  Commission  of 
the  City  and  County'of  .an  Francisco  does  hereby  approve, 
ratify  and  confirm  said  assignment  of, said  account  and  the 
execution  thereof  by  Nelson  A.  Eckart,  General  tenager  and 
Chief  Engineer. 

On  motion  of  Commissioner  Ms  Callum,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2543— 

WHEREAS ,  It  is  desirable  to  install  sprinkler  systems  and 
landscape  approximately  five  acres  of  ground  at  University 
Mound  Reservoir  and  approximately  seven  acres  at  Sunset  Heights 
Reservoir  and  also  to  do  some  work  on  drainage  protection  at 
Lake  Honda  Reservoir;  and, 

•  WHEREAS,  The  type  of  work  is  such  that  it  can  be  set  up  as 
a  W.  P.  A.  project  and  approval  will  in  all  likelihood  be  given 
by  Federal  Authorities  provided  assurance  is  given  by  the 
Public  Utilities  Commission  the  work  will  be  carried  out  and 
provided  also  that  the  Controller  certifies  and  sets  aside 
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funds  to  be  provided  as  sponsor's  contribution  to  the  project; 
and, 

WHEREAS,  it  is  estimated  that  sponsor's  contribution  to 
the  project  would  amount  to  $10,112.00;  and, 

WHEREAS ,  it  is  deemed  that  the  work  to  be  done  at  the 
University  Mound  and  Sunset  Reservoirs  will  be  an  addition 
and  betterment  to  said  reservoirs  and  sponsors  funds  therefor 
should  be  drived  from  Water  Department  Extension  Reserve  Fund 
and  that  the  work  at  Lake  Honda  Reservoir  is  a  maintenance  item 
and  sponsors    funds  therefor  should  be  derived  from  Water 
Department  Operating  Funds: 

NOW,  THEREFORE,  BE  IT  RESOLVED-  That  the  Public  Utilities 
Commission  hereby  approves  as  A  W.P.  A.  Project  the  land- 
scaping and  sprinkler  system  work  at  University  Mound  and 
Sunset  Reservoirs  and  the  drainage  protection  work  at  Lake 
Honda  Reservoir  and  hereby  authorizes  the  making  of  applica- 
tion to  Federal  Authorities -for  the  carrying  out  of  the 
aforesaid  work  as  a  w.  P.  A.  project  and  also  hereby  requests 
the  Controller  to  set  aside  sponsor  funds  for  said  work 
amounting  to  $10,112.00  as  follows: 

From  Appropriation  No.  766-500-00    -  $9,635.00 
,?  766-200-00    -  477.00 

On  motion  of  Commissioner  Kilmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO  *  2544— 

RESOLVED,  That  this  Commission  approves  and  hereby -re- 
quests the  Controller  to  transfer  from  Appropriation  No. 
92-235-1-1932  Hetch  Hetchy  Bond  Fund, .Unallocated,  to  Appro- 
priation No.  92-500-22  the    sum  of  $3,000.00  to  provide 
furnishings  for  Guest  House  at  0?Shaughnessy  Dam. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2545— 

WHEREAS,  on  the  12th  day  of  March,  1937,  Mary  Terzian  - 
alleges  she  was  a  passenger  on  a  Municipal  Street  car  No.  46, 
and  while  alighting  from  said  street  car  at  Carl  and  Cole 
Streets,  said  car  prematurely  started  throwing  her  to  the 
pavement  of  the  street,  and  in  said  action  she  alleges  she 
generally  injured  her  body  and  limbs  and  particularly  her  back, 
left  shoulder,  left  leg,  and  left  arm,  sustained, contusion  of 
both  knees,  left  leg,  left  arm  and  left  shoulder,  traumatic 
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arthritis  of  left  shoulder,  periostitis  of  left  humerous  and 
nervous  shock  and  by  reason- thereof  sustained  damages  in  the 
sum  of  Two  Thousand  (fe, 000,00)  dollars;  and, 

WHEREAS ,  The  City  Attorney  has  agreed  on  a  tentative 
settlement  with  Charles  J*  Janigan,  Attorney  for  Mary 
Terzian,  for  the  full  release  of  claims  for  damages  in  the 
sum  of  Two  Hundred  ($200,00)  Dollars,  and  the  City  Attorney 
advises  this  Commission  that  in  view  of  all  the  facts  and 
circumstances  said  sum  is  a  fair,  just  and  -  reasonable  sum  to 
be  paid  said  Mary  Terzian  for  said  release. 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  City  Attorney 
be  and  he  is  hereby  authorized  and  directed  to  fully  com- 
promise and  settle  all  claims  of  said  Mary  Terzian  in  the  sum 
of  Two  Hundred  Dollars  ($200,00)  and  the  Controller  is  hereby 
authorized  and  directed  to  issue  his  warrant  in  payment 
therefor. 

On  motion  of  Commissioner  Mc  Galium,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

-RESOLUTION  NO.  2546-- 

WHEREAS,  on  the  10th  day  of  September,  1937,  Adelaide 
Kooyman  was  injured  while  alighting  from  a  Municipal  Railway 
street  car  at  25th  Avenue  and  Geary  Street  and  in  said 
accident  said  Adelaide  Kooyman  sustained,  a  vein  rupture  in 
right  leg  with  hematoma  about  3. by  4  inches  with  considerable 
swelling  and  discoloration;  and9 

4 

WHEREAS ,  The  City  and  County  of  San  Francisco  has  in- 
sufficient witnesses  to  warrant  the  trial  of  this  .matter  and 
Thomas  B,  Johnson,  Claims  Adjuster  for  the  Municipal  Railway 
has  agreed  upon  a  settlement,  subject  to  the  approval  of  this 
Commission  with  said  party  in  the  sum  of  One  Hundred  Fifty 
($150,00)  Dollars,  and  the  City  Attorney  advises  this  Com- 
mission that,. in  view  of  all  the  facts  and  circumstances 
of  said  claim,  said  settlement  is  a  just,  fair  and  reasonable 
amount  to  be  paid  to  said  Adelaide  Kooyman  for  a  full  release 
and  discharge  of  any  and  all  liability  on  the  part  of  the  City 
and  County  of  San  Francisco: 

NOW,  THEREFORE,  BE  IT  RESOLVED '  That  the  City  Attorney 
be  and  ho  is  hereby  authorized  to  fully  compromise  and  settle 
all  claims  held  by  said -Adelaide  Kooyman  for  the  sum  of 
One  Hundred  Fifty  ($150,00)  Dollars;  and  that  the  Controller 
be  and  he  is  hereby  authorized  and  requested  to  draw  his 
warrant  in  payment  of  said  compromise  settlement. 
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On  motion- of  Conmissioner  Murphy,  seconded,  by  Commissioner 
Me  Callum,  the  following  resolution  was  adopted  unanimously: 


WHEREAS 9  Because  of  the  storm  on  February  9,  1938,  which 
damaged  the  roof  of  the  Machine  Shop  at  the  San  Francisco  Air- 
port, water  entered  said  machine  shop,  and  continu.ed  to  enter 
during  the  continuance  of  the  storm  for  about  a. week,-  and  it 
was  necessary  for  Pacific  Airmotive  Corporation,  Ltd,  a  ten- 
ant at  the  Airport,  occupying  the  machine  shop,  to  incur  ex- 
pense in  the  amount  of  $190.52  to  protect  its  equipment  and 
other  property  and  to  repair  damage  to  said  property  due  to 
incursion  of  water  permitted  by  the  damaged  roof;  and, 

WHEREAS,  Pacific  Airmotive  Corporation,  Ltd.,  has  made 
claim  against  the  Airport  in  the  amount  of  $190*52  to  reimburse 
it  for  covering  and  protecting  stock,  moving  equipment  and  re- 
pairing damage  caused  by  water  in  the  machine  shop  of  the 
Airport  occupied  by  it:  and, 

WHEREAS,  the  Manager  of  the  Airport  and  the  Manager  of 
Utilities  have  advised  this  Commission  that  the  claim  of 
Pacific  Airmotive  Corporation,  Ltd.  is  a  fair,  just  and 
reasonable    one,  and  recommend  that  it  be  paid: 

riOW,  THEREFORE ,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  hereby  approves -for  payment  the  claim -of  Pacific 
Airmotive  Corporation,  Ltd.  in  the  amount  of  $190.52 -to  cover 
the  cost  to  said  Pacific .Airmotive  Corporation,  Ltd,  of  cover- 
ing and  protecting  stock,  moving  equipment  and  repairing 
damage  to  property  due  to  the  incursion  of  water  into  the 
machine  shop  at  the  Airport  as  a  result  of  the  storm  of 
February  9,  1938,  which  damaged  the  roof  of  said  machine  shop 
and  hereby  requests  the  Controller  to  draw  his  warrant  in 
favor  of  said  Pacific  Airmotive  Corporation,  Ltd.  in  the 
amount  of  $190.52  against  Appropriation  No.  764-200-00, 

Thereupon  the  meeting  adjourned  to  resume  at  the  call 
of  the  chair  . 


—RESOLUTION  NO.  2547— 
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M  I  N  U  T  E  S 


PUBLIC  UTILITIES  COMMISSION 


150th  REGULAR  MEETING-  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  MARCH  28 
1938  at  5:00  P.  M. 


Present:    Commissioners  L.  P.  Byington,  Geo.  Filmer,  Sr., 
John  H»  Mc  Call um f  J.  P.  Murphy,  and 
John  P.  Mc  Laughlin 

President  L.P.  Byington  presided. 

On  motion  of  Commissioner  Pilmer,  seconded  by  Commissioner 
Murphy,  the  minutes  of  the  149 jh  regular  meeting  of  the 
Commission,  held  March  14,  1938  and  adjourned  for  lack  of 
quorum    and  the  minutes  of  the  adjourned  meeting  of  the 
149th  regular -meeting  of  the  Commission  held  March  15,  1938 
were  approved. 

On  motion  of  Commissioner  Mc  Laughlin, seconded  by  Commissioner 
Pilmer,  the  following  resolution  v/as  adopted  unanimously: 

—RESOLUTION  NO.  2548— 

RESOLVED,  That  this  Commission  approves  and  hereby 
requests  the  Mayor  to  recommend  to  the  Board  of  Supervisors 
an  appropriation  of  $5,000.00,  out  of  the  surplus  in  the 
Hetch  Hetchy  Power  Operative  Fund,  to  the  credit  of  Appro- 
priation No.  767-604-00-Raker  Act  Litigation  to  defray 
additional  expenses  in  connection  with  litigation  now  pending 
in  suit  of  Federal  Government  v.  City  and  County  of -San 
Francisco    relative  to  provisions  of  said  Raker  Act. 

4 

On  motion  of  Commissioner  McCallum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2549-- 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
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factorily  completed  in  accordance  with  plans  and  specifica- 
tions; approves  Credit  Order  No.  588  in  amount  $10.50-being 
the  difference  between  estimated  and  actual  quantities;  ap- 
proves Certificate  of  Acceptance  and -Final  Payment  No.  536 
in  amount  $5,960.50,  payable  to  W.  0.  Tyson  under  SFWD  Con- 
tract No.  159-Placing  Riprap  at  San  Andres  Spillway. 

On  motion. of  Commissioner  McLaughlin,  seconded  by  Commissioner 
Mc  Galium,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2550— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Board  of  Supervisors  to  adopt  the  following  reso- 
lution: 

WHEREAS ,  the  San  Francisco  Water  Department  has  long  since 
abandoned  the  right, of  way  over  the  herein  mentioned  real 
property ;  therefore , 

RESOLVED,  in  accordance  with  the  recommendation  of  the 
Public  Utilities  Commission,  that  the  teyor  and  the  Clerk  of 
the  Board  of  Supervisors,  in  behalf  of, the  City  and  County  of 
San  Francisco,  a  municipal  corporation,  are  hereby  authorized 
and  directed  to  execute  a  quitclaim  deed  relinquishing  to 
Robert  E.  Hale,  or  his  assignee, .whatever  interest,  if  any,  the 
City  and  County  of  San  Francisco,  as  successor  in  interest  to 
Spring  Valley  Y/ater  Company,  may  own  in  a, certain  water  pipe 
line  easement  over  a  portion  of  Lot  No.  9,  Block  ??L??,  Railroad 
Homestead  Association,  San  Francisco,  California, 

The  above  mentioned  easement  was  conveyed  to  Spring 
Valley. Water .Company  by  E.  H.  Payson,  et.al.,  by  deed  dated. 
July  8,  1910,  and  recorded  July  11,  1910,  Book  421  of  deeds, 
page  200,  Official  Records  of  San  Francisco.  The  portion  of 
the  Pilarcitos  Pipe  Line,  formerly  located  on  said  easement 
has  been  removed  from  said  property  and  relocated  in  the  ad- 
joining public  streets. 

Said  portion  of  Lot  9,  owned  by  Robert  E.  Hale  is  more  particu- 
larly described  as  follows: 

Commencing  at  a  point  on  the  northerly  line  of  Farallones 
Street,  distant  thereon  280  feet  westerly  from  the  westerly 
line  of  Capitol  Avenue;  running  thence  westerly  and  along  said 
line  of  Farallones  Street  50  feet;  thence  at  a  right  angle 
northerly  125  feet;  thence  at  a  right  angle  easterly  50  feet; 
thence  at  -a  right  angle  southerly  125  feet  to  the  point  of  com- 
mencement • 

To  defray  the  cost  of  preparing  the  necessary  papers,  the 
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Director  of  Property  shall  collect  $5,00  from  the  owner  of 
said  property  before  delivering  the  quitclaim  deed. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously. 

—RESOLUTION  NO,  2551— » 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Order  for  Extra 
Work  No.  954-44 -in  amount  $536.00  in  favor  of  -Dinwiddie 
Construction  Co,  under  Exposition  Contract  No.  19-Construct- 
ion  of  Administrative  Offices  in  Air  Terminal  Building,  cover- 
ing the  following: 

1.  Wiring  202  electrical  fixtures  ^240,00 

2.  Furnish  and  install  l/2n  standard  black  steel  gas 
pipe  across  garage  ceiling;  furnish  and  install 

gas  pressure  regulating  valve  238.00 

3.  Furnish  and  install  two  ,fCu  doors,  each 
2-4<*x77-0"  in  place  of  single  "E"  door  called 
for  on  the  plans;  furnish  and  install  a  single 
?fC??  door  in  telephone  cabinet  in  space  adjoining 

column  109  58.00 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2552— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Order  for  Extra  Work 
No.  792-6  in  amount  $438.15,  in  favor  of  S.  C.  Giles  under 
HHWS  Contract  No.  170-Construction  of  Cottages-  at  Moccasin 
and  Priest  covering  the  following: 

Furnish  and  install  Wesix  SS  32-22  C  Water  Heaters 
(with  32  gallon  copper  tanks)  in  each  of  the  nine 
cottages  being  constructed,  in  place  of  the  32 
gallon  V/esix  CC  Water  Heaters  (with  galvanized 
tanks);  each  water  heater  to  be  furnished  with  750 
and  1500  watt  heating  units. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2553— 

RESOLVED,  That  in  compliance  with  the  request  of  Frank  J. 
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ReillyCo.,  contractor  under  San  Francisco  Airport  Contract 
No.  41,  for  finishing  office  rooms  and  other  improvements  to 
the  Administration  Building  at  San  Francisco  Airport,  the  said 
Frank  J.  Reilly  Co.  is  hereby  granted  permission  to  subcontract 
the  work  of  furnishing  and  installing  acoustical  tile  under 
said  contract  to  the  V/e  stern  Asbestos  Company. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2554— 

4 

WHEREAS.,  Electric  Power  Bureau  Contract  No.  26- In- 
stallation, of  Sodium  Vapor  Lights  in  Stockton  Street  TUnnel, 
contractor,  Lee  Electric  Co.  in  accordance  with  time  limit 
fixed  in  the, contract,  should  be  completed  on  or  before  April 
5,  1938;  and, 

WHEREAS ,  in  accordance  with  the  specifications,  the  in- 
stallation of  said  sodium  vapor  lamps  is  to  be  performed  upon 
completion  of  painting  of  tunnel  under  another  contract;  and, 

WHEREAS,  the  painting  of  said  tunnel  has  not  progressed 
to  the  point  that  will  enable  the  work  of  installing  said 
sodium  vapor  lamps  within  the  contract  time  a  lotted  for  said 
installation; 

THEREFORE ,  BE  IT  RESOLVED,  That  this  Commission  hereby 
grants  an  extension  of  thirty  (30)  calendar  days  for  com- 
pletion of  said  Electric  Power  Bureau  Contract  No.  26-In- 
stallation  of  Sodium  Vapor  Lights  in  Stockton  Street  Tunnel. 

On  motion  of  Commissioner  Mc  Call urn,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2555— 

RESOLVED ,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Order  for  Extra 
Work  No.  954-45  in  amount  $547.00  in  favor -of  Clinton  Con- 
struction Co.  under  Exposition  Contract  No.  7- Air  Terminal 
Building,  covering  the  following: 

1.  Asphalt  fill  in  keyway  of  garage  roof  slab  and 
asphalt  covering  on  top  of  west  wall  of 

garage  $  105.00 

2.  Changing  location  of  fire  hose  reels  60.50 

3.  Changing  the  2i?  electrical  conduits  in  the  souther- 
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ly  stairwell  and  changing  the  single  electrical 

conduit  in  the  northerly  well  to  pass  under  soffit 

of  stair  landing  $365.00 

4.  Painting  insulated  hot  water  pipes  in  basement, 

not  otherwise  covered  by  contract.  16.50 

On  motion  of  Commissioner  McLaughlin,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2556-- 

RESOLVED,  That  the  contract  for  the  following  public  work 
to  be  performed  for  the  Public  Utilities  Commission  of  the 
City  and  County  of  San  Prancisco  in  pursuance  of .the  provi- 
sions of  the  Charter  of  the  said  City  and  County,  to-v/it: 

FOR  THE  LAYING  OP  6  and  8-INCH  CAST  IRON  MAINS  IN 
15th  AVENUE ,  MARKET  STREET  AND  MONTGOMERY  STREET, 
SAN, PRANCISCO  WATER  DEPARTMENT  SPECIFICATION  NO. 
173, 

be  and  the  same  is  hereby  awarded  to  Pay  Improvement  Co.,  they 
being  the  lowest  regular  and  responsible  bidders  for  said  work 
at  the  following  unit  prices  for  the  estimated  quantities 
stated: 

ITEM   Description  of  Item,  Estimated  Quantity,       Total  Amount 
No.  Unit  Price  for  Item 

1.  Excavation  and  backfill  for  8ff.and  6"  pipe, 
trench  17"  wide  by  36"  deep;  3,575  linear  feet 

at  Forty  Cents  ($0.40)  per  linear  foot.  $  1,430.00 

2.  Additional  excavation  and  backfill;  75  cubic 

yards  at  Fifty  Cents  ($0.50)  per  cubic  yard  37.50 

3.  Additional  pavement  removal;  100  square  feet  at 

Thirty  Cents  ($0.30)  per  square  foot.  30.00 

4.  Installing  Pipe: 

(a)  870  linear  feet  of  8??  bell  and  spigot  cast 
iron  pipe  at  Fourteen  and  four-tenths  Cents 
($0,144)  per  linear  foot.  125.28 

(b)  2,705  linear  feet  of  6"  bell  and  spigot  cast 
iron  pipe  at  Seven  and  five-tenths  Cents 

($0,075)  per  linear  foot.  202.87 

5.  Installing  fittings,  gate  valves,  etc.; 6, 200 
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pounds  at  Two  and  Seventy-five  hundredths  Cents 
($0.0275)  per  pound  170.50 

6.  Making  joints  for    pipe  and  fittings;  506  linear 
feet  bell  and  spigot  joints  at  Thirty-six  cents 

($0.36)  per  linear  foot.  182.16 

7.  Repavement;  4,585  square  feet  at  Twenty-one  and 
five-tenths  Cents  ($0,215)  per  square  foot.  985.77 

8.  Installation  of  3/4"  screw  taps;  46 -screw  taps  at 

One  Dollar  and  Thirty- two  cents  ($1.32)  each  60.72 

9.  Installation  of  3/4"  galvanized  iron  service  pipe; 
985  linear  feet  at  Twenty-one  and  seven-tenths 

Cents  ($0,217)  per  linear  foot.  213.75 

Total  amount  of  bid  $3.438.55 

And  all  other  bids  for  the  above  described  work  are 
hereby  rejected. 

The  cost  of  -this  work  is  to  be  borne  from  funds  in 
Appropriation  No.  66-920-118. 

On  motion. of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2557— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller  to  effect  the  following  transfers  of 
Public  Utilities  Commission-General  Office  Funds: 

No.  564-Transfer  from  Appropriation  No.  762-101-00-Permanent 
Salaries,  to  Appropriation  No.  762-200-00  the  sum  of  $650.00 
to  provide -for  painting  of  offices  of  the  Public  Utilities 
Commission. 

NO.  565-Transfer  from  Appropriation  No.  762-101-00-Permanent 
Salaries,  to  Appropriation  No.  762-400-00  the  sum  of  $66.37  to 
provide  for  purchase  of  one  typewriter. 

On  motion  of  Commissioner  McLaughlin,  seconded  by  Commissioner 
Filrner,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2558— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests- the  Controller's  certification  of  Order  for  Extra  Work 
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No.  949  in  amount  $20.00  in  favor  of  Mangrum-Holbrook  and 
Elkus  under  Airport  Contract  No.. 42-Finishing  Rooms-First 
Story  of  Administration  Building,  covering  the  change  of 
location  of  four  existing  electric  outlets  in  the  wall  of  the 
Refreshment  Room  of  the  Administration  Building. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  2559— 

✓ 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests -the  Controller  to  set  up  an  allotment  in  amount 
$3,750.00  in  Appropriation  No.  768-604-02-Hetch  Hetchy  Water 
Supply-Legal  Expenses- Water  Rights  Litigation,  the  balance  of 
unallotted  portion  for  fiscal  year  1937-1938. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2560— 

RESOLVED,  That  this  Commission  approves  and  hereby -re- 
quests the  Controller  to  transfer  from  Appropriation  No.  766- 
103-50-Water  Department  Wages,  Sick  Leave,  to  Appropriation 
No.  766-212-01  the  sum  of  $1,000. 00- to  restore  unused  portion 
of  Sick  Leave  previously  transferred  from  Appropriation  No. 
766-212-01~Maintenance  and  Repairs. 

On  motion  of  Commissioner  McLaughlin,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2561— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller  to  set  up  an  allotment  in  amount 
$17,500.00  in  Appropriation  No.  765-808-00-providing  for  fourth 
quarter -allotment  for  Passenger  and  Damage  Claims-Municipal 
Railway. 

On  motion  of  Commissioner  Mc    Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2562— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  the  following -Orders 
for  Extra  V/ork  and  Credit  Order  Under  HHWS  Contract  No.  149- 
Enlargement  of  O'Shaughnessy  Dam,  contractor,  Transbay  Con- 
struction Co. 


1741- 


OEw  No.  794-16  in  amount  $5,500.00,  covering  complete  electric 
lighting  system  in  galleries,  incline  galleries,  inspection 
wells,  operating  room,  passageways  and  valve  chambers,  in- 
cluding all  conduit,  wiring,  electrical  fittings  and  fixtures. 

OEW  No,  794-17  in  amount  $2,200.00,  covering:    1.  G-unite  lining 
a  portion  of  the  new  tunnel  at  the  end  of  the  Lake  Eleanor 
Road,  adjacent  to  north  side  of  Dam-$700.00  -  2.  Constructing 
concrete  support  at  north  portal  of  same  tunnel-$l,500.00. 

OEW  N^.  794-20  in  amount  $550.00,  constructing  concrete  curb 
and  walkway  for  length  of  main  parking  area  adjacent  to  mason- 
ry guard  rail. 

OEW  No.  794-22  in  amount  $2,000.00,  labor,  material  and  pump 
rental  for  dewatering  and  preparing  certain  inspection  wells 
in  lower  section  of  old  dam  for  grouting;  constructing  seals 
at  bottoms  of  wells;  dewatering  drainage  tunnel. 

OEW  No.  794-23-Install  strain  meter  and  deflection  plugs  on 
surface -of  dam  and  in  galleries  and  wells  in  dam  in  amount 
$200.00. 

OEW  NO.  794-26-Construction  of  tar  and  gravel  roofs  with 
copper  flashing  on  valve  houses  on  downstream  face  of  dam 
in  amount  $600.00. 

CO.  No.  119  in  amount  $394.57-covering  deduction  from  amount  •  •• 
due  the  contractor  by  reason  of  the  freight  rates  paid  being 
lower  than  those  specified  in  tariff. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2565— 

RESOLVED,  That  this  Commission  does. hereby  approve  the 
payment  of  the  bill  of  Robert  M,  Searles,  for  Fifteen  Hundred 
($1500.00)  Dollars  on  account  of. services  rendered  in  the 
case  of  United  States  of  America,  v.  City  and  County  of  San 
Francisco,  pending  in  the  District  Court  of  the  United  States, 
being  No.  4173-R  in  Equity,  and  the  Controller  is  hereby  re- 
quested -to  draw  his  warrant  in  the  sum  of  Fifteen  Hundred 
($1,500.00)  Dollars  in  payment  of  said  bill. 

On  motion  of  Commissioner  McCallum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  2564— 

RESOLVED,  That  in  compliance  with  the  request  of  A. 
Frederick  Anderson,  contractor  under  San  Francisco  Y/ater  De- 
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par tment. Contract  No,  169-Alte rations  for  Calaveras  and.  Sunol 
Cottages i  is  hereby  granted  permission  to  subcontract  the  work 
of  plastering  under  said  contract  to  John  Glimme. 

✓ 

On  motion. of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

*  * RESOLUTION  NO.  2565* * 

WHEREAS,  Hetch  Hetchy  Water  Supply  Contract  No.  149,  for 
the  enlargement  of  O'Shaughnessy  Dam,  by  Transbay  Construction 
Company,  contractor,  in  accordance  with  the  time  allowance 
fixed  in  said    contract  as  extended  by  previous  resolutions 
of  this  Commission,  should  be  completed  on  or  before  April 
4,  1938;  and, 

WHEREAS,  unavoidable  delays  have  occurred  on  this  work 
arising  from  causes  such  that  the  contractor  was  considered 
entitled  to  the  extensions  of  time  already  granted,  and  is 
considered  entitled  to  the  extensions  of  time  for  which 
approval  is  hereby  requested.    These  causes  are  as  follows: 

1.  The  increase  in  work  under  numerous  items  of  the  contract, 
occasioned  by  a  substantial  increase  in  the  excavation  for 
the  dam  foundation: 

2.  Delay  in  conmencing  and  carrying  on  other  work,  due  to  the 
time  required  for  excavating  the  dam  foundation: 

3.  Time  needed  to  perform  extra  work  required  of  the  con- 
tractor. 

4.  The  postponement  of  grouting  operations,  in  accordance  with 
a  ruling  of  the  State  Engineer  that  grouting  should  not  be 
done  until  all  of  the  new  concrete  had  been  fully  cooled  and 
the  water  in  the  reservoir  drawn  down  to  approximately  its 
minimum  stage  for  the  season,  and  that  the  work  of  grouting 

be  done  during  the  cold  weather  season: 

5.  Delay  in  grouting  operations  due  to  the  heavy  rainfall 
and  snowfall  during  the  period  of  grouting  operations,  which 
interfered  with  the  delivery  of  materials  to  the  work  and  with 
the  work  of  grouting:  v 

6.  Slow  progress  in  grouting  has  also  resulted  from  the  very 
exacting  conditions  of  the  work  (particularly  as  regards  con- 
trol of  pressure  so  that  not  only  the  joint  being  grouted 

but  also  other  joints  in  the  vicinity  should  be  held  under  the 
required  pressure  simultaneously)  and  from  the  difficulty  of 
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access  to  many  of  the  points  of  connection  to  grout,  inlets, 
requiring  long  runs  of  pipe  and  hose  from  apparatus,  through 
narrow  passages,  on  steep  slopes,  and  in  deep  vertical  walls 
to  the  inlets.    The  full  effect  of  these  conditions  in  the 
rate  of  progress  of  the  work  could  not  "be  known  until  demon- 
strated by  experience  in  the  actual  work;  and, 

WHEREAS,  extensions  of  time  previously  granted  by  this 
Commission  were  fixed  on  the  basis  of  estimates  of  time  which 
the  contractor  would  need  in  which  to  complete  the  work  re- 
maining, rather  than  the  time  that  the  work  was  delayed;  the 
approved  extensions  of  time  have  not  proven  sufficient  for 
the  Completion  of  work  under  this  contract,  as  grouting  has 
not  progressed  as  rapidly  as  was  anticipated,  principally 
because  the  grouting  of  an  existing  dam  and  an  addition  to  an 
existing  dam,  under  Buch  conditions  as  obtain  in  this  case 
is  unprecedented,  so  that  no  record  of  previous  comparable 
experience  is  available  as  a  basis  for  estimating  the 
necessary  time: 

NOW,  THEREFORE , *  BE  IT  RESOLVED,  That  this  Commission  in 
view  of  the  foregoing,  hereby  grants  an  extension  of  ninety 
calendar  days?  time  on  account  of  unavoidable  delay,  to 
Transbay  Construction  Company,  for  completion  of  Contract  No. 
149;  the  granting  of  the  extension  of  time  to  complete  the  said 
Contract  No.  149  is  not  and  shall  not  be  construed  as  a  waiver 
on  the  part  of  the  City  and  County  of  San  Francisco  to  assess 
and  collect  liquidated  damages,  as  provided  for  under  the 
contract,  for  any  delays  after  the  expiration  of  the  ninety 
calendar  days'  extension  of  time  herein  granted  for  the  com- 
pletion of  this  contract  by  said  Transbay  Cons&xiction  Company. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2566— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Board  of  Supervisors  to  adopt  the  following  reso- 
lution: 

WHEREAS,  The  City  and -County  of  San  Francisco  under 
authority  of  Resolution  No,  25034  (New  Series)  of  the  Board  of 
Supervisors  accepted  a  certain  deed  dated  January  26,  1926, 
from  R.  L.  ^rice  and  Louise  B.  Price,  his  wife,  to  a  sub- 
surface easement  for  a  portion  of  the  Foothill  Tunnel  of  the 
Hetcli  Hetchy  Aqueduct;  and, 

WHEREAS,  said  deed  provides  that  under  certain  conditions 
if  the  natural  flow  of  water  in  any  springs  on  the  land  of  the 
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Grantor  shall  disappear  or  diminish  the  City  shall  furnish  the 
Grantor  a  continuous  supply  of  water  sufficient  for  the 
domestic  irrigation  and  stock  watering  requirements  of  the 
Grantor;  and, 

WHEREAS,  said  deed  provides  a  time  limit  for  the  ascertainment 
of  the  amount  of  any  damage  which  may  becaused  by  the  dis- 
appearance or  diminution  of  the  natural  flow  of  water  in  said 
springs;  and, 

WHEREAS,  said -time  limit  was  extended  to  April  1,  1938  by 
Resolution  No.  3242  of  this  Board;  and, 

WHEREAS,  R.  L.  Price  is  deceased  and  said  Louise  B.  Price  has 
requested  a  further  extension  of  said  time  limit  to  April 
1,  1939: 

WHEREAS,  the  Public  Utilities  Commission  has  recommended  an 
extension  of  said  time  limit  to  April  1,  1939: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  Mayor  and  the 
Clerk  of  the  Board  of  Supervisors  are  hereby  authorized  and 
directed  to  execute  a  written  agreement  between  the  City  and 
County  of  San  Francisco,  a  municipal  corporation,  and  Louise 
B.  Price,  extending  said  time  limit  of  said  deed  to  April  1, 
1939,  subject  to  all  conditions  contained  in  said  deed,  except 
as  expressly  modified  in  said  agreement. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2567-- 

WHEREAS ,  Rose  Babow,  while  a  passenger  in  her  automobile 
driven  by  her  son  across  the  intersection  of  17th  and  Church 
Streets,  sustained  certain  injuries  and  damages  by  reason 
of  a  Municipal  Railway  street-car,  W  line,  coming  into 
collision  with  said  automobile;  and, 

WHEREAS,  said  Rose  Babow  and  her  husband,  Paul  Babow, 
filed  a  claim  against  the  City  and  County  of  San  Francisco 
in  the  sum  of  Fifteen  Hundred  Eighty-five  ($1,585.00)  Dollars  > 
and  brought  suit  against  said  City  and  County  in  said  sum;  and, 

WHEREAS ,  after  a  court  trial  in, the  Municipal  Court  of 
the  City  and  County  of  San  Francisco,  State  of  California, 
Honorable  George  J.  Schonfeld,  presiding,  a  judgment  was  ren- 
dered in  favor  of  said  Rose  Babow  in  the  sum  of  One  Hundred  - 
Ten  ($110.00)  Dollars,  plus  Fourteen  and  25/100  Dollars  ($14.25) 
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for  costs,  making  a  total  of  One  Hundred  Twenty-four  and 
25/100  Dollars  ($124.25);  and, 

WHEREAS,  after  a  motion  for  a  new  trial  was  made  by  the 
City  Attorney's  Office,  said  motion  was  denied  by  said  Judge 
George  J.  Schonfeld;  and, 

WHEREAS,  this  Commission  has  been  fully  inf ornied  of  all 
the  facts  and  circumstances  surrounding  said  action,  said 
court  trial  and  subsequent  proceedings: 

4 

NOW,  THEREFORE,  BE  IT  RESOLVED,  by  this  Commission  that 
the  sum  of  One  Hundred  Twenty-four  and  25/100  Dollars 
($124.25)  be  paid  to  said  Rose  Babow  as  directed  by. the 
judgment  in  her  favor  and  that  the  City  Attorney  be,  and  he  is 
hereby  authorized  to  secure  a  release  from  said  Paul  Babow  and 
Rose  Babow  and  a  full  satisfaction  of  the  payment  of  said 
judgment  and  that  the  Controller  be,  and  he  is,  hereby 
authorized  and  requested  to  draw  his  warrant  in  said  sum  in 
payment  therefor. 

On  motion  of  Commissioner  Pilmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2568— 

WHEREAS,  Jean  Benton,  in  attempting  to  alight  from 
Municipal  Railway  street  car  number  54  of  the  f?K'?  line,  on. 
the  4th  day  of  June,  1936,  at  Market  and  Mc  Coppin  Streets, 
sustained  a  fracture  of  the  left  ankle  with  bruises  and 
contusions  about  her  body;  and, 

Y/HEREAS,  by  reason  thereof  said  Jean  Benton  alleges  that 
she  was  confined  in  the  French  Hospital  and    incurred  damages 
for  medjcal  services  and  X-Ray  in  the  sum  of  One  Hundred 
Seventy-five  ($175,00)  Dollars,  and  suffered  the  loss  of  wages 
in  the  sum  of  Four  Hundred  Twenty-seven  and  50/100  Dollars - 
($427.50)  and  in  addition  sustained  the  loss  of  Fifty  ($50.00) 
Dollars  and  other  expenses  incidental  to  hospital  and  medical 
treatment  or  a  total  of  special  damages  in  the  sum  of  Six 
Hundred  Fifty  Two  and  50/100  Dollars  ($652.50);  and, 

WHEREAS,  the  City  Attorney  has  advised  this  Commission 
that  the  City  and  County  of  San  Francisco  has  insufficient 
witnesses  to  conduct  a  successful  defense  of  the  action  filed 
against  the  City  and  County  in  the  sum  of  Ten  Thousand 
($10,000.00)  Dollars;  and, 

WHEREAS  *  Thomas  B.  Johnson,  Claims  Adjuster  of  the  Munici- 
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pal  Railway  and  Henry  Heidelberg,  Deputy  City  Attorney,  have 
agreed  upon  a  settlement  with  said  plaintiff  and  her  attorney 
subject  to  the  approval  of  this  Commission,  in  the  sum  of 
Seven  Hundred  Fifty  ($750.00)  Dollars,  and  the  City. Attorney 
has  advised  this  Commission  that  said  sum  is  a  fair,  just  and 
reasonable  amount  to  be  paid  by  this  Commission  to  said  Jean 
Benton  for  a  full  release  and  dismissal  of  all  claims,  demands 
and  obligations  held  by  her  against  the  City  and  County  of 
San  Francisco: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  City  Attorney 
be,  and  he  is,  hereby  authorized  and  directed  to  fully  com- 
promise and  settle  all  claims  and  demands  of  said  Jean  Benton 
against  the  City  and  County  of  San  Francisco,  for  the  sum  of 
Seven  Hundred, Fifty  ($750.00)  Dollars;  and  that  the  Controller 
be,  and  he  is,  hereby  authorized  and  requested  to  draw  his 
warrant  in  payment  for  said  release. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2569-- 

WHEREAS 9  June  Braeaum  was  injured  on  the  18th  day  of 
September,  1§37,  by  falling  to  the  lower  platform  while  a 
passenger  on  Municipal  street  car  No.  82  while  same  was  pro- 
ceeding in  a  westerly  direction  on  Market  Street  at  Tenth 
Street;  and, 

9 

WHEREAS    said  accident  was  caused  according  to  the  allega- 
tions of  said  June  Braeaum  by  the  car  starting  with  a  sudden 
and  unusual  jerk,  and  she  also  alleges  that  in  said  accident 
she  sustained  numerous  bruises  and  contusions  to  her  body  and 
head,  and  also  claims  that  she  suffered  a  brain  injury  as  a  re- 
sult thereof;  and, 

WHEREAS*  said  June  Braeaum  claims  to. have  incurred  special 
damages  in  the  sum  of  $967.50  for  doctors,  hospital,  X-Rays 
and  other  medical  services,  also  the  sum  of  $680.00  as  and  for 
loss  of  wages;  and, 

WHEREAS,  Thomas  B.  Johnson,  Claims  Adjuster  of  the  Munici- 
pal Railway  has  agreed  upon  a  tentative  settlement  of  this 
accident subject  to  the  approval  of  this  Commission,  in  the 
sum  of  $1,600.00  for  a  full  release  and  dismissal  of  all  claims 
and  demands  held  against  the  City  and  County  of  San  Francisco 
by  said  June  Braeaum,  and  the  City  Attorney  advises  this  Com- 
mission that  said  sum  is  a  full,  just  and  reasonable  amount 
to  be  paid  under  all  the  circumstances: 
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MOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  City  Attorney  be 
and.  he  is  hereby  authorized  to  fully  compromise  and  settle 
said  matter  for  the  sum  of  $1600.00  and  the  Controller  is  here- 
by authorized  and  requested  to  issue  a  warrant  in  said  sum  in 
payment  therefor. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO »  2570— 

WHEREAS ,  Menry  Roberts  alleges  he  was  injured  on  the  12th 
day  of  September,  1936,  while  alighting  from  a  Municipal  street 
car  at  the  Ferry  Building  and  has  filed  a  complaint  against- 
the  City  and  County  of  San  Francisco  for  the  sum  of  $15,400.00 
in  which  complaint  he  states  he  suffered  a  fracture  of  his  left 
wrist  and  sustained  other  bruises  and  contusions  of  his  body 
and  incurred  a  hospital  bill  in  the, sum  of  $200.00  and  loss 
of  wages  in  the  sum  of  $200.00;  and, 

WHEREAS ,  said, suit  was  brought  to  trial  before  a  jury 
in  September,  1937,  before  the  Superior  Court  presided  over 
by  Judge  Warren  V.  Tryon  and    in  said  action,  after  four  days' 
trial,  said  Henry  Roberts  recovered  a  verdict  and  judgment  in 
the  sum  of  $500 #00  and  a  new  trial  therein  was  subsequently 
granted  by  said  Judge  Tryon;  and, 

-    WHEREAS,  said  action  was  again  brought  to  trial  on  L&rch 
21,  1938,  before  a  jury,  in  Department  10,  presided  over  by 
Judge  Elmer  E.  Robinson,  and  Henry  Heidelberg,  Deputy  City 
Attorney,  agreed  upon  a  settlement  and  compromise  of  said 
matter  in  the  sum  of  $300.00  and  advises  this  Commission  that 
said  sum  is  a  fair,  just  and  reasonable  one  to  be  paid  under 
all  the  circumstances  for  a  full  release  and  discharge  of 
all  liabilities, -claims  and  demands  against  the  City  and  County 
of  San  Francisco. 

NOW,  THEREFORE  ,  BE  IT  RESOLVED ,  That  the  City  Attorney 
be  and  he  is  hereby  authorized  to  fully  compromise  and  settle 
said  matter  for  the  sum  of  $300.00  and  the  Controller  is  here- 
by authorized  and  requested  to  issue  a  warrant  in  said  sum  in 
payment  therefor. 

HEARING        Mr.  Walter  Barusch,  Mr.  Wfc  Kibben  and  Attorney 
Aubrey  Grossman  spoke  on  behalf  of  the  request  for  permission 
to  display  car  cards,  and  Mr.  Ernest  Ribeon,  who  stated  he 
was  appearing  only -in  his  capacity  as  a  citizen  spoke  in 
opposition  thereto. 
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No  one  else  desiring  to  be  heard,  President  Byington 
stated  that  the  matter  would  be  taken  under  consideration 
by  the  Commission,  and  Mr.  Barusch  informed  of  its  decision 
by  the  Manager  of  Utilities  not  later  than  IVkrch  30,  1938, 

Thereupon  the  meeting  adjourned  to  resume  at  the  call 
of  the  chair. 


v 
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M  I  N  U  T  E  S 


PUBLIC  UTILITIES  COMMISSION 


151st  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES- 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  APRIL  11, 
1938  at  5:00  P.  M. 

*******************************  **********  ************************ 


Present:    Commissioners  L.  F,  Byington,  Geo.  Filmer,  Sr., 

John  H.  Mc  Call  urn,  J.  P.  Murphy  and  John  P.Mc  Laughlin 


President  L.  P.  Byington  presided. 


On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Mc  Call urn,  the  minutes  of  the  150th  regular  meeting  of  the 
Commission  held  March  28,  1938  were  approved. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  signed  Toy  all  members  of  the 
Commission  on  March  28,  1938  was  tatified: 

—RESOLUTION  NO.  2571— 

V\JHEREAS,  the  Public  Utilities  Commission  did  heretofore 
advertise  for  bids  for  the  construction  of  certain  cottages 
at  Moccasin  Creek  Power  House  and  at  Priest  Dam;  said  cottages 
to  be  used  in  connection  with  the  operation  of  the  Hetch 
Hetchy  project;  said  cottages  to  be  constructed  in  conformity 
with  the  plans  and  specif i cations, prepared  therefor  under  the 
direction  of  said  Commission;  and, 

WHEREAS,  S.  C,  Giles  was  the  lowest  and  best  bidder  for 
the  construction  of  said  cottages  and  said  Public  Utilities 
Commission,  after  considering  all  the  bids  made  for  the  con- 
struction of  said  cottages,  awarded  the  contract  for  said 
construction  to  said  S*  C*  Giles  and  did  thereafter  enter  into 
a  contract  with  said  S.  C.  Giles  for  the  construction  of  said 
cottages;  said  contract  being  numbered  Hetch  Hetchy  Water 
Supply  Contract  No.  170;  and, 

WHEREAS ,  said  project  was  one  partially  financed  by  the 
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Public  Works  Administration,  being  Public  Works  Administration 
Docket  No.  1130-5;  and, 

WHEREAS ,  during  the  progress  of  the  construction  of  said 
cottages  an  emergency  arose  whereby  it  was  necessary  to  per- 
form certain  emergency  work  made  necessary  by  weather  condi- 
tions, danger c£  fire  and  extraordinary  floods  caused  by  the 
extraordinary  rainfall  in  the  vicinity  of  said  cottages.  The 
nature  of  said  emergency  work  being  as  follows,  to-wit : 

✓ 

1 .  For  the  purpose  of  protecting  said  cottages  against  fire, 
the  installation  of  approximate  two  hundred  (200)  feet  of  3n 
pipe,  five  hundred  (500)  feet  of  2??  pipe  and  five  (  l    2f?  hy- 
drants with  necessary  fittings,  at  an  approximate  cost  of 
$500.00. 

2.  Reinforced  concrete  retaining  walls  along  the  front  line  of 
lots  and  rear  portion  of  lots  to  form  terraces  and  prevent  said 
lots  from  being  washed  out  by  excessive  rains,  together  with 
stairways  to  the  front  and  rear  of  said  lots,  said  walls  being 
approximately  seven  hundred  (700)  feet  in  length  with  an 
average  height  of  3.5  feet;  stairways , four  (4)  feet  wide  in 
front  and  three  (3)  feet  wide  in  rear,  with  an -average  length 
of  five  (5)  feet,  at  an  approximate  cost  of  $2,200.00. 

3.  Rough  grading  in  front  and  rear  of  houses  to  prevent  water 
from  adjoining -slopes  damaging  said  houses,  at  an  approximate 
cost  of  $1,650.00, 

4.  Drains  from  down  spouts  to  street  gutters  for  disposal  of 
roof  drainage  water  for  the  purpose  of  preventing  said  water 
undermining  and  washing  foundations  of  said  houses;  said 
drains  to  consist  of  approximately  eight  hundred  (800)  feet 
of  4?r  pipe  and  five  hundred  (500)  feet  of  2??  pipe  with 
necessary  fittings,  at  an  approximate  cost  of  $350. 00. 

That  all  and  singular  the  said  work  was  necessary  to  meet 
an  emergency  created  by  weather  conditions,  flood  and  danger 
of  fire  and  other  unforseen  conditions  of  unusual  character. 

NOW,  THWFORE,  BE  IT  RESOLVED,  That  L.  T.  Mc  Afee, 
Utilities  Engineer,  acting  for  and  on  behalf  of  the  Manager 
of  Utilities  be  and  he  is  hereby  directed  to  do  and  perform- 
all  the  above  mentioned  v/ork  in  the  most  expeditious  manner, 
to-wit,  by  retaining  S.  C.  Giles,  who  is  the  contractor  con- 
structing the  al'oresaid  cottages  and  who  has  the  necessary 
materials  and  equipment  on  hand  to  perform  the  necessary  work, 
to  do  and  perform  the  said  work  at  amounts  not  exceeding  the 
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prices  hereinbefore  estimated. 


BE  IT  FURTHER  RESOLVED,  That  said  L.  T.  Mc  Afee,  forth- 
with report  to  the  Controller  of  the  City  and  County  of  San 
Francisco  for  the  doing  of  said  work  under  the  provisions 
of  Section  10  of  Ordinance  No.  9.0871,  approved  June  2,  1932. 

BE  IT  FURTHER  RESOLVED,  That  said  L.  T.  Mc  Afee  file  with 
this  Commission  and  with  the  Controller  a  full  itemized  report 
of  the  actual  cost  of  doing  of  said  work. 

On  motion  of  Commissioner  Mc  Galium,  seconded  by  Commissioner 
Filmer,  the  following  resolution  signed  by  Commissioners 
L.  F.  Byington,  John  H*  Mc  Galium,  J*  Pi  Murphy  and  John  P. 
Mc  Laughlin  on  April  4,  1938  was  ratified: 

—RESOLUTION  NO.  2572— 

WHEREAS,  the  accumulated  surplus  in  the  funds  of  the 
Municipal  Railway  is  sufficient  to  proceed  with  the  recon- 
struction and  replacement  of  certain  necessary  items  during 
the  forthcoming  fiscal  year: 

THEREFORE,  BE  IT  RESOLVED,  That  the  budget  for  the  fiscal 
year  1938-1939,  as  approved  for  the  Municipal  Railway  by  the 
Public  Utilities  Commission  by  Resolution  No.  2459  on  the  4th 
day  of  February,  1938,  on  the  recommendation  of  the  Manager  of 
Utilities,  be  and  it  is  hereby  amended  insofar  as  the  fol- 
lowing items  indicate: 

Page  10-Item  8: -.Services  of  Other  Departments-Department  of 

Public  Y/orks:    Allowance  increased  from 
$10,000  to  $20,000  to  provide  funds  for  addi- 
tional maintenance  paving. 

Page  12-1 tern  8: :Depreciation,  Reconstruction  and  Replacements: 

Item  increased  from  two  buses  to. six  buses 
and. allowance  increased  from  $22,000  to 
$66,000. 

Page  12-Item  14:Depreciation,  Reconstruction  and  Replacements 

(additional  item)  Tracks,  Geary  Street,  Van 
Ness  Avenue  to  Buchanan  Street  -  $55,000. 

Page  12-Item  15:Depreciation,  Reconstruction  and  Replacements 

(additional  item)  Paving  between  tracks 
$15,700.00. 

On  motion. of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 
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--RESOLUTION  NO.  2575— 


RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  the  following  Orders 
for  Extra  Work  in  favor  of  Transbay  Const rue tionCo.  under 
HB/VS  Contract  No.  14 9 -Enlargement  of  O'Shaughnessy  Dam. 

OEW  No.  794-30  in  amount  $1,200.00,  for  furnishing  and  in- 
stalling 2n  diameter  galvanized  pipe  and  fittings  from  a  point 
about  200  feet  east  of  Spillway  Pier  D,  through  the  spillway 
gallery,  thence  through  a  horizontal  gallery  in  the  dam  to  the 
operating  chamber  in  the  dam. 

OEW  No.  794-29  in  amount  $175.00-reconditioning  upstream  high- 
line  cable;  furnishing  and  installing  dropline  with  concrete 
anchor. 

OEY/  No.  794-28  in  amount  $200. 00-re cons true ting  pole  line  and 
erecting  transmission  wires  to  connect  water  level  indicator 
in  dam  tender7 s  house  and  making  all  necessary  electrical  con- 
nections. 

OEW  No.  794-27  in  amount  $650.00~furnishing  and  installing  power 
poles,  wiring  and  appurtenances  necessary  for  delivery  of 
electrical  energy  from  dam  sub-station  to  all  necessary 
electrical  facilities  at  dam. 

OEW  No.  794-25  in  amount  $150.00-clean  and  finish  downstream 
face  of  Block  8  of  original  clam,  to  make  surface  of  concrete 
conform  in  appearance  with  new  portions  of  dam. 

OEW  No.  794-24  in  amount  $100.00-cleaning  and  painting  steel 
left  exposed  in  floor  of  each  spillway  pier. 

OEW  No.  794-21  in  amount  $225.00-  in  stall  gauge  board  to  de- 
termine elevation  of  water  surface  in  reservoir;  board  to 
extend  from  top  of  original  dam  to  top  of  enlarged  dam. 

OEW  No.  794-19  in  amount  $300.00-clean,  sandblast  and  paint 
old  slide  gates,  covers,  etc. 

OEW  No.  794-18  in  amount  $100.00-chipping  concrete  at  contract- 
ion joints  to  facilitate  caulking  of  joints  preparatory  to 
grouting. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2574— 


WHEREAS,  the  present  single  track  over  double  track  rail- 


way  crossing  of  outbound  Municipal  Railway  track  on  Market 
Stteet,  with  Market  Street  Railway  Company  tracks  on  9th 
Street  is  in  such  condition  as  to  endanger  the  lives  of  the 
citizens  and  the  property  of  the  City  and  County  of  San 
Francisco:  and, 

WHEREAS ,  the  condition  of  aforesaid  track  layout  necessi- 
tates immediate  emergency  replacement  and  the  said  emergency 
will  not  permit -of  time  to  call  for  bids  in  accordance  with 
Ordinance  No.  9,0871: 

THEREFORE,  BE  IT  RESOLVED,  That  - thi s, Commi ssion  in 
accordance  with  said  Ordinance  No.  9.0871,  Section  10,  hereby 
declares  the  existence  of  an  emergency  and  in  order  to  safe- 
guard the  lives  of  its  citizens  and  the  property  of  the  City 
and  County  of  San  Francisco,  orders  replacement  of  single  track 
over  double  track  railway  crossing  of  outbound  Municipal 
Railway  track  on  Market  Street  with  Market  Street  Railway 
Company* s  tracks  on  9th  street  by  the  forces  of  said  Municipal 
Railway. 

✓ 

BE  IT  FURTHER  RESOLVED,  That  the  Controller  is  requested 
to  set  up  an  allocation  of  funds  in  amount  $3,008.25  under - 
Appropriation  No.  65-913-88  to  provide  for  Replacement  Job.  No. 
1313,  for  track  replacement  as  hereinabove  outlined. 

On  motion. of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2575  — 

4 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Order  for  Extra  Work  No.  79£-7  in  amount 
$142.60,  covering  (1)  Changes  in  rubble  masonry  work  at  main 
entrance  to  building,  $112.60  and  (2)  provide  oak  hardwood 
flooring  3/4{?  thick  in  lieu  of  3/8f?-$30.00;  approves  Certifi- 
cate of  Acceptance  and  Final  Payment  in  amount  $3,247.40, 
payable  to  L.  Ubels  under  HHWS  Contract  No.  173-Construction 
of  Guest  House  at  0?Shaughnessy  Dam. 

✓ 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2576  — 

WHEREAS,  Clarence  J.  White  of  Menlo  Park,  San  Mateo 
County,  California,  has  requested  permission  to  use  for  the 
purpose  of  a  garden  a  certain  portion  of  the  Hetch  Hetchy  right 
of  way,  Bay  Division,  San  Mateo  County,  as  hereinafter  described 
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and  the  General  Manager  and  Chief  Engineer  of  the  San  Fran- 
cisco V/ater  Department  has  recommended  that  such  permission 
he  granted: 

✓ 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  Clarence  J.  White 
hereinafter  called  "the  permittee",  he  and  is. hereby  granted 
permission  to  use/for  the  purpose  of  a  garden,  solely  and  only, 
and  in  accordance  v/ith  the  terms  and  conditions  hereof,  the 
hereinafter  described  property  of  the  City  and  County  of  San 
Francisco  hereinafter  called  the  "City",  as  follows: 

That  portion  of  Parcel  No*  2029  consisting -of  parts  of 
Lots  Nos.  11-12-13-14  and  all  of  Parcel  No.  2030  (lot 
15),  as  described  in  the  records  of  the  Hetch  Hetchy 
Division  more  particularly  that  portion  of  the  above 
numbered  lots  in  Block  8,  North  Fair  Oaks  Subdivision  front- 
ing on  the  northwesterly  line  of  Seventh  Avenue  souther- 
ly from  Dumbarton  Lane. 

THIS  permission  is  granted  subject  to  the  following 
conditions  and  shall  not  become  effective  until  receipt  by  this 
Commission  of  an  acceptance  from  the  permittee,  properly  en- 
dorsed and  signed  hereon,  accepting  this  permit  subject  to  all 
the  conditions  hereof. 

1.  This  grant  of  permission  does  not  constitute  a  deed  or 
grant  of  an  easement  by  the  City,  is  not  transferable  or 
assignable  without  the  approval  of  the  Public  Utilities  Com- 
mission and  is  revocable  at  any  time  at  the  will  of  the  Com- 
mission. 

2.  No  structures  of  any  kind,  except  fences,  shall  be  erected 
on  the  property  and  all  fences  shall  be  maintained  in  a  man- 
ner satisfactory -to  the  General  Manager  of  the  San  Francisco 
V/ater  Department. 

3.  No  trees,  or  large  or  tall  growing  shrubs,  shall  be  planted 
on  said  property. 

4.  The  permittee  shall,  on  receipt  of  notice  so  to  do  and. 
within  such . reasonable  time  as  may  be  fixed  by  said  notice,  re- 
move fences,  grass  sod  and  plants,  at  his  own  expense,  when 
such  removal  is  made  necessary  by  any  construction  or  repair 
work  by  the  City. 

5.  The  permittee  shall  at  all  times  maintain  and  keep  the 
City?s  land  herein  described  in  a  sightly  condition  insofar 
as  the  same  may  be  effected. by  the  permittee Ts  operations 
thereon  as  hereby  permitted,  in  accordance  with  the  direction 
of  and  to  the  satisfaction  of  the  General  Manager  of  the  San 
Francisco  Water  Department. 
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6.  Neither  the  uity,  nor  any  Commission,  Board  or  officer 
thereof  shall  toe  held  responsible  or  liable  for  damage  to  the 
garden,  plants,  lawns  or  fences  on  the  herein  described 
property  arising  from  any  cause  whatsoever. 

7,  The  permittee  shall  hold  the  City  free  and  harmless  from 
liens  of  every  kind  and  nature  and  from  claims  for  damage  to 
property  or  injury  or  death  to  persons,  which  may  in  any  way  he 
due  to  his  use  and/or  occupations  of  the  herein  described 
property. 

8*    In  the  event  that  the  permittee  shall  abandon  the  use  of 
said  property-as  a  driveway  or  garden  for  a  period  of  one  year, 
or  shall  fail,  neglect  or  refuse  to  comply  with  any  of  the 
conditions  herein  contained,  or  in  the  event  that  this  per- 
mission shall  be  revoked,  then  all  rights  of  the  permittee 
hereunder  shall  forthwith  cease  and  determine, 

9,  Should  the  permittee  fail  or  neglect  to  do  within  a  reason- 
able time  any  work  required  to  be  done  by  the  permittee  under 
the  conditions  hereof,  the  Gity,  through  its  authorized  repre- 
sentatives shall  have  the  power  to  do  said  work  at  the  sole 
expense  of  the  permittee,  which  expense  the  permittee  shall 
promptly  pay  on  demand. 

10.  Said  permittee  shall  install  gates  in  the  fences  at  his 
own  expense  and  in  accordance  with  the  direction  of  the  City 
so  as  to  permit  City*s  pipe  line  inspectors  to  pass  through 
at  any  and  all  times. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2577— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Order  for  Extra  Work 
No.  99-1  in  amount$496.00  in  favor  of  A.  S.  Dutra  under  Air- 
port Contract  No.  45 -Exploration  and  Dredging  at  San  Fran- 
cisco Airport  covering -an  increase -of  32  hours  dredge  rental 
at  a  unit  price  of  $15.50  per  hour. 

4 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Eilmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2578— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Order  for  Extra  Work 
No.  954-46  in  amount  $786.18  in  favor  of  Dinwiddie  Construction 
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Co.  under  Exposition  Contract  No.  19-Constructing  Administra- 
tive Offices  in  Air  Terminal  Building,  covering  the  following: 

1.  Furnish  and  install  typical  lavatory  in  closet 
S-217  and  change  plumbing  as  necessary  to  serve 

this  lavatory.  $187.96 

2.  Furnish  and  install  threshold  at  main  entrance  at 

center  of  east  wall  5,00 

3.  Reconstruct  furring  on  west  wall  of  Room  219  60.00 

4.  Construct  furred  ceiling  in  Space  216  104.00 

5.  Furnish  and  install  duplex  electric  plug  receptacles 
wherever  singles  are  required;  furnish  and  install 
duplex  electric  outlet  plugs  at  columns  46-47-48-49  172.42 

6.  Furnish  and  install  additional  unit  heater  for 
heaters  5-6-7  and  8  including  electrical  wiring  for  , 
heater  256.80 

✓ 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO  .  2579- - 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller ? s , certification  of  Order  for  Extra  Work 
No.  954-47  in  amount  $1,970.00,  in  favor  of  Guy  F.  Atkinson 
Co.  under  Exposition  Contract  No.  14-Construction  of  Central 
Tower  Building,  covering  the  following: 

(a)  Change  four  openings  in  inside  of  tower  at  ground  level 
from  3?-4f?x7?-2"  to  6?-liHxlO'4-3/4i?. 

b)  Omit  four  doors  originally  shewn  on  plans. 

c)  Omit  two  flights  of  steps  originally  shown  on  plans 

d)  Enlarge  two  flights  of  steps  to  the  widths  required  for 
the  wider  doors. 

Construct -tower  framing  between  elevations  384?-6?;  and 
392*-4??. 

Furnish  and  install  all  sheet  metal  work  as  indicated. 
Painting  of  all  sheet  metal  with  one  shop  coa$ .  of  metal 
primer  and  two  coats  of  lead  and  oil  paint, 
h)  Construct  reinforced  concrete  floor  in  transformer  vault 
as  indicated. 

Construct  hollow  tile  work  for  the  walls  of  the  trans- 
former vault  with  concrete  filling. 
Install  ceiling  in  transformer  vault,  plastered  both  sides 
on  channel  iron, 
k)  Furnish  and  erect  metal  covered  fire  door  as  indicated. 
1)  Construct  two  12ffx24??  self  closing  vents  as  indicated. 
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On  motion, of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Call  urn,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO  .  2580— 

V/HEREAS,  San  Francisco  Bay  Exposition  Contract  No.  7  for 
construction  of  the  Air  Terminal  Building  on  Yerba  Buena  Shoals 
by  Clinton  Construction  Company,  general  contractor,  in  accord- 
ance with  the  time  limit  fixed  in  the  contract,  as  extended 
by  previous  resolutions  of  this  Commission,  should  have  been 
completed  on  or  before  December  31,  1937;  and, 

WHEREAS ,  Unavoidable  delays  in  the  prosecution  of  said 
contract  have  resulted  from  the    on-site  strike  of  plasterers 
and  from  the  difficulty  of  securing  plasterers  following  the 
strike,  due  to  the  large  demand,  for  plasterers  at  that  time; 
and, 

WHEREAS,  The  contractor  has  diligently  prosecuted  the  work 
but  due  to  these  causes,  which  have  been  beyond  his  control, 
was  unable  to  complete  the  work  under  this  contract  until 
March  30,  1938,  on  which  day  all  work  under  the  contract  was 
satisfactorily  completed: 

> 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  in 
view  of  the  foregoing,  hereby  extends  to  March  30,  1938,  the 
time  for  completion  of  said  contract  for  constructing  the  Air 
Terminal  Building. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2581— 

RESOLVED,  That  this  Commission  approves  and  hereby -re- 
quests the  Controller  to  transfer  from  Appropriation  No.  762- 
101-02-Public  Utilities  Commission-Permanent  Salaries  the  sum 
of  $800.00;  from  Appropriation  No.  764-400-01-3ureau  of 
Public  Relations-Equipment  the  sum  of  $100.00  and  from  Appro- 
priation No. - 762-900-00-Services  of  Other  Departments  the  sum 
of  $1,375.00,  a  total  of  $2,275.00  to  Appropriation  No. 
762-400-00. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Pilmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2582— 

4 

RESOLVED,  That  this  Commission  approves  and  hereby -re- 
quests the  Controller  to  transfer  from  Appropriation  No. -754- 
200-00-Airport  Contractual  Services,  to  Appropriation  No. 
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764-818-00  the  sum  of  $67.67  to  provide  for  automobile  in- 
surance paid  by  Controller's  voucher. 

On  motion. of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2585-- 

RE SOLVED f  That  this  Commission  approves  and  hereby -re- 
quests the  Controller  to  transfer  from  Appropriation  No. 
99-911-00-1938  Airport  Bond  Fund,  Unallocated,  to  Appropria- 
tion No.  99-911-62-Materials,  the  sum  of  $1,000. 00- to  provide 
for  purchase  of  petroleum  products -and  miscellaneous  ma- 
terials for  use  of  W   P.  A.  forces. 

* 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2584— 

> 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller  to  effect  the  following  transfers  of 
Water  Department  Funds: 

No.  568-Transfer  from  Appropriation  No.  93-905-04-51-Water 
Distribution  Bond  Fund-Sunset  Reservoir  Discharge  Line-Extras, 
to  Appropriation  No.  93-905-04-54A  the  sum  of  $500.00  to  pro- 
vide -additional  office  engineering  on  the  Sunset  Discharge 
Line. 

•  « 

No.  567-Transfer  from  Appropriation  No.  93-903-01-51-Water 
Distribution  Bond  Fund -Crystal  Springs  Pipe  Line-Extras,  to 
Appropriation  No.  93-903-01-54A  the  sum  of  $1,000.00  to 
provide  additional  office  engineering  due  to  office  work  in 
connection  with  condemnation  proceedings  now  under  v/ay. 

No.  570-Transf er  from  Appropriation  No.  766-200-00-Contractual 
Services,  to  Appropriation  No.  766-812-00  the  sum  of  $9.37, 
to  provide  for  property  taxes  in  Alameda  County  not  previously 
provided  for. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 

Mc  Laughlin,  the  following  resolution  was  adopted  unanimously? 

—RESOLUTION  NO.  2585— 

RESOLVED.  That  this  Commission  approves  and  hereby  re- 
quests the  Controllers  certification  of  Credit  Order  No*  120 
in  amount  $120#00,  received  from  Clinton  Construction  Co. 
under  Exposition  Contract  No.  16-Construction  of  Pavilions  of 
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Central  Court,  covering  change  floor  drains  in  lavatory. rooms 
from  Josam  Series  2000  AC  as  required  in  specifications,  to 
Greenberg  No.  339  floor  drains. 

% 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  v/as  adopted  unanimously: 

— RESOLUTION  NO  .  2586— 

RESOLVED,  .That  for  the  purpose  of  continuing  the  main- 
tenance of  law,  order  and  protection  of  City  property  until 
the  completion  of  enlargement  of  0?Shaughnessy  Dam,  the  United 
States  Government  is  hereby  requested  to  continue  to  retain 
a  United  States  Ranger  to  be  detailed  to  said  0?Shaughnessy 
Dam  and  its  vicinity  and  that  the  sum  of  $313.81  is  hereby  set 
aside  for  that  purpose  to  be  paid  to  the  Federal  Government  and 
credited  to  the  account  known  by  the  Treasurer  of  United 
States  as  ?f  4890-Donations  to  National  Park  Service  f?,  out  of 
which  sum  of  money,  the  Superintendent  of  Yosemite  National 
Park  is  to  pay  the  salary  of  said  United  States  Ranger,  who  is 
to  perform  p&ftlic  order  duty  in  connection  with  the  enlarge- 
ment of  0?Shaughnessy  Dam  of  the  Hetch  Hetchy  Project  until  the 
date  of,  its  completion,  estimated  at  this  time  to  be  as  of 
June  30,  1938: 

> 

BE  IT  FURTHER  RESOLVED,  That  a  certified  copy  of  this 
resolution  be  forwarded  to  the  Controller -and  he  is  hereby  re- 
quested to  transfer  from  Appropriation  No.  94-904-00,  to 
Appropriation  No.  94-904-01  the  sum  of  $313.81  to  provide  for 
this  contingency  and  thereafter  forthwith  forward  to  the 
Superintendent  of  Yosemite  National  Park  the  sum  specified  and 
for  the  purpose  stated,  which  sum  of  money  is  to  be  paid  out 
of  the  1933-Hetch  Hetchy  Dam  Bond  Fund: 

✓ 

BE  IT  FURTHER  RESOLVED,  That  in  -  the  event  that  should  there 
remain  a  balance  of  said  sum  of  $313.81,  at  the  time  the  con- 
struction of  raising  <)*  Shaughnessy  Dam  is  completed,  that  said 
balance  will  be  returned  by -the  Federal  Government  to  the  City 
and  County  of  San  Francisco. 

On  motion. of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Mc  Call urn,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2587— 

RESOLVED,  That  the  Contract  for  the  following  public  work 
to  be  performed  for  the  Public  Utilities  Commission  of  the  City 
and  County  of  San  Francisco  in  pursuance  of  the  provisions  of 
the  Charter  of  the  said  City  and  County- to  wit: 
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POR  THE  REMOVING,  FURNISHING  AND  INSTALLING  OP 
THE  CONDENSER  TUBES  IN  THE  TOO  WHEELER  CONDENSERS 
AT  CENTRAL  PUMPS -SAN  FRANCISCO  WATER  DEPARTMENT 
CONTRACT  NO.  174 

be  and  the  same  is  hereby  awarded  to  California  Steel  Products 
Co.  they  being  the  lowest  regular  and  responsible  bidders  for 
said  work  at  a  lump  sum  price  of  Four  Thousand  Two  Hundred  Ten 
Dollars  ($4,210.00) 

AND  all  other  bids  for  the  above  described  work  are  here- 
by rejected. 

THE  cost  of  this  work  is  to  be  borne  from  funds  provided 
in  Appropriation  No.  66-913-23. 

On  motion  of  Commissioner  Mo  Callum,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2588— 

RESOLVED  That  the  contract  for  'the  following  public  work 
to  be  performed  for  the  Public  Utilities  Commission  of  the  City 
and  County  of  San  Francisco,  in  pursuance  of  the  provisions 
of  the  Charter  of  said  City  and  County,  to-wit: 

FOR  DREDGING  CHANNEL  FOR  LEVEE  AT  SAN  FRANCISCO 
AIRPORT-AIRPORT  CONTRACT  NO.  45, 

be  and  the  same  is  hereby  awarded  to  A.  S.  Dutra,  he  being 
the  lowest  regular  and  responsible  bidder  therefor,  at  the 
following  unit  price  for  the  estimated  quantity  stated: 

80,000  cubic  yards  of  dredging  at  ten  and 
forty-five  one -hundredths  cents  ($0.1045) 
per  cubic  yard 

The  total  amount  of  the  contract  on  the  basis  of  the  esti- 
mated quantities  set  forth  in  the  specif i cations -is  eight 
thousand  three  hundred  and  sixty  dollars  ($8,360.00). 

AND    all  other  bids  for  the  above  described  work  are  here- 
by rejected. 

The  cost  of  this  work  is  to  be  borne  from  the  1938  Airport 
Bond  Funds. 

On  motion. of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 
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— RESOLUTION  NO.  2589— 

RESOLVED*  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifications; 
approves  Certificate  of -Acceptance  and  Final  Payment  in  amount 
$6,580,65,  payable  to  A,  S.  Dutra  under  Airport  Contract  No, 
43-Exploration  and  Dredging  at  San  Francisco  Airport. 

On  motion  of  Commissioner  Mc  Call urn,  seconded  "by  Commissioner 
Mc  Laughlin,  the  following  Exposition  Contract  Payments  were 
approved: 

Contract  payment  in  amount  $3,388.67,  in  favor  of 
Clinton  Construction  Co.  under  Exposition  Contract 
No.  9-Const ruction  of  Ferry  Terminal  Building. 

Contract  payment  in  amount  $29,045*88,  payable  to 
Guy  F.  Atkinson  under  Exposition  Contract  No.  14 
Construction  of  Central  Tower  Building. 

Contract  payment  in  amount  $3,444.93,  payable  to 
Clinton  Construction  Co.  under  Exposition  Contract 
No.  16-Construction  of  Pavilions  of  Central  Court. 

Contract  payment  in  amount  $34,134.80,  payable  to 
Dinwiddie  Construction  Co.  under  Exposition  Contract 
No.  19-Administrative  Offices  in  Air  Terminal  Building. 

V 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Filmer,  the  following  Hetch  Hetchy  Water  Supply  Contract 
Payments  were  approved: 

Contract  payment  in -amount  $7,004.45,  payable  to  Trans- 
bay  Construction  Co.  under  HHW3  Contract  No.  149-En- 
largement  of  O'ShEiughnessy  Dam. 

Contract  payment  in  amount  $9,226.36,  payable  to 

S.  C.  Giles  under  HHWS  Contract  No*  170-C  obstruction 

of  Cottages  at  Moccasin  and  Priest. 

On  motion, of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Call  urn,  the  f  ollowing  Water  Department  Contract  Payments 
were  approved: 

Contract  payment  in  amount  $75,181.23,  payable  to 
Williams  Bros  and  Haas  under  SFWD  Contract  No.  108- 
Construction  of  Sunset  Discharge  Line. 

Contract  payment  in  amount  $88,956.84,  payable  to 
MacDonald  and  Kahn  Co.  under  SFWD  Contract  No.  120 
Construction  of  Sunset  Reservoir. 
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Contract  payment  in  amount  $1,883,18,  payable  to 
Macco-Robertson  Ltd.  under  SFWD  Contract  No.  156- 
Construction  of  Palo  Alto  Pipe  Line. 

Contract  payment  in  amount  $1,164.46  and  contract 
payment  in  amount  $1,010.76,  payable  to  Lowrie  Paving 
Co.  under  SFWD  Contract  No.  146-Repaving  of  Street  and 
Sidewalk  openings  where  the  paving  has  been  removed. 

On  motion  of  Commissioner  Mc  Call urn,  seconded  by  Commissioner 
Murphy,  the  following  Airport  Contract  Payment  was  approved: 

Contract  payment  in  amount  $1,559.97,  payable -to 
Prank  J.  Reilly  Co.  under  Airport  Contract  No.  41 
Finishing  Office  Rooms  and  Other  Improvements  to - 
Administration  Building  at  San  Francisco  Airport. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO,  2590— 

R-SOLVED,  That  the  contract  for  the  foil wing  public  work 
to b e  performed  for  the  Public  Utilities  Commission  of  the 
City  and  County  of  San  Francisco  in  pursuance  of. the  provi- 
sions of  the  Charter  of  the  said  City  and  County,  to-wit: 

FOR  3HE  LAYING  OF  6-INCH  CAST  IRON  MAINS  IN 
48th,  41st,  ESMERALDA  AVENUES  AND  SWEENY  STREET 
SAN  FRANCISCO  WATER  DEPART! 'TENT  SPECIFICATION  NO, 
175 

be  and  the  same  is  hereby  awarded  to  Lowrie  Paving  Co.  Inc., 
they  being  the  lowest  regular  and  responsible  bidders  for 
said  work  at  the  following  unit  prices  for  the  estimated 
quantities  stated: 

Item     Description  of  Item,  Estimated  Quantity,    Total  Amount 
No.  Unit  Price       for  Item  


1.  Excavation  and  backfill  for  6!?  pipe,  trench  17" 
wide  by  36?T  deep;  2,290  linear  feet  at  Thirty 

Cents  ($0.30)  per  linear  foot,  $  687.00 

2.  Additional  excavation  and  backfill;  25  cubic 

yards  at  Fifty  Cents  ($0.50)  per  cubic  yard  12.50 

3.  Additional  pavement  removal;  175  square  feet  at 
twenty-six  cents  ($0.26)  per  square  foot.  45,50 
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4. 


Installing  pipe;  2,290  linear  feet  of  6n  bell  and 
spigot  cast-iron  pipe  at  Ten  Cents  ($0,10)  per 
linear  foot. 


229.00 


Installing  of  fittings,  gate  valves,  etc.;  3,015 
pounds  at  Two  Cents  ($0,02)  per  pound 


60.30 


6.    Making  joints  for  pipe  and  fittings;  308  linear 
feet  bell  and  spigot  joints  at  Forty  Cents  ($0.40) 
per  linear  foot. 


123.20 


7.    Repavement ;  2,175  square  feet  at  Twenty-six  Cents 
($0.26)  per  square  foot. 


565.50 


8.    Installation  of  3/4i?  screw  taps;  39  screw  taps  at 
One  Dollar  (¥1.00)  each 


39.00 


9.    Installation  of  3/4f-?  service  pipe;  625  linear  feet 
at  Thirty  Cents  ($0.30)  per  linear  foot. 


187.50 


Total  amount  of  bid 


$1,949.50 


And  all  other  bids  for  the  above  described  work  are 
hereby  rejected. 

The  cost  of -this  work  is  to  be  borne  from  funds  in 
Appropriation  No.  66-920-121. 

✓ 

On  motion. of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 


RESOLVED,  That  the  action  of  the  Manager  of  Utilities 
and  the  Secretary  of  this  Commission  in  cancelling  invitation 
for  proposals  for  constructing  earth  and  rock  fill  at -the 
San  Francisco  Airport  (Airport  Department  Contract  Nu.  44)  for 
which  bids  were  called  under  date  of  March  23,  1938, "and 
advertised  in  the  San  Francisco  News  under  date  of  March 
24,  and  March  25,  1938,  be  and  it  is  hereby  ratified. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 


RESOLVED,  That  Resolution  No.  2525  adopted  by  this  Com- 
mission, March  ^7,  1938  be  and  the  same  is  "hereby  amended  to 
read  as  follows: 


—RESOLUTION  NO .  2591— 


—RESOLUTION  NO.  2592-- 
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WHEREAS,  Recent  heavy  storms  did  unusual  and  considerable 
damage  to  structures  and  roads  in  the. Mountain  and  Moccasin 
Divisions  of  the  Hetch  Hetchy  Project,  such  as  accumulation  of 
debris  at  Moccasin  Diversion  Dam  and  on  Grizzly  Creek  Canal; 
washouts  at  Moccasin  Spur  and  South  Fork  Road;  and  damage  to 
Delco  System  at  Eleanor, .which  it  is  estimated  will  cost 
<P4,000.00  to  repair;  and, 

'4 

WHEREAS,  Because  of  the  unusual  occurence  of  these 
necessary  repairs,  no  provision  was  made  for  them  in  the  current 
budgets  of  Hetch  Hetchy  Power,  or  Hetch  Hetchy  Water  Supply  and 
it  is  therefore  necessary  to  obtain  a  supplemental  appropria- 
tion for  said  repairs: 

RESOLVED,  That  the  Public  Utilities  Commission  requests 
the  Mayor  to  recommend  to  the  Board  of  Supervisors  the  appro- 
priation of  $4,000.00  out  of  the  surplus  existing  in  Hetch- 
Hetchy  Power  Operating  Fund  and  crediting  Appropriation  No. 
767-214-01  to  provide  funds  for  repairing  the. damage  done  by. 
recent  heavy  storms  to  Moccasin  Diversion  Dam,  Grizzly  Canal, 
South  Fork  Road,  Moccasin  Spur  Track  and  Delco  System  at 
Eleanor: 

BE  IT  FURTHER  RESOLVED,  in  pursuance  of  Section  10  of 
Ordinance  No.  9.0871,  this  Commission  hereby  declares  the 
existence  of  an  emergency  and  hereby  directs  the  Manager  of 
Utilities  to  obtain  necessary  labor,  materials  and  equipment 
for  the  purpose  of  effecting  immediate  repairs  upon  said 
damaged  structures  and  roads. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2595— 

RESOLVED,  That  the  City  Attorney  be,  and  he  is  hereby 
directed  to  appeal  to  the  Circuit  Court  of  Appeals  of  the 
United  States  in  and  for  the  Ninth  Judicial  Circuit,  from  the 
decision  of  Honorable  Michael  J.  Roche,  in  the  case  of  United 
States  of  America  v.  City  and  County  of  San  Francisco,  now 
pending  in  the  Southern  Division  of  the  United  States  District 
Court  for  the  Northern  District  of  California,  said  cause  be- 
ing numbered  in  Equity  No.  4173-R,  said  appeal  to  be  taken 
within  due  time  after  the  entry  of  judgment  in  the  above  en- 
titled cause  in  the  said  United  States  District  Court. 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Murphy,  the  following  Resolution  was  adopted  unanimously: 
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— RESOLUTION  NO.  2594— 

WHEREAS,  Patricia  Moore,  a  minor,  of  the  age  of  about 
seven  years,  was  injured  by  railing  from  a  street  car  of  the 
Municipal  Railway  Company  on  Judah  Street, between  25th  and 
26th  Avenues,  on  the  23rd  day, of  February,  1934,  while  said 
street  car  was  in  motion;  and, 

✓ 

Yi/HEREAS,  in  said  accident  said  Patricia  Moore  sustained 
bruises  and  contusions  of  her  body,  together  with  a  basal 
skull  fracture;  and, 

WHEREAS,  suit  was  brought  against  the  City  and  County  of 
San  Francisco  in  the  sum  of  Fifteen  Thousand  ($15,000)  Dollars 
and  said  matter  was  brought  for  trial  before  a  jury  in  the 
Superior  Court  and  at  said  time  Henry  Heidelberg,  Deputy  City 
Attorney  entered  into  an  agreement  of  settlement  of  said  cause 
for  the  sum  of  Five  Hundred  (¥500,00)  .Dollars,  which  settle- 
ment is  approved  by  Thomas  B.  Johnson,  Claims  Adjuster  of  the 
Municipal  Railway  and  the  City  Attorney  advises  this  Com- 
mission that  said    sum  is  a. fair,  just  and  reasonable  sum  to 
be  paid  said  Patricia  Moore,  as  and  for  a  full  release  and 
compromise  of  all  claims,  demands  and  obligations  held  by  her 
against  the  City  and  County  of  San  Francisco: 

NOW,  THEREFORE ,  BE  IT  RESOLVED,  That  the  City  Attorney 
be  and  he  is  hereby  authorized  and  directed  to  fully  compro- 
mise and  settle  all  of  the  claims  held  by  said  Patricia  Moore 
against  the  City  and  County  of  San  Francisco,  for  the  sum  of 
Five  Hundred  ($500,00)  Dollars  and  the  Controller  is  hereby  - 
requested  to  draw  his  warrant  in  said  sum  in  payment  thereof. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2595  — 

WHEREAS ,  on  February  8,  1938,  Mrs.  Carrie  White  was  in- 
jured while  alighting  from  a  ,7C"  car  of  the  Municipal  Railway 
at  California  Street  and  26th  Avenue  and  at  said  time  and  place 
alleges  she  was  injured  due  to  a  premature  starting  of  said 
street  car,  and  in  said  accident  she  alleges  she  sustained 
contusion  of  the  right  knee  with  swelling  and  tenderness,  and  ■ 
also  alleges  that  synovial  fluid  has  formed  in  said  knee  joint. 
She  also  alleges  a  sprain  of  her  right  shoulder  with  pain  in 
motion,  and  further  complains  of  pain  and  tenderness  over  the 
para-vertebral  muscles  of  her  back.    She  further  alleges  that 
she  incurred  a  doctor  bill  in  the  sum  of  Fifty  Dollars 
($50,00)  with  other  expenses  for  X-Rays  and  incidentals 
necessary  to  her  treatment;  and, 


-1766- 


WHEREAS ,  the  City  and  County  of  San  Francisco  has  in- 
sufficient witnesses  to  warrant  the  trial  of  said  matter  and 
Mr.  Thomas  B.  Johnson,  Claims  Adjuster  of .the  Municipal  Rail- 
way Company,  has  agreed  upon  a  settlement,  subject  to  the 
approval  of  this  Commission,  with  said -Carrie  White  in  the  sum 
of  One  Hundred  and  Fifty  Dollars  ($150,00)  for  a  full  release 
of  all  claims,  demands  and  obligations  against  the  City  and 
County  of  San  Francisco,  and  the  City  Attorney  advises  this 
Commission  that  said  sum  is  a  fair  and  reasonable  one  to  be 
paid  Mrs.  Carrie  White  for  salct  purpose, 

NOW,  THEREFORE  BE  IT  RESOLVED,  That  the  City  Attorney  be 
and  he  is  hereby  authorized  to  fully  compromise  and  settle 
said  claim  held  by  said  Carrie  White  against  the  City  and 
County  of  San -Francisco  for  the  sum  of  One  Hundred  and  Fifty 
Dollars  ($150,00)  and  the  Controller  is  hereby  requested  to 
draw  his  warrant  in  said  sum  in  payment  thereof. 

On  motion. of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO .  2596-- 

WHEREAS ,  the  suit  of  David  Krause  vs.  the  City  and  County 
of  San  Francisco  was  tried  before  a  jury  on  March  25th  to 
March  30th,  inclusive  and  in  the. trial  of  said  cause  Henry 
Heidelberg,  Deputy  City  Attorney,  incurred  an  obligation  for 
the  services  of  various  court  reporters  in  the  sum  of 
$116.70  for  the  preparation  of  transcripts  and  testimony: , and 

WHEREAS,  said  ifenry  Heidelberg  reports  to  this  Commission 
that  said  obligation  was  necessarily  incurred  in  the  trial 
of  said  case; 

NOW,  THEREFORE,  BE  IT  RESOLVED  by  the  Public  Utilities 
Commission  that  said  bill  of  Sidney  Hotchner  official  court 
reporter  be  and  the  same  is  hereby  approved  and  the  Controller 
is  hereby  authorized  and  requested  to  draw  his  warrant  for 
said  amount. 

✓ 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 


—RESOLUTION  NO.  2597— 

WHEREAS ,  Mrs.  Carrie  Mayers  was  injured  on  the  first  day 
of  May,  1937,  at  about  1:45  AM  in  the  morning,  while  crossing 
Geary  at  Blake  Streets  by  being  struck  by  car  N0.  176  of  the 
Municipal  Railway,  and 
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V/HEREAS,  as  a  result  of  said  accident,  Mrs.  Carrie  Mayers 
suffered  a  fractured  left  clavicle,  fracture  of  the  left  arm, 
four  ribs  fractured  on  the  left  side,  and  a  fracture  of  her 
left  femur,  together  with  a  basal  skull  fracture  and  other 
contusions  and  abrasions;  and, 

WHEREAS,  Carrie  Mayers  sued  the  City  and  County  of  San 
Francisco  for  the  sum -of  $50,000.00  and  trial  was  had  before  a 
jury  in  Department  No.  15,  presided  over  by  Honorable  Judge 
J.  J.  Trabucco,  and  a  verdict  was  returned  by  the  jury  in 
favor  of  plaintiff  in  the  sum  of  $7500,00,  together  with  costs 
in  the  sum  of  $143.15;  and, 

WHEREAS,  Henry  Heidelberg,  Deputy  City  Attorney  has 
advised  this  Commission  that  in  his  opinion  an  appeal  from 
said  verdict  and  judgment  is  not  justified: 

NOW,  THEREFORE ,  BE  IT  RESOLVED,  by  this  Conmission,  that 
no  appeal  be  taken  in  said  matter  and  that  the  City  Attorney 
be  and  he  is  hereby  authorized  to  secure  a  release  of  all 
claims  against  the  City  and  County  of  San  Francisco  and  a 
satisfaction  of  said  judgment  from  said  plaintiff  upon  the 
payment  of  the  sums  herein  mentioned  and  the  Controller  is 
hereby  authorized  and  requested  to  draw  his  warrant  in  the  sum 
of  $7643.15,  in  full  payment  thereof. 

On  motion  of  Coiimissioner  Murphy,  seconded  by  Corrmissioner 
Mc  Laughlln,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2598-- 

✓ 

WHEREAS,  Gordon  Tolliver,  alleges  that  while  a  passenger 
on  a  Municipal  street  car  on  the  10th  day  of  October,  1937 
he  was  thrown  from  his  seat  and  into  the  aisle  of  said  car  by 
reason  of  the  alleged. excessive  speed  of  said  street  car  in 
rounding  a  curve;  and, 

WHEREAS ,  said  Gordon  Tolliver,  alleges  that  he  sustained 
sprains  and  bruises  of  theligaments  of  his  arm  and  shoulders 
in  said  accident  and  by  reason  thereof  was  confined  in 
Letterman  General  Hospital  for  a  period  of  thirty-five  days 
and  he  further  alleges  that. he  lost  certain  sums  as  wages  for 
a  period  of  two  months;  and, 

WHEREAS ,  the  evidence  held  by  the  City  and  County  of  San 
Francisco  is  insufficient  to  successfully  defend  said  suit 
of  Gordon  Tolliver  against  the  City  and  County  of  San  Francisco, 
which  has  been  brought  in  the  sum  of  $10,000.00;  and, 

WHEREAS ,  Thomas  B.  Johnson,  Claims  Adjuster  of  the 


-1768- 


Municipal  Railway  lias  agreed  upon  a  settlement  with  the  said. 
Gordon  Tolliver,  subject  to  the  approval  of  this  Commission,  in 
the  sum  of  Five  Hundred  ($500.00)  Dollars  for  the  full  release 
of  all  of .his  claims  and  a  dismissal  of  said  action  with 
prejudice,  and  Henry  Heidelberg,  Deputy  City  Attorney,  has  ad- 
vised this  Commission  that  in  his  opinion  said  sum  is  a  fair, 
just  and  reasonable  amount  to  be  paid  for  said  purposes  in 
view  of  all  the  facts  and  circumstances. 

NOV/,  THEREFORE ,  BE  IT  RESOLVED,  That  the  City  Attorney  be 
ana  he  is  hereby  authorized  to  fully  compromise  and  settle  all 
the  claims  of  Gordon  Tolliver  against  the  City  and  County  of 
San  Francisco  for  the  sum  of  Five  Hundred  ($500.00)  Dollars 
and  the  Controller  is  hereby  authorized  and ■  requested  to  draw 
his  warrant  in  said  sum  in  payment  therefor. 

4 

On  motion. of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2599- - 

✓  * 

VftlEREAS,  Holly  Carambat,  while  attempting  to  board  a 
Municipal  street  car  at  35th  and  Taraval  Streets,  on  February 
5 9  1938,  was  thrown  to  the  pavement  as  a  result  of  a  premature 
starting  of  Municipal  Railway  car  No.  44;  and, 

WHEREAS,  said  Holly  Carambat. in  said  accident  suffered 
bruises,  abrasions  and  contusions,  together  with  sprains  of 
the  muscles  and  ligaments  of  his  hips  and  shoulders  and  by 
reason  thereof  was  confined  to  Franklin  Hospital  and  it  was 
necessary  for  him  to  secure  medical  attendance  in  addition  to 
which  he  has  been  unable,  up  to  the  present  time,  to  return 
to  his  work,  and  it  is  further  claimed  that  about  two  years 
prior  to  said  accident  Mr.  Carambat  has  suffered  a  stroke  of 
paralysis  and  that  this  accident  ascerbated  said  condition; and, 

✓  0  # 

WHEREAS,  Thomas  B.  Johnson,  Claims    Adjuster,  of  the 
Municipal  Railway  has  entered  into  an  agreement  with  said  Holly 
Carambat,  subject  to  the -approval  of  this  Commission  for  the 
sum  of  Two  Hundred  ($200.00)  Dollars  for  the  full  release  and 
dismissal  of  all  claims  and. demands  held  against  the  said  City 
and  County  of  San  Francisco,  and  the  Ci ty  Atttorney  advises 
this  Commission  that  in  view  of  all  the  facts  and  circumstances 
said  settlement  is  a  fair,  just  and  reasonable  one. 

NOW ,  THEREFORE ,  BE  IT  RESOLVED,  That  the  City  Attorney  be 
and  he  is  hereby  authorized  and  directed  to  enter  into  an  agree- 
ment of  compromise  with  said  Holly  Carambat  for  the  full  re- 
lease and  discharge  of  all  claims  and  demands  against  the  City 
and  County  of  San  Francisco,  in  the  sum  of  Two  Hundred 
($200.00)  Dollars  and  the  Controller  is  hereby  authorized  and 
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requested  to  draw  his  warrant  in  payment  therefor. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 


WHEREAS ,  on  the  11th  day  of  May,  1937,  Ada  Hersey,  was  in- 
jured while  a  passenger  on  a  f?Cn  car  of  the  Municipal  Railway 
when  the  seat  on  which  she  v/as  seated  collapsed;  and, 

WHEREAS,  the  City  and  County  of  San  Francisco  admitted 
liability  for  the  injury  and  the  case  was  tried  before  his 
Honor,  Judge  Hugh  Smith,  at  which  time  plaintiff  claimed 
severe  contusion  of  left  ankle  and  foot,  sprained  tendons  of 
left  foot,  congestion  of  the  nerves  of  the  left  foot,  feeling 
of  numbness  of  said  member  and  consequent  lameness,  making  it 
impossible  for  her  to  accept  a  Civil  Service  appointment  as 
matron,  for  which  position  she  testified  she  would  receive 
$190,00  per  month;  and, 

WHEREAS,  Judge  Smith,  after  hearing  all  the  evidence  and 
the  case  being  submitted  to  him,  found  in  favor  of  the  plain- 
tiff in  the  sum  of  $378,50. and  $9.75  costs,  and  later  plain- 
tiff moved  for  a  new  trial,  which  was  denied  by  Judge  Smith. 

NOW,  THEREFORE ,  BE  IT  RESOLVED,  That  the  City  Attorney 
be  and  he  is  hereby  authorized  and  directed  to  pay  to  said 
Ada  Hersey,  the  sum  of  $388.25  and  the  Controller  is  hereby  - 
requested  to  draw  his  warrant  in  said  sum  in  payment  thereof. 


Thereupon  the  meeting  adjourned  to  resume  at  the  call 
of  the  chair. 


— RESOLUTION  NO.  2600— 
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MINUTES 
PUBLIC  UTILITIES  COMMISSION 


152nd  REGULAR  MEETING-  OF  THE  PUBLIC  UTILITIES 

COMMISSION  IN  ROOM,  282  -  CITY 

Hall -APRIL  25,  1938 
  _  _at  IlQOJ^M. 


Present:    Commissioners  L.  F.  Kington,  Geo.  Filmef,  Sr., 

John  H.Mc  Callum,  J. P .Murphy  and  John  P. McLaughlin 

President  L.  P.  Byington  presided. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  minutes  of  the  151st  regular  meeting  of  the 
Commission  held  April  11,  1938  were  approved. 

✓ 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2601— 

WHEREAS ,  the  Public  Utilities  Conmission  is  in  receipt  of 
certified  copy  of  resolution  adopted  by  San. Francisco  Bay  Ex- 
position at  its  meeting  held  torch  23,  1938,  said  resolution 
in 

being  words  as  follows  to-wit: 

"Whereas,  the  War  Department,  acting  for  and  . 
on  behalf  of  the  City  and  County  of  San  Francisco, 
has  completed  the  work  undertaken  by  it  of  filling 
the  causeway. between  Treasure  Island  and  Yerba 
Buena  Island,  and 

WHEREAS,  the  Director  of  Works  of  this  corpora- 
tion has  reported  that  said  work  has  been  done  to 
the  satisfaction  of  this  corporation. 

NOW,  THEREFORE,  BE  IT  RESOLVED „  that  the  Public 
Utilities  Conmission  of  the  City  and  County  of  San 
Francisco,  be  and  it  is  hereby  requested  to  accept 
the  work  of  filling  the  causeway  as  aforesaid." 
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and, 

WHEREAS ,  one  of  the  conditions  in  the  permit  issued  by  the 
Secretary  of  Navy  granting  rights  of  way  to  the  City  and  County 
of  San  Francisco  and  authority  to  construct  a  causeway  from 
Yerba  Buena  Island  to  the  filled  portion  of  Yerba  Buena  Shoals, 
is  that  upon  completion  of  the  construction  of  saiek  causeway 
said  City  and  County  of  San  Francisco  shall  maintain  said 
causeway  in, good  order  and  condition  during  the  life  of  the 
permit;  and, 

WHEREAS,  under  date  of  December  7,  1937,  the  San  Fran- 
cisco Bay  Exposition  entered  into  an  agreement  with  the  City 
and  County  of  San  Francisco  wherein  and  whereby  the  San  Fran- 
cisco Bay  Exposition  agreed  at  its  own  cost  and  expense  to  do 
any  works  of  maintenance  in  said  causeway  which  might  be  the 
primary  obligation. of  the  City  and  County  of  San  Francisco 
prior  to  January  1,  1941,  and  to  pay  to  the  City  and  County  upon 
demand  all  reasonable  costs  which  the  City  and. County  might 
incur  in  meeting  or  performing  this  obligation,  (paragraphs 
2  and  3  of  the  agreement)  and  the  full  and  faithful  performance 
of  this  agreement  by  the  San  Francisco  Bay  Exposition  was 
secured  by -the  execution  of  a  surety  bond  in  the  penal  sum 
of  $60,000.00. 

RESOLVED,  That  in  compliance  with  the  request  of  San 
Francisco  Exposition  in  its  resolution  adopted  March  23,  1938, 
the  Public  Utilities  Commission  accepts  on  behalf  of  the  City 
and  County  of  San  Francisco  the  construction  of  a  fill  forming 
the  causeway  from  Yerba  Buena  Island  to  the  filled  portion 
of  Yerba  Buena  Shoals  from  StationO*00  to  Station  -8*90.70  on 
U.  S.  Engineer  Office  map  of  f?Yerba  Buena  Island  Projects-San 
Francisco  California-Roadway-Causeway  Plans  and  Profiles." 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2602— 

WHEREAS,  Martin  Murphy,  contractor  under  SFWD  Contract 
No.  168-Laying  of  6"  and  89f  Cast  Iron  Ifeins  in  29th  Avenue, 
between  Quintara  and  Pacheco  Streets  has  experienced  unavoid- 
able delay  in  prosecution  of  contract  due  to  the  fact  that  said 
29th  Avenue  is  being  graded  and  there  was  difficulty  in  having 
it  brought  to  grade  and  the  proper  grade  stakes  set;  and, 

WHEREAS ,  the  aforesaid  Martin  Murphy  has  diligently  prose- 
cuted the  work  in  accordance  with  the  terms  of  the  contract: 

THEREFORE,  BE  IT  RESOLVED j  That  in  accordance  with  the 
written  reconmendation  of  N.  A.  Eckart,  General  Manager  and 
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Chief  Engineer  of  the  San  Francisco  Water  Department  and 
E.  G.  Cahill,  IVknager  of  Utilities,  this  Commission  hereby 
grants  an  extension  of  fourteen  (14)  days  for  completion  of 
said  SFWD  Contract  No.  168, 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  2605— 

RESOLVED,  That  this  Commission  hereby  approves  the  terms 
and  conditions  of  the  following  agricultural  lease  of  Water 
Department  Property  and  authorizes  the  execution  of  same: 

S.  COZZOLINQ: : : :  of  Mi  librae,  covering  8  acres,  being  a  portion, 

,  of  the  Mi  librae  Reservoir  Tract,  near  Mi  librae, 
San  Mateo  County,  for  period  of  one  ymv,  beginning  Why  1,  1938, 
at  an  annual  rental  of  $125.00,  payable  in  half-yearly  install- 
ments. 

On  motion. of  Commissioner  Filmer,  seconded  by  Commissioner 
%  Galium,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2604- - 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller  to  make  an  allotment  from  the  unallotted 
balance  of  Appropriation  No.  768-805-00-Hetch  He tchy  Water  - 
Supply-Pee  to  U.  S.  Government-Raker  Act,  the  sum  of  $20,000, 
payment  of  Department  of  the  Interior  Bill  No.  1209,  Water  and 
Power  Rights  at  I-fetch  He  tchy  Reservoir,  for  period  of  December 
20,  1937  to  December  19,  1938. 

On  motion  of  Commissioner  Mc  Call urn,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2605- - 

RESOLVED,  That  in  accordance  with  the  written  recommenda- 
tion of  L.  T.  Mc  Afee,  Utilities  Engineer,  and  E.  G.  Cahill, 
Manager  of  Utilities,  this  Commission  hereby  requests  the 
Controller's. certification  of  Order  for  Extra  Work  No.  954-49 
in  amount  $1,910.00,  in  favor  of  Dinwiddie  Construction  Co. 
under  Exposition  Contract  No.  19r-Construction  Administrative 
Offices  in  Air  Terminal  Building,  covering  the  following: 

Construct  wood  and  glass  partitions  between  certain 
rooms  to  be  occupied  by  the  Department  of  Works  of  Bay 
Exposition  Co.  on  1st  floor  of  Air  Terminal  Building. 
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On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2606— 

RESOLVED ,  That  in  accordance  with  the  written • recommenda- 
tion of  Lt  T.  Mc  Afee,  Utilities  Engineer  and  E.  G.  Cahill, 
Manager  of  Utilities,  this  Commission  hereby  requests  the 
Controllers  certification  of  Credit  Order  No,  122  in  amount 
$1*50,  received  from  S.  C.  Giles  under  HHWS  Contract  No.  17- 
Construction  of  Cottages  at  Moccasin  and  Priest,  being  the 
difference  between  expenditure  authorized  by  Order  for  Extra 
Work  No.  792-2  in  amount  $50 .00 -and  actual  amount  based  on 
work  performed  in  amount  $48.50. 

✓ 

On  motion. of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Call urn,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  2607— 

RESOLVED,  That  this  Commission  accepts  the  architectural 
and  engineering  services  on  San  Francisco  Bay  Exposition 
Air  Terminal  Building  as  satisfactorily  completed  in  accordance 
with  agreement  and  hereby  approves -Certificate  of  Acceptance 
and  Pinal  Payment  in  amount  $3,680.94,  payable  to  San  Francisco 
Bay  Exposition. 

On  motion  of  Commissioner  Mc  Galium,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  payments  for  architectural  and 
engineering  services  under  agreement  with  the  San  Francisco 
Bay  exposition  were  approved: 

Payment  in  amount  $1,205.46,  payable  to  San  Francisco 
Bay  Exposition  in  connection  with  construction  of 
Administrative  Offices-Air  Terminal  Building. 

Payment  in  amount  $3,866.40,  payable  to  San  Francisco 
Bay  Exposition  in  connection  with  construction  of 
exposition  pavilions. 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2608— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Board  of  Supervisors  to  adopt  the  following  reso- 
lution: 

RESOLVED,  in  accordance  with  the  recommendation  of  the 
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Public  Utilities  Commission  that  the  City  and  County  of  San 
Francisco  accept  a  deed  from  Caroline  Sharp  Estate  Co.  to  76 
acres -of  land  in  Section. 2,  Township. 4  South,  Range  5  West, 
MDB&M.,  San  Mateo  County,  California,  together  with  all  right, 
title,  and  interest  in  and  to  14.1  acres  of  land  in  said 
Section  2,  and  that  the  sum  of -$3,800.00  he  paid  for  said 
property  from  Appropriation  No.  99.901 .57. 

THE  City  Attorney  shall  examine  and  approve  the  title  to 
said  property. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  v/as  adopted  unanimously: 

--RESOLUTION  NO.  2609— 

RESOLVED,  That  this  Commission  approves  and  hereby -re- 
quests the  Controller  to  transfer  from  Appropriation  No.  762- 
200-00-Public  Utilities  Commission-General  Office-Contractual 
Services,  to  Appropriation  No.  762-400-00,  the  sum  of  $1,200.00. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
L'lurphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2610— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller  to  effect  the  following  transfers  of 
Water  Department  Funds: 

No.  571-Transfer  from  Appropriation  No.  93-905-02-51-Water 
Distribution  Bond  Fund-Sunset  Reservoir-Contingencies,  to 
Appropriation  No.  93-905-02-54B  the  sum  of  $1,000.00  to  pro- 
vide funds  for    inspection  and  supervision-Sunset  Reservoir. 

No.  572-Transfer  from  Appropriation  No.  766-212-02-Water 
Revenue  Fund-Maintenance-Transmission  and  Distribution,  to 
Appropriation -No.  766-212-01 -Maintenance-Source  of  Supply  the 
sum  of  $5,000.00,  to  provide  for  additional  expenditures  to  be 
incurred  in  the  Peninsula  Division  due  to  removal  of  verdant 
growth  and  the  attendant  fire  hazard. 

No.  574-Transfer  from  Appropriation  No.  763-231-66-Lighting 
of  Public  Streets  and  Buildings-Electricity  and  Gas-V/ater  , 
Department, , to  Appropriation  No«  766-911-00-Extension  Find, 
Unallocated,  the  sum  of  $1 0, 000. 00-transf erring  surplus  from 
gas  and  electricity  account  to  provide  for  necessary 
additions  to  Capital. 

No.  575/Transfer  from  Appropriation  No.766-200-00-Contractual 
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Services,  to  Appropriation  No.  766-812-00,  the  sum  of  $20.00 
to  provide  for  payment  of  taxes. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO,  2611  — 

RESOLVED ,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller  to  effect  the  following  transfers  of 
Hetch  Hetchy  Water  Supply  Funds: 

No,  792-27-Transfer  from  Appropriation  No,  92-235-1-1932  Hetch 
Hetchy  Bond  Fund,  to  Appropriation  No,  92-500-23  the  sum  of 
$500,00,  to  provide  for  purchase  and  installation  of  one  double 
drum  hoist  with  electric  motor  and  control,  for  use  at 
0?Shaughnessy  Dam, 

No,  794-17-Transfer  from  Appropriation  No,  94-000-00-Hetch 
Hetchy  Dam  Grant, -Unallocated,  to  Appropriation  No,  94-905-01 
the  sum  of  $5,000f00  to  provide  for  field  engineering,  super- 
vision and  inspection  under  HHWS  Contract  No,  149-Enlargement 
of  o?Shaughnessy  Dam, 

On  motion  of  Commissi one rMc  Laughlin,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO,  2612— 

4 

WHEREAS,  the  present  special  track  work  and  rails  in 
inbound  track  Columbus  at  branchoff  at  Union  Street  is  in  such 
condition  as  to  endanger  the  lives  of  the  citizens  and  the 
property  of  the  City  and  County  of  San  Francisco;  and, 

WHEREAS,  the  condition  of  aforesaid  track  work  and  rails 
necessitates  immediate  emergency  replacement  and  the  said 
emergency  will  not  permit  of  time  to  call  for  bids  in  accord- 
ance with  Ordinance  No,  9,0871: 

THEREFORE,  BE  IT  RESOLVED,  That  thi s . Commi sslon  in 
accordance  with  said  Ordinance  No.  9,0871,  Section  10,  hereby 
declares  the  existence  of  an  emergency  and  in  order  to  safe- 
guard the  lives  of  its  citizens  and  the  property  of  the  City 
and  County  of  San  Francisco,  orders  replacement  of  parts  of 
track  special  work  and  rails  in  inbound  track  Columbus  at 
branchoff  at  Union  Street  by  the    forces  of  the  Municipal 
Railway: 

✓ 

BE  IT  FURTHER  RESOLVED,  That  the  Controller  is  hereby 
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requested  to  set  up  an  allocation  of  funds  in  amount  $1314.00 
under  Appropriation  No,  65-913-91  to  provice  for  Replacement 
Job.  No.  1317  as  hereinabove  outlined. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2613  — 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Order  for  Extra  Work- 
No.  950  in  amount  $3,200.00  in  favor  of  MacDonald  and  Kahn  Co. 
Ltd.  under  SPWD  Contract  No*  120-Concrete  Lining-Roof  and  Con- 
trol Works-Sunset  Reservoir,  covering  the  following: 

Construct  reinforced  concrete  inlet  pipe  from 
inlet  tower,  an  approximate  distance  of  370  feet 
to  or  near  center  of  reservoir,  to  improve  cir- 
culation of  inflowing  water. 

✓ 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2614— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller  to  transfer  from  Appropriation  No.  762- 
200-00-Public  Utilities  Commission-Contractual  Services,  to 
Appropriation  No.  762-300-01-Public  Utilities  Commission- 
Bureau  of  Public  Relations-Materials  and  Supplies  the  sum  of 
$85.00  to  provide  for  deficiency  in  latter  appropriation. 

On  motion  of  Commissioner  Pilmer,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2615- - 

RESOLVED,  that  this  Commission  approves  and  hereby -re- 
quests the  Controller  to  transfer  from  Appropriation  No.  663- 
509-17-Ligliting  of  Public  Streets  and  -  Buildings -Lighting 
System  on  Pell  Street  the  sum  of  $418.94;  from  Appropriation  No. 
663-509-18-Lighting  System  on  Gough  Street  the  sun  of  $83.37 
and  from  Appropriation  No.  663-509-23-r-Lighting  System  on  . 
Golden  Gate  Avenue  the  sum  of  $224.73,  a  total  of  $727.04,  to 
Appropriation  No.  763-509-25,  to  provide  funds  for  purchase  of 
standards  and  luminaires  and  the  supervision  of  installations 
by  W.  Pi  A*  forces  for  street  lighting  system  on  Van  Ness 
Avenue  and  Polk  Street  between  North  Point  and  Beach  Streets  at 
Aquatic  Park* 
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On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO,  2616- - 

WHEREAS,  this  Commission  through  Resolution  No.  2508, 
adopted  February  28,  1938,  accepted  the  offer  of  the  White 
Motor  Company  to  allow  the  City  to  use,  for  a  period  of  sixty 
(60)  days*  rent  free,  a  31  passenger  motor  bus,  Model  864, 
Serial  No.  189252,  Engine  No.  12A-244,  for  use  of  the  Municipal 
Railway,  because  of  inadequacy  of  equipment  occasioned  by  the 
closing  of  7th  Avenue;  and, 

WHEREAS,  the  sixty  (60)  day  period  expires  on  or  about 
April  28,  19389  and  the  emergency  occasioned  by  closing  of  said 
7th  Avenue  will  continue  to  exist  to  May  31,  1938;  and, 

WHEREAS,  the  said  White  Motor  Company  has  extended  the 
period  of  time  to  May  31,  1938  for  the  City  to  use  free  of 
charge  the  bus  hereinabove  referred;  and, 

WHEREAS,  as  the  only  condition  for  the  use  of  said  motor 
vehicle,  the  White  Motor  Company  desires  that  the  City  hold  the 
White  Motor  Company  harmless  from  any  and  all  damages  to  said 
bus,  ordinary  wear  and  tear  excepted,  and  desires  to  be  held 
harmless  from  any  and  all  actions  and  damages  caused  by  the 
operation  of  said  bus  which  operation  is  to  be  entirely  within 
the  control  of  employees  of  the  Municipal  Railway: 

NOW,  THEREFORE,  in  consideration  of  the  foregoing  it  is 
hereby  resolved,  by  the  Public  Utilities  Commission  of  the  City 
and  County  of  San  Francisco,  that  said  Commission  agrees  to 
return  said  motor  bus  to  the  White  Motor  Company  at  the  expira- 
tion of  the  emergency  hereinabove  outlined,  in  as  good  con- 
dition as  when  received,  ordinary  wear  and  tear  excepted,  and 
further  agrees  that  the  City  and  County  of  San  Francisco  does 
hereby  agree  to  hold  the  White  Motor  Company  harmless  from  any 
and  all  damages  by  reason  of  any  personal  injuries  or  property 
damage  to  other  persons  inflicted  by  the  operation  of  said  bus 
or  to  passengers  thereof. 

On  motion. of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2617— 

WHEREAS,  Stanley  B.  %rt,  while  walking  on  Geary  Street 
between  Grant  Avenue  and  Kearny  Street,  on  the  28th  day  of 
March,  1938,  was  struck  by  Municipal  street  car  No.  209;  and, 
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WHEREAS,  in  said  accident  said  Stanley  B.  Hart  alleges 
he  sustained  severe  strains  and  sprains  of  the  muscles  and 
tendons  of  his  right  shoulder  and  right  arm;  and, 

WHEREAS,  The  City  and  County  of  San  Francisco  has  in- 
sufficient witnesses  to  defend  a  suit  thereon,  and  Thomas  B. 
Johnson  has  agreed  upon -a  settlement  with  said  Stanley  B. 
Hart  in  the  sum  of  $150.00,  subject  to  the  approval  of  this 
Commission  and  the  City  Attorney  advises  this  Commission  that 
said  settlement  is  reasonable  and  proper  in  view  of  all  the 
facts  and  circumstances, 

NOW,  THEREFORE  ,  BE  IT  RESOLVED,  That  the  City  Attorney 
Toe  and  he  is  hereby  authorized  and  directed  to  compromise 
all  the  claims  held  by  said  Stanley  B.  Hart  against  the  City 
and  County  of  San  Francisco  for  the  sum  of  $150.00  and  the 
Controller  is  hereby  authorized  and  requested  to  issue  his 
warrant  in  said  sum  in  payment  therefor. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO,  2618— 

WHEREAS f  Mary  Kendall,  while  a, passenger  on  a  Municipal 
Streetcar  of  the  T?Di?  line  on  May  31,  1937,  sustained  certain 
injuries  and  damages  at  or  near  the  intersection  of  Market, 
Kearny  and  Geary  Streets,  and  as  a  result  of  being  thrown 
from  said  street  car  to  the  street  with  great  force  and 
violence;  and, 

✓ 

WHEREAS,  said  Mary  Kendall  filed  a  claims  against  the 
City  and  County  of  San  Francisco  in  the  sum  of  $2,000.00  and 
brought  suit  against  said  City  and  County  in  said  sum;  and, 

if 

WHEREAS,  after  a  jury  trial, in  the  Municipal  Court  of  the 
City  and  County  of -San  Francisco,  State. of  California, 
Honorable  George  J.  Schonfeld  presiding, a  judgment  was  ren- 
dered in  favor  of  said  Mary  Kendall  in  the  sum. of  $1500.00 
plus  costs  of  $166.05,  making  a  total  of  $1666,05;  and, 

WHEREAS,  after  a  moti  on  for  a  new  trial  was  made  by  the 
City  Attorney' s  Office  and  submitted,  the  said  Honorable 
George  J.  Schonfeld,  Judge  of  said  court,  directed  that 
plaintiff  either  accept  the  sum. of  $520.00  plus  her  costs  or  a 
new  trial  would  be  granted;  and, 

WHEREAS,  said  Mary. Kendall ,  concluded  to  accept-  "said 
order  of  the  court;  and, 
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WHEREAS ,  said  Commission  has  been  fully  informed  of  all 
the  facts  and  circumstances  surrounding  said  action  said  jury 
trial  and  subsequent  proceedings: 

NOV/,  THEREFORE,  BE  IT  RESOLVED  by  this  Commission  that  the 
sum  of  $692*05  be  paid  to  said  Mary  Kendall  as  directed  by  the 
judgment  in  her  favor  and  that  the  City  Attorney  be,  and  he 
is  hereby  authorized  and  directed  to  secure  a  release  from  said 
Mary  Kendall  and  a  full  satisfaction  of  the  payment  of  said 
judgment,  and  that  the  Controller  be  and  he  is  hereby 
authorized  and  requested  to  draw  his  warrant  in  said  sum  in 
payment  therefor. 

Thereupon  the  meeting  adjourned  to  resume  at  the  call 
of  the  chair. 


-1779- 


MI  N  U  T  E  S 
PUBLIC  UTILITIES  COMMISSION 


153rd  REGULAR  MEETING  OP  THE  PUBLIC  UTILITIES 
COMMISSION  in  ROOM  282-CITY  HALL 
May  9,  1938  at  5:00  P.  M. 


Present:    Commissioners  L.  P.  Byington*  Geo.  Filmer,  Sr., 
John  H.  Wo  Callum  and  John  P.  Mc  Laughlln 

President  L.  P.  Byington  presided. 

On  motion* of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  minutes  of  the  152nd  regular  meeting  of  the 
Commission  held  April  25,  1938  were  approved. 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Pilmer,  the  following  resolution  signed  by  all  members  of  the 
Commission  on  May  2,  1938  was  ratified: 

--RESOLUTION  NO.  2619— 

RESOLVED,  That  this  Commission  approves  and  hereby -re- 
quests the  Controller  to  transfer  from  Appropriation  No. 
99-916-00-1938  Airport  Bond  Fund*  Unallocated,  to  Appropriation 
No.  99-901-64  the  sum  of  $15 ,000.00-Equipment  and  to  Appropria- 
tion No.  99-916-62  the  sum  of  $60,000.00-Materials ,  setting  up 
necessary  funds  for  materials  (electric  power,  radio  and 
telephone  systems,  paving  and  drainage,  service  conduits  and 
pipes)  and  equipment  (for  paving  and  drainage  at  the  San 
Francisco  Airport. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2620— 

WHEREAS ,  the  Municipal  Railway  of  the  City  and  County  of 
San  Francisco  frequently  has  collisions  with  automobiles  and 
it  is  necessary  that  the  alleged  damage  thereto  be  appraised 
and  a  report  thereon  be  sent  to  the  Claims  Adjuster  of  the 
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Municipal  Railway  so  as  to  ascertain  the  amount  of  the  damages 
and  the  cost  of  the  repair  thereof;  and, 

WHEREAS,  Wf  J.  Mc  Laughlln  has  been  for  more  than  twenty 
years  last  past  making  inspection  of  said  automobiles  and 
appraising  the  damages  thereto,  and  this  Commission  is  in- 
formed that  the  said  appraisals  have  been  faithfully  and  care- 
fully made;  and  it  further -appearing  to  this  Commission, that 
the  sum  of  Two  Dollars  ($2.00)  per  automobile  is  a  fair,  just 
and  reasonable  price  to  be  paid  for  said  inspection  and 
appraisal  of  damages  to  said  automobiles; 

> 

NOV/,  THEREFORE,  BE  IT  RESOLVED,  that  the  Public  Utilities 
Commission  hereby  authorizes  Edward  G.  Cahill  the  Manager, of 
Utilities  to  enter  into  a  contract  with  W.  J.  Mc  Laughlin,  for 
and  on  behalf  of  the  Public  Utilities  Commission  of  the  City 
and  County  of  San  Francisco  engaging  said  W» ,  J.  Mc  Laughlin  for 
a  period  of  three  years  from  April  1st,  1938,  to  make  in- 
spections of  the  damages  to  automobiles  and  the  cost  of  repair 
thereon  to  the  Claims  Adjuster;  that  his  said  accounts  be 
audited  monthly  to  be  paid  upon  approval  of  the  Claims  Adjuster 
of  the  Municipal  Rwilway;  and  that  said  V/.  J.  Me  Laughlin  be 
paid  for  said  inspections  at  the  rate  of  Two  ($2.00)  Dollars 
per  automobile. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2621— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves -Certificate  of  Acceptance  and  Final  Payment 
in  amount  1,647.00,  payable  to  San  Francisco  Elevator  Co.  Inc., 
under  SFWD  Contract  No.  165-Furnishing  and  Installing  a  Side- 
walk Elevator  in  Water  Department  B  uilding-425  Mason  St. 

* 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2622— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves,  in  accordance  with  the  written  recommendation 
of  N.  A.  Eckart,  Chief  Engineer  and  General  Manager  of  the 
San  Francisco  Water  Department,  and  E.  G.  Cahill,  Manager  of 
Utilities,  Credit  Order  No.  583  in  amount  $28.35,  being  the 
difference  between  actual  and  estimated  quantities;  approves  . 
Certificate  of  Acceptance  and  Final  Payment  in  amount  $455.65, 
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payable  to  IVkirtin  Murphy  under  SFWD  Contract  No.  170-Laying  of 
4-Inch  Cast  Iron  Mains  in  Shawnee  Avenue  from  Delano  Avenue 
West* 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2623— 

WHEREAS,  By  J «  Treacy,  contractor  under  SFWD  Contract  No. 
162-Laying  of  4-6-8t?  Cast  Iron  ft/kins  in  Geneva  Terrace  and 
Mt.  Davidson  Subdivision  has  experienced. unavoidable  delays  in 
prosecution  of  contract,  due  to  the  fact,  that  streets  under 
another  City  contract  had  not  been  brought  to  grade  and 
proper  grade  stakes  set;  and, 

WHEREAS ,  the  said  E.  J.  Treacy  has  diligently  prosecuted 
the  work  in  accordance  with  the  terms  of  the  contract: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  in  accordance  with 
the  written  recommendation  of  N.  A.  Eckart,  Chief  Engineer 
and  General  Manager  of  the  San  Francisco  Water  Department 
and  E.  G.  Cahill,  Manager  of  Utilities,  this  Commission,  be- 
cause of  the  above  recited  condition  causing  unavoidable  delays 
hereby  grants  an  extension  of  fifty  nine  (5;9)  days  for -com- 
pletion of  said  SFWD  Contract  No.  162-contractor ,  E.  J.  Treacy. 

On  motion  of  Coumissioner  Filmer,  seconded  by  Conmissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2624— 

WHEREAS,  Electric  Power  Bureau  Contract  No.  26-Installa- 
tion  of  .Sodium  Vapor  Lights  in  Stockton  Street  Ttinnel,  con- 
tractor, Lee  Electric  Co.,  in  accordance  with  time  limit 
fixed  in. the  contract  and  as  extended  by  previous  resolution, 
No.  2554,  should  be  completed  on  or  before  toy  5,  193  8;  and, 

>  * 

Y/HEREAS,  in  accordance  with  the  specification,  the 
installation  of  said  sodium  vapor  lamps  is  to  be  performed 
upon  completion  of  painting  of  tunnel  under  another  contract; 
and, 

> 

YfHEREAS i  at  this  time,  the  painting  of  said  tunnel  has 
not  progressed  to  the  point  that  will  permit  the  work  of  in- 
stallation of  said  sodium  vapor  lamps: 

THEREFORE,  BE  IT  RESOLVED |  That  in  accordance  with  the 
written  reconmendation  of  P.  J.  Ost,  Chief  Engineer  and  General 
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Manager  of  the  Electric  Power  Bureau,  and  E.  G.  Cahill, 
Manager  of  Utilities,  thia^ Commission  hereby  approves  and 
grants  an  extension  of  thirty  (30)  days  for  completion  of  said 
Electric  Power  Bureau  Contract  No.  26. 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2625-- 

WHEREAS ,  San  Francisco  Bay  Exposition  Contract  No.  9  for 
construction  of  the  Ferry  Terminal  Building  on  Yerba  Buena 
Shoals  by  the  Clinton  Construction  Company,  general  contractor, 
in  accordance  with  the  time  limit  fixed  in  the  contract,  as 
extended  by  previous  resolutions  of  this  Commission,  should 
have  been  completed  on  or  before  January  15,  1938;  and 

WHEREAS,  The  Contractor  has  suffered  unavoidable  delays 
due  to  failure  of  the  contractor  under  San  Francisco  Bay  Ex- 
position Contract  No.  2,  for  construction  of  Ferry  Slips  on 
Yerba  Buena  Shoals,  to  prosecute  his  work  on  schedule,  and  due 
to  a  controversy  with  plumbers  wherein  they  refused  to  install 
plumbing  until  certain  changes  were  made  in  rough  plumbing; and, 

3 

WHEREAS ,  The  Contractor  has  diligently  prosecuted  the  work 
but  due  to  these  causes,  which  have  been  beyond  his  control,  was 
unable  to  complete  the  work  under  this  contract  until  April 
28,  1938,  on  which  day  all  work  under  the  contract  was  satis- 
factorily completed: 

NOW,  THEREFORE,  BE  IT  RESOLVED*  That  this  Commission  here- 
by extends  to  April  28,  1938,  the  time  for  completion  of  said 
contract  for  constructing  the  Ferry  Terminal  Building  and 
liquidated  damages  for  such  delay  are  waived. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Laughlin,  the  f ollowing  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2626— 

RESOLVED,  That  the  contract  for  the  following  public  work 
to  be  performed  for  the  Public  Utilities  Commission  of  the  City 
and  County  of  San  Francisco,  in  pursuance  of  the  provisions 
of  the  Charter  of  said  City  and  County,  to-wit: 

FOR  CONSTRUCTING  EARTH  AND  ROCK ,  FILL  AT  SAN  FRANCISCO 
AIRPCR T-A IRPORT  CONTRACT  NO.  44, 

be  and  the  same  is  hereby  awarded  to  Macco  Construction  Company 
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it  being  the  lowest  regular  and  responsible  bidder  therefor, 
at  the  following  unit  prices  for  the  estimated  quantities 
stated: 


ITEM    DESCRIPTION  OF  ITEM,  ESTIMATED  QUANTITY    TOTAL  AMOUNT 
NO,   UNIT  PRICE    FOR  ITEM 


1. 


Earth  and  Rock  Fill,  520,000  cu. yards,  at 
Fifty-nine  and  eight  tenths  cents 
($0,598)  per  cubic  yard 


$  310,960.00 


Furnishing  hand  labor  for  road  maintenance 
etc.,  420,000  -  cubic  yards  at  Two  Tenths 
of  a  Cent  ($0,002)  per  cubic  yard 


840.00 


Purchasing  quarry  material,  479,000  cubic 
yar^s  at  TWO  and  Seven-Eights  Cents 
($0.02875)  per  cubic  yard 


15.771*25 


TOTAL  ALL  ITEMS 


$  325,571.25 


And  all  other  bids  for  the  above-described  work  are 
hereby  rejected. 

The  cost  of  this  work  is  to  be  borne  from  the  1938 
Airport  Bond  Funds. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 


RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller  to  effect  the  following  transfers  of 
Hetch  Hetchy  Water  Supply  Funds: 

No.  794-19-Transfer  frcm  Appropriation  No.  94-900-00-1933 
Hetch  Hetchy  Dam  Grant,  to  Appropriation  No.  94-910-00,  the 
sum  of  $23,054.27,  allocation  of  funds  to  the  appropriation 
for  preliminary  expense-Enlargement  of  O'Shaughnessy  Dam. 

No.  794-20-Transfer  from  Appropriation  No.  94-900-00-1933 
Hetch  Hetchy  Dam  Grant,  Unallocated,  to  Appropriation  No.  94- 
903-00- the  sum  of  $8,000.00-allocation  of  funds  to  the  appro- 
priation for  Valves  and  Other  Metal  Work  furnished  by  the 
City-Enlargement  of  O'Shaughnessy  Dam. 

No.  794-21-Transfer  from  Appropriation  No.  94-900-00-1933 
Hetch  Hetchy  Dam  Grant, .  Unallocated,  to  Appropriation  No. 
94-905-01-the  sum  of  $1,704.28,  allocation  of  funds  to  the 


—RESOLUTION  NO.  2627— 
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appropriation  for -inspection  and  supervision-Enlargement  of 
O'Shaughnessy  Dam. 

No.  794-22-Transfer  from  Appropriation  No.  94-900-00-1933 
Hetch  Hetchy  Dam  Grant,  Unallocated,  to  Appropriation  No. 
94-906-01-the  sum  of  $824.08,  allocation  of  funds  to  the 
appropriation  for  General -Administration  and  Legal -Enlarge- 
ment of  0?shaughnessy  Dam. 

No.  794-23-Transfer  frcm  Appropriation  No.  94-900-00,1933 
Hetch  Hetchy  Dam  Grant,  Unallocated,  to  Appropriation  No. 
94-907-01-the  sum  of  $54,417.77,  allocation  of  funds  to  the 
appropriation  for  General  Office  Engineering-Enlargement  of 
0?Shaughnessy  Dam. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2628— 

WHEREAS, -San  Francisco  Bay  Exposition  Contract  No.  14- 
PWA  Docket  No.  1427-G,  for  Construction  of  the  Central  Tower 
on  Yerba  Buena  Shoals  by  the  Guy  F.  Atkinson  Company,  general  cc 
contractor,  in  accordance  with  the  time  limit  fixed  in  the 
contract,  as  extended  by  previous  resolutions  of  this  Com-  . 
mission  should  have  been  completed  on  or  before  February  27, 
1938;  and, 

Y/HEREAS,  the  contractor  has  suffered  unavoidable  delay 
due  to  delay  in  the  delivery  of  structural  steel  from  eastern 
mills  caused  by  labor  disturbances;  and, 

✓ 

WHEREAS,  the  contractor  -  has  diligently  prosecuted  the 
work  but  due  to  these  causes,  which  have  been  beyond  his 
control,  was  unable  to  complete  the  work  under  this  contract 
until  April  30,  1938,  on  which  day  all  work  under  the  contract 
was  satisfactorily  completed: 

NOW,  THEREFORE ,  BE  IT.RESOLVED^  That  this  Commission 
hereby  extends  to  April  30,  1938  thetime  for  completion  of 
said  contract  for  constructing  the  Central  Tower  Building  and 
liquidated  damages  for  such  delay  are  waived. 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Commissions 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2629  — 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specification 
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approves  Certificate  of  Acceptance  and  Final  Payment  No.  550 
in  amount  $707.25,  payable  to  Prank.  J.  Reilly  Company  under 
San  Francisco  Airport  Contract  No,  41-Finishing  Office  Rooms 
and  Other  Improvements  to  Administration  Building. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2650— 

WHEREAS,  The  Board  of  Supervisors  of  the  City  and  County 
of  San  Francisco  by  Resolution  No.  3828  adopted  May  2,  1938, 
requested  the  Public  Utilities  Commission  to  submit  a  report 
to  said  Board  of  Supervisors  for  the  acquisition  by  the  City 
and  County  of  San  Francisco  of  a  distribution  system  for 
the  purpose  of  distributing  the  hydro-electric  power  generated 
on  the  Hetch  Hetchy  project  directly  to  the  people  of  San  , 
Francisco;  said  system  to  be  in  accordance  with  Plan  No.  7, 
heretofore  submitted  by  said  Public  Utilities  Commission  to 
said  Board  of  Supervisors;  and, 
> 

V/HERE  AS ,  in  order  that  the  Public  Utilities  Commission 
may  comply  with  the -request  of  the  Board  of  Supervisors  to 
revise  said  Plan  No.  7  for. the  acquisition  of  a  hydro-electric 
distribution  system,  funds,  estimated  in  the  sum  of  $3,000.00 
will  be  necessary  to  provide  for  the  cost  of  said  revision; 

THEREFORE ,  BE  IT  RESOLVED,  That  the  Public  Utilities  Com- 
mission request  the  Mayor  to  recommend  to  the  Board  of  Super- 
visors the  appropriation  of  $3,000.00,  out  of  the  surplus 
existing  in  Hetch  Hetchy  Power  Operative  Fund  to  provide  funds 
to  defray  the  cost  of  revising  Plan  No.  7  for  the  distribu- 
tion of  hydro-electric  power  from  the  Hetch  Hetchy  project 
as -requested  by  said  Board  of -Supervisors  in  its  Resolution 
No.  3828,  adopted  May  2,  1938. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2631— 

4  < 

WHEREAS,  This  C ommission  through  Resolution  No.  2580, 
adopted  April  11,  1938,  granted  an  extension  of  time  from 
December  31,  1937  to  March  30,  1938,  -for  completion  of  San 
Francisco  Bay  Exposition  Contract  No.  7-PWA  Docket  No..l427-E- 
(R),  Construction  of  Air  Terminal  Building,  contractor,  Clinton 
Construction  Co.;  and, 

WHEREAS,  said  Resolution  No#  2580  omitted  waiving  of 
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liquidated,  damages  because  of  unavoidable  delays,  a  re- 
quirement; of  the  Federal  Emergency  Administration  of  Public 
Works : 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  this  Commission 
hereby  amends  said  Resolution  No,  2580  by  adding  the  fol- 
lowing: 

"AND  liquidated  damages  for  the  resulting  delay  are 
waived  in  accordance  with  the  contract  provisions 
regarding  unavoidable  delay". 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2652— 

RESOLVED,  That  the  contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission  of 
the  City  and  County  of  San  Francisco  in  pursuance  of  the 
provisions  of  the  Charter  of  the  said  City  and  County,  to-wit: 

FOR  THE  LAYING  OF  6-INCH  AND  8-INCH  CAST  IRON  MAI  NS 
in  SWEENY  STREET  AND  DE  HARO  STREET-SAN  FRANCISCO 
WATER  DEPARTMENT  SPECIFICATION  NO.  164 

be  and  the  same  is  hereby  awarded  to  W.  J.  Tobin,  he  being 
the  lowest  regular  and  responsible  bidder  for  said  work  at 
the  following  unit  prices  for  the  estimated  quantities 
stated: 

Item   Description  of  Item,  Estimated  Quantity,    Total  Amount 
No.  Unit  Price  for  Item 


1.  Excavation  and  backfill  for  6??  and  8"  Pipe; 
trench  17"  wide  and  36"  deep;  1,090  linear 
feet -at  Twenty-eight  Cents  ($0.28)  per  linear 
foot.  $ 

2.  Additional  excavation  and  backfill;  20  cubic 
yards  at  Fifty  Cents  ($0.50)  per  cubic  yard 

3.  No  Item  3 

4.  installing  Pipe: 

(a)  640  linear  feet  6"bell  and  spigot  cast 
iron -pipe  at  Six  Cents  (0.06)  per  linear 
foot. 


305.20 
10.00 

38  .40 
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(b)  450  linear  feet  8"  bell  and  spigot  cast 
iron  pipe  at  Eight  Cents  ($0.08)  per 
linear  foot. 


36.00 


Installing  of  fittings,  gate  valves,  etc.; 
900  pounds  at  Three  Cents  ($0.03)  per  pound 


27.00 


6. 


Making  joints  for  pipe  and  fittings;  155  linear 
feet  bell  and  spigot  joints  at  Twenty-seven 
($0.27)  per  linear  foot. 


41.85 


7. 


Re pavement;  80  square  feet  at  Twenty-five  cents 
($0.25)  per  square  foot. 


20.00 


8.     Installation  of  3/4ff  screw  taps;  35  screw  taps 
at  One  Dollar  and  Fifty  Cents  ($1.50)  each 


52.50 


9. 


Installation  of  3/4'?  service  pipe;  820  linear 
feet  at  Thirty  Cents  ($0.30)  per  linear  foot. 


246 .00 


Total  Amount  of  Bid 


$776 995 


And  all  other  bids  for  the  above  described  work  are 
hereby  rejected. 

The  cost  of  this  work  is  to  be  borne  from  funds  in 
Appropriation  66-920-126. 

On  motion  of .Commissioner  Mc  Laughlin,  seconded  by  Commission- 
er Mc  Callum,the  following  resolution  was  adopted  unanimously: 


WHEREAS,  the  present  outbound  rails  in  Twin  Peaks  Tunnel 
between  engineer's  station  1*94  and  10*34  is  in  such  con- 
dition as  to  endanger  the  lives  of  the  citizens  and  the 
property  of  the  City  and  County  of  San  Francisco;  and, 

4 

WHEREAS,  the  condition  of  aforesaid  rails  necessitates 
immediate  emergency  replacement  and  the  said  emergency  will 
not  permit  of  time  to  call  for  bids  in  accordance  with 
Ordinance  No.  9.0871: 

THEREFORE,  BE  IT  RESOLVED,  That  -thi s, Commission  in 
accordance  with  said  Ordinance  No.  9.0871,  Section  10,  hereby 
declares  the  existence  of  an  emergency  and  in  order  to  safe- 
guard the  lives  of  its  citizens  and  the  property  of  the  City 
and  County  of  San  Francisco,  orders  replacement  of  rails  on 
outbound  track- Twin  Peaks  Tunnel,  between  engineer's  station 
1*94  and  10*34  by  the  forces  of  the  Municipal  Railway. 


—RESOLUTION  NO.  2653— 


-1788- 


BE  IT  FURTHER  RESOLVED,  That  the  Controller  is  requested 
to  set  up  an  allocation  of  funds  in  amount  $2,091,00  under 
Appropriation  No.  65-913-95  to  provide  for  Replacement  Job 
No,  1321,  for  rail  replacement  a s  hereinabove  outlined. 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2634— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  in  accordance  with  written  recommendation  of 
L.  T.  Mc  Afee,  Utilities  Engineer,  and  E.  G.  Cahi 11, .Manager 
of  Utilities,  Credit  Order  No.  123  in  amount  $316.35,  being 
the  actual  difference  between  the  amount  authorized  under 
Order  for  Extra  Work  No.  792-5  in  amount  $4,700.00  and  actual 
work  performed  in  amount  $4,383.45;  approves  Certificate  of 
Acceptance  and  Final  Payment  in  amount  $12,987.44,  payable  to 
S.  C.  Giles  under  HHWS  Contract -No.  170-Construction  of 
Cottages  at  Moccasin  and  Priest. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2635— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller  to  effect  the  following  transfers  of 
Municipal  Railway  Funds: 

No.  190-Transfer  from  Appropriation  No.  765-801-00-Municipal 
Railway-Accident  Compensation,  to  Appropriation  No.  765-817-00, 
the  sum  of  $159.44-to  provide  funds  for  automobile  insurance 
premiums. 

No.  191-Transfer  from  Appropriation  No.  765-200-00-Municipal. 
Railway-Contractual  Services-to  Appropriation  No.  765-900-08, 
the  sum  of  $100.00,  to  provide  funds  for  preparation  of 
specifications  for  painting  structures  of  the  Municipal  Railway. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2636— 

RESOLVED,  That  this  Commission  approves  and  hereby  requests 
the  Controller  to  transfer  from  various  appropriations,  repre- 
senting completed  jobs  in  amount  $864.28,  to  Appropriation  No. 
92-235-1-1932  Hetch  Hetchy  Bond  Fund-General  and  Miscellaneous, 
Unallocated. 
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On  motion  of  Commissioner  M3  Callum,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2657-- 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller  to  transfer  from  various  appropriations, 
representing  completed  jobs,  the  sum  of  $291.48,  to  Appropria- 
tion No.  67-913-00-Hetch  Hetchy  Power  Depreciation  Fund, 
Unallocated. 

On  motion,  of  Commissioner  Mb  Laughlin,  seconded  by  Commissioner 
Mc  Callum,  the  following  Water  Department  Contract  Payments 
were  approved: 

Contract  payment  in  amount  $66,030.03,  payable  to 
Williams  Bros  and  Haas,  Inc.  under  SFWD  Contract 
No.  108-Sunset  Discharge  Line. 

Contract  payment  in  amount  $84,209.14,  payable  to 
MacDonald  and  Kahn  Co.  Ltd.  under  SFWD  Contract 
No.  120-Sunset  Reservoir. 

Contract  payment  in -amount  $14,946.00,  payable  to 
Macco-Robertson  Ltd.  under  SFWD  Contract  No.  156- 
Construction  of  Palo  Alto  Pipe  Line. 

Contract  payment  in  amount  $2,160.95,  payable  to 
Fay  Improvement  Co.  under  SFWD  Contract  No.  173- 
Laying  of  6-8"  CI  Mains-15th  Avenue-Market  Street 
and  Montgomery  St. 

Contract  payment  in  amount  $5,054.89,  payable  to 
W.  0.  Tyson  under  SFWD  Contract  No.  166-Pulgas 
Outfall  Improvemen  ts . 

Contract  payments  in  amount -$551.18  and  $1,303.37,  • 
payable  to  Lowrie  Paving  Co.  under  SFWD  Contract  No. 
146-Repaving  of  Street  and  Sidewalk  Openings  where 
the  Paving  has  been  removed. 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Filmer,  the  following  Exposition  Contract  Payments  were 
approved: 

Contract  payment  in  amount  $9,547.79,  payable  to 
Clinton  Construction  Co.  under  Exposition  Contract 
No.  16-Construction  of  Pavilions  of  Central  Court. 
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Contract  payment  in  amount  $23,148.23,  payable  to 
Dinwiddle  Construction  Co.  under  Exposition  Contract 
No.  19-Administrative  Offices  in  Air  Terminal 
Building. 

* 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
ivic  Laughlin,  the  following  contract  payment  was  approved. 

Contract  payment  in  amount  $15,894,31,  payable  to 
Transbay  Construction  Co.  under  HHWS  Contract  No. 
149-Enlargement  of  O'Shaughnessy  Dam. 

On  motion  of  Commissioner  Mc  Call urn,  seconded  by  Commissioner 
Filmer,  the  following  contract  payment  was  approved: 

Contract  payment  in  amount  $5,469.37,  payable  to 
Mangrum,  Holbrook  and  Elkus  under  Aiport  Contract 
No.  42-For  Finishing  Rooms  in  First  Story  of 
Administration  Building  at  San  Francisco  Airport. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2638— 

WHEREAS,  it  is  deemed  to  be  to  the  best  interest  of  the 
Public  Utilities  Commission  to  have  a  representation  in  the 
American  Transit  Association;  and, 

<■ 

WHEREAS,  by  reason  of  having  this  representation  it  is 
possible  to,  at  all  times,  get  information  relative  to  the 
transit  industry  compiled  by  said  Association;  and, 

> 

WHEREAS,  in  the  operation  of  the  Municipal  Railway  it  is 
necessary  at  times  to  receive  this  information  promptly: 

THEREFORE,  BE  IT  RESOLVED*  That  Vto.  H.  Scott,  Assistant 
Supervisor,  Bureau  of  Accounts 'and  Fred  Boeken,  Manager, 
Municipal  Railway,  be  and  are  hereby  instructed  to  continue 
their  membership  in  the  American  Transit  Association,  the  dues 
in  amount  $5.00  per  year  be  paid  out  of  the  Operating  Funds  of 
the  Municipal  Railway. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2639— 
WHEREAS,  Ruth  Alios  has  filed  suit  against  the  City  and 
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County  of  San  Francisco  for  the  sum  of  $10,000,00  and  in  her 
complaint  alleges  that  on  the  20th  day  of  September,  1937, 
while  she  was  attempting  to  board  a  Municipal  street  car  at 
the  corner  of  Geary  and  Laguna  Streets,  said  car  prematurely 
started. throwing  her  to  the  pavement  and  that  as  a  result 
thereof,  she  suffered  Injuries  to  her  internal  organs  causing 
uterin  hemorrhage  and  that  she  further  suffered  severe  shock 
to  her  nervous  system  and  sustained  numerous  contusions  and 
abrasions  of  her  limbs  and  body;  and, 

WHEREAS,  the  City  and  County  of  San  Francisco  has  insuff- 
icient evidence  to  defend  said  action  and  Thomas  B.  Johnson, 
Claims  Adjuster  of  the  Municipal  Railway  has  entered  into  a 
settlement,  subject  to  the  approval  of  this  Commission,  with 
the  said  Ruth  Amos  in  the  sum  of  $400.00  for  a  full  release 
and  discharge  of  all  of  her  claims  for  damages  against  the 
City  and  County  of  San  Francisco  and  the  City  Attorney  ad- 
vises this  Commission  that  under  all  the  facts  and  circumstances 
said  sum  is  a  fair,  just  and  reasonable  sum  to  be  paid  for  said 
purpose • 

NOW,  THEREFORE ,  BE  IT  RESOLVED,  That  the  City  Attorney 
be  and  he  is  hereby  authorized  to  fully  compromise  and  settle 
all  claims  held  by  Ruth  Amos  and  Cottrell  Amos,  her  husband, 
for  the  sum  of  $400,00  and  the  Controller  is  hereby  requested 
and  authorized  to  draw  his  warrant  in  said  sum  in  payment 
thereof. 

On  motion. of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Mc  Galium,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO,  2640— 

> 

WHEREAS ,  Sylvia  Groshong  has  brought  suit  against  the  City 
and  County  of  San  Francixco  for  the  sum  of  $1,575.00,  alleging 
that  she  was  on  the  17th  day  cST  October  1937,  struck  by  a 
Municipal  Street  car  No,  62,  while  attempting  to  board  a 
standing  Market  Street  car  at  Market  and  Sixth  Streets;  and, 

WHEREAS,  said  Sylvia  Groshong  alleges  in  her  complaint 
that  she  suffered  multiple  abrasions  and  contusions  over  the 
left  illium  and  left  shoulder  and  suffered  a  subcutaneous 
hemorrhage  above  the  left  illiac  crest  and  that  she  has 
incurred  hospital  and  doctor  bills  in  the  sum  of  $75.00;  and, 

WHEREAS,  Thomas  B.  Johnson,  Claims  Adjuster  for  the 
Municipal  Railv/ay,  has  entered  into  a  settlement  with  said  . 
Sylvia  Groshong,  subject  to  the  approval  of  this  Commission, 
for  a  full  release  and  discharge  of  all  claims  and  demands 
against  the  City  and  County  of  San  Francisco  for  the  sum  of 
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$125 •00  and  the  City  Attorney  advises  this  Commission  that  said 
sum  is  a  fair,  just  and  reasonable  one  under  all  the  Tacts  and 
circumstances  involved: 

it 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  City  Attorney  he 
and  he  is  hereby  authorized  and  directed  to  fully  settle  all 
claims  and  demands  held  by  Sylvia  Groshong  against  the  City  and 
County  of  Son  Francisco  for  the  sum  of  $125,00  and  the  Con- 
troller be  and  he  is  hereby  requested  to  issue  his  warrant  in 
said  sum  of  $125.00  in  payment  thereof. 

On  motion  of  Commissioner  Mc  Callum, seconded  by  Commissioner 
Filmer ,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO*  2641— 

WHEREAS ,  Olive  Dederman  has  brought  suit  against  the  City 
and  County  of  San  Francisco  for  the  sum, of  $1700.00  alleging 
that  she  was  on  the  17th  day  of  October,  1937,  struck  by  a 
Municipal  Street  Car  No,  662  while  attempting  to  board  a 
standing  Market  Street  car  at  Market  and  Sixth  Streets;  and, 

WHEREAS 9  said  Olive  Dederman,  alleges  in  her  complaint 
that  she  suffered  severe  bruises,  strains  of  her  back,  both 
arms  and  the  cervical  plexus  and  also  suffered  a  severe  strain 
of  the  deltoid,  muscle  over  both  shoulders,  and  that  she  has 
incurred  hospital  and  doctor  bills  in  the  sum  of  $200,00,  and 
has  also  suffered  a  loss  of  earning  capacity  in  operating  a 
soda  water  and  luncheon  place  conducted  by  her;  and, 

WHEREAS ,  Thomas  B,  Johnson,  Claims  Adjuster  for  the  Munici- 
pal Railway  has  entered  into  a  settlement  with  said. Olive 
Dederman  subject  to  the  approval  of  this  Commission,  for  a 
full  release  and  discharge  of  all  claims  and  demands  against 
the  City  and  County  of  San  Francisco,  for  the  sum  of  $300,00 
and  the  City  Attorney  advises  this  Commission  that  said  sum 
is  a  fair,  just  and  reasonable  one  under  all  the  facts  and 
circumstances  involved: 

NOW,  THEREFORE  BE  IT  RESOLVED,  That  the  City  Attorney  be 
and  he  is  hereby  authorized  and  directed  to  fully  settle  all 
claims  and  demands  held  by  Olive  Dederman  against  the  City 
and  Coimty  of  San  Francisco  for  the  sum  of  $300.00  and  the 
Controller  be  and  he  is  hereby  requested  to  issue  his  warrant 
in  said  sum  of  $300.00  in  payment  thereof, 

■j 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2642— 

WHEREAS,  on  the  25th  day  of  February,  1938,  at  about 
the  hour  of  11:4-5  A,  M.,  Joseph  Miller  alleges  that  he  was 
injured  on  Market  Street  at  Haight .Street  while  attempting  to 
board  a  standing  Market  Street  Car,  by  being  struck  by  a 
Municipal  Car  ?fJu  and  in  said  accident  he  alleges  he  sustained 
contusions  about  his  head  and  body,  fracture  of  his  right  arm 
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and  suffered  severe  and  excruciating  pain  and  distressing  men- 
tal anguish,  and  that  the  fracture  to  his  right  arm  will  cause 
stiffness  to  his  arm  and  hand  permanent  in  nature,  and  has 
filed  an  action  in  the  Municipal  Court  for  the  sum  of  Three 
Thousand  Dollars,  but  expressly  waived  all  sums  over  and  above 
the  sum  of  Two  Thousand  Dollars;  and, 

WHEREAS ,  the  said  accident  was  not  witnessed  by  either 
the  motorman  or  conductor  and  the  City  and  County  of  San 
Francisco  will  not  he  able  to  produce,  with  certainty,  the 
crew  of  the  car  causing  the  accident,  and  an  agreement  has 
been  reached  for  the  settlement  of  said  claims  subject  to 
the  approval  of  this  Commission  with  said  Joseph  Miller  for 
-che  sum  of  Two  Hundred  ($200.00)  Dollars,  for  a  full  release 

SmJv  f*1  demandS  ^  obligaW°ns  against  the  City  and 

County  of  San  Francisco,  and  the  City  Attorney  advises  this 

rTZ8^  f  ar  Sal?  5™  13  a  falr'  tenable  and  just  amount 
to  be  paid  to  Joseph  Miller  for  said  purpose. 

NOW,  THEREFORE,  BE  IT  RESOLVED^  That  the  City  Attorney 
oe  and  he  is  hereby  authorized  to  fully  compromise  and  settle 
said  cause  of  action,  filed  by  said  Joseph  Miller  against  the 

%lnn^  ^V  °f  San  Pranclso®  for  the  sum  of  Two  Hundred 

$200.00)  Dollars,  and  the  Controller  is  hereby  requested  to 
draw  his  warrant  in  said  sum  in  payment  thereof. 

2  n°^Z'0thC0^Slmer  M°  Lau^lln.  seconded  by  Commissioner 
mc  callum,  ohe  iollowmg  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2645— 

WHEREAS,  on  the  25th  day  of  February,  1938'  in  the 

T^nof^T  °f  thG  01  tY  ma  C0UHty  ot  San  Francisco,  Action 
No.  109672,  thereof,  wherein  Mary  G. , child  was  plaintiff  and 

the  City  and  County  of  San  Francisco,  a  municipal  corporation 
was  defendant,  a  trial. was  duly  had  and  a  verdict  rendered  in 
favor  of  Mary  G.  child,  plaintiff  and  against  the  defendant, 
oi ty  and  County  of  San  Francisco,  a  municipal  corporation,  in 
the  following  amounts: 


For  damages  arising  out  of  accident  when 

Municipal  Railway  Auto-Bus  negligently 

caused  damage  to  plaintiff  while  she  was 

a  passenger  on  said  auto-bus  while  the 

same  was  running  on  Judah  Street  at 

8th  Avenue  $175.00 


Court  Costs 


18.50 


Total  $193.50 
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NOW,  THEREFORE,  BE  IT  RESOLVED,  by  this  Commission  that 
the  Controller  of  the  City  and.  County  of  San  Francisco,  be  and 
he  is  hereby  authorized  and  requested  to  issue  a  warrant 
drawn  upon  the  Treasurer  of  the  City  and  County  of  San 
Francisco  in  the  sum  of  One  Hundred -Ninety. Three  and  50/100 
Dollars  ($193,50)  payable  to  Mary  G.  Child,  plaintiff  above 
named . 


Thereupon  the  meeting  adjourned  to  resume  at  the  call 
of  the  chair. 
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MINUTES 
PUBLIC  UTILITIES  COMMISSION 


ADJOURNED  MEETING  OF  THE  PUBLIC  UTILITIES  COM- 
MISSION IN  ROOM  282  -  CITY  HALL  -  MAY  16,  1938 

at  5:00  P.M. 


Present:    Commissioners  Geo,  Filmer,  Sr.,  John  H.  Mc  Callum 
and  John  P.  Mc  Laughlln* 

President  Byington  being  absent,  Vice  President  Filmer  presided.. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO,  2644-- 

Whereas,  On  May  9,  1938,  the  Railroad  Commission  of  the 
State  of  California  granted  to  the  Market  Street  Railway  Com- 
pany an  increase  flat  fare  rate  from  five  cents  to  seven  cents 
per  cash  fare  with  the  provision  that  four  rides, might  be 
purchased  at  one  time  for  twenty- five  cents;  and, 

» 

WHEREAS,  In  all  probability  said  increase  in  said  fare 
will  become  effective  on  or  about  the  29th  day  of  May,  1938; 
and , 

WHEREAS,  by  reason  of  said  increased  rate  of  fare  many  of 
the  persons  who  formerly  availed  themselves  of  the  facilities 
of  said  Market  Street  Railway  Company  for  transportation  will 
endeavor  to  avail  themselves  of  the  facilities  of  the  Municipal 
Railway  and  by  reason  thereof  it  will  be  necessary  for  said 
Municipal  Railway  to  provide  for  an  Increased  service  upon  its 
several  lines;  and, 

WHEREAS ,  the  budget  for  the  year  1937-1938  did  not  take 
into  consideration  the  necessary  additional  service  to  be 
rendered  by  the  Municipal  Railway  and  no  provision  v/as  made 
therefor  in  said  budget;  and, 

WHEREAS,  it  is  estimated  that  by  reason  of  the  increased 
service  to  be  rendered  by  said  Municipal  Railway  its  receipts 
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will  be  correspondingly  increased: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  does  hereby  request  the  IVkyor  to  recommend  to  the 
Board  of  Supervisors  supplemental  appropriation  of  $51,000, 
out  of  the  surplus  existing  in  the  Municipal  Railway  Operative 
Fund  to  be  applied  to  the  following  appropriations  and  pur- 
poses: 


765-102-00-Temporary  Salaries-Inspectors,  car 

repairers,  etc.  $  1,000. 
765-103-00-Wages-additional  motormen  and  additional 

conduc  tors ,  30 , 000 . 

765-231-00-Heat,  Light,  Power  10,000. 

76 5-200-00-Contr actual  Services  5,000. 

765-300-00-Materials  and  Supplies  5,000. 


On  motion. of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO .  2645— 

WHEREAS ,  the  Public  Utilities  Commission  has  requested  the 
Mayor  to  reconxnend  to  the  Board  of  Supervisors  a  supplemental 
appropriation  for  the  purpose  of  meeting  the  expenses  of 
additional  service  on  the  Municipal  Railway  which  will  be 
necessary  to  care  for  the  increased  traffic  due  to, the  raise 
in  fares  by  the  Market  Street  Railway  Company;  and, 

WHEREAS    among  the. items  making  up  said  appropriation 
there  is  an  item  of  $30,000.00  to  provide  wages  for  forty 
additional  motormen  and  forty  additional  conductors: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  hereby  requests  the  Civil  Service  Commission  to 
recommend  to  the  Board  of  Supervisors  the  amendment  of  Section 
72  of  the  1937-1938  Salary  Ordinance  by  adding  the  following 
employments  to  those  already  included  in  said  section  of 
said  ordinance: 

To  Item  49  add  40  conductors  at  75<2  per  hour 
To  Item  50  add  40  motormen  at  75$  per  hour 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2646— 

WHEREAS,  On  May  9,  1938,  the  Railroad  Commission  of  the 
State  of  California  granted  to  the  Market  Street  Railway  Com- 
pany an  increased  flat  fare  rate  from  five  cents  to  seven  cents 
per  cash  fare  with  the  provision  that  four  rides  might  be 
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purchased  at  one  time  for  twenty- five  cents;  and, 


WHEREAS ,  in  all  probability,  said  increase  in  said  fare 
will  become  effective  on  or  about  the  29th  day  of  l!hy9  1938; 
and , 

WHEREAS,  by  reason  of  said  increased  rate  of  fare  many  of 
the  persons  who  formerly  availed  themselves  of  the  facilities 
of  said  Market  Street  Railway  Company  for  transportation  will 
endeavor  to  avail  themselves  of  the  facilities  of  the  Municipal 
Railway  and  by  reason  thereof  the  income  and  revenue  of  said 
Municipal  Railway,  from  and  after  the  effective  date. of  said 
raise  in  fares  of  said  Market  Street  Railway  Company,  will 
be  increased  and  it  will  be  necessary  for  said  Municipal  Rail- 
way to    provide  for  an  increased  service  upon  its  several 
lines;  and, 

WHEREAS,  it  is  estimated  that  the  increase  in  revenue  to 
said  .Municipal  Railway  for  the  year  1938-1939  will  be 
$300,000.  and  that  the  necessary  additional  expenditures  to  be 
made  for  the  purpose  of  meeting  said  additional  services,  will 
be  approximately  $218,340.  and  neither  of  said  items  were  in- 
cluded in  the  budget  estimate  filed  on  behalf  of  said  Municipal 
Railway: 

NOW,  THEREFORE,  BE  IT  RESOLVED 5  That  the  Public  Utilities 
Commission  request  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  the  following  changes  in  its. Annual  Budget  Estimate 
filed  on  behalf  of  the  Municipal  "Railway,  to-wit: 

By  increasing  the  estimated  revenue  of  said  Railway  by 
$300,000.  and  by  providing. for -the  additional  estimated  expen- 
ditures in  the  sum  of  $218,340.  to  cover  the  following  items: 

865-101-00-Permanent  Salaries-3  Junior  Inspectors 

at  $165.00  per  month  $  5,940*00 

865-102-00-Temporary  Salaries  2,000.00 
865-103-00~Wages~53  additional  conductors  and  50 

additional  motormen  at  750  per  hour  160,400.00 

865-200-00-Contractual  Services  43,000*00 

865-300-00-Material  and  Supplies  7.000,00 

TOTAL  $218,340.00 

On  motion. of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Mc  Call  urn,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2647— 

RESOLVED,  That  this  Commission  accepts  the  work  as 
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substantially  completed  In  accordance  with  plans  and  speci- 
fications; approves  Certificate  of  Acceptance  and  Final  Pay- 
ment in  amount  $56,647,48  (reserving  the  sum  of  $3,000.00 
pending  completion  of  small  amount  of  extra  work  and  cleanup) 
payable  to  Guy  F.  Atkinson  Company  under  San  Francisco  Bay 
Exposition  Contract  No,  14-Construction  of  Central  Tower 
Building, 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO,  2648— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Certificate  of  Acceptance  and  Final  Payment 
in  amount  $12,831.10,  payable  to  Clinton  Construction  - 
Company  under  San  Francisco  Bay  Exposition  Contract  No.  9, 
Construction  of  Ferry  Terminal  Building. 

On  motion. of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO,  2649— 

RESOLVED,  That  the  contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission  of 
the  City  and  County  of  San  Francisco,  in  pursuance  of  the 
provisions  of  the  Charter  of  said  City  and  County,  to-wit: 

FOR  C01STRUCTING  CONCRETE  WALKS,  WATER  SERVICES, 
ELECTRIC  SERVICES,  AND  SEWER  SERVICES  AT  MOCCASIN 
AMD .  PRIEST,  HETCH  HETCHY  WATER  SUPPLY  CONTRACT  NO, 
175, 

be  and  the  same  is  hereby  awarded  to  L.  Ubels,,he  being  the 
lowest  regular  and  responsible  bidder  therefor,  at  the  fol- 
lowing unit  prices  for  the  estimated  quantity  of  work  stated: 

Item   Description  of  Item,  Estimated  Quantity     Total  Amount 
No.  Unit  Price     for  Item   


1.  Excavation  not  included  in  other  items, 
100  cubic  yards  at  Three  Dollars  ($3.00) 

per  cubic  yard  $  300.00 

2.  Grading,  1300  cubic  yards  at  Eighty-five  cents. 
($0.85)  per  cubic  yard  1,105.00 

3.  Gravel  surfacing  on  roads,  120  cubic  yards  at 
One  Dollar  Ninety  Cents  ($1.90)  per  cubic 

yard  228 .00 
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4.  Concrete  walks,  4400  square  feet  at  Twenty- 
two  and  one  half  cents  ($0,225)  per  sq.  ft.  $  990.00 

5.  Concrete  walls,  stairs,  etc,  55  cu.  yds.  at 
Sixteen  Dollars  Seventy-five  cents  ($16.75) 

per  cubic  yard  921.25 

6.  Reinforcing  Steel,  1000  pounds  at  seven  and 

one  half  cents  ($0,075)  per  pound  75.00 

✓ 

7.  Fences,  lump  sum  price  of  Four  hundred  and 

ten  Dollars  ($410.00)  410.00 

8.  Fire  protection  system  at  Moccasin,  lump  sum 
price  of  Four  Hundred  forty-six  dollars 

($446.00)  446.00 

9.  Drainage  system  for  Moccasin  cottages,  lump 
sum  price  of  One  hundred  and  forty  dollars 
($140.00)  140.00 

10.  Sewer  system  for  Priest  cottage,  lump  sum 
price  of  nine  hundred  and  seventy  five 

dollars  ($975.00)  975.00 

11.  Water  supply  system  at  Priest,  complete  ex-  , 
cept  for  work  included  in  Items  12-13  and  14, 
Lump  sum  price  of  One  thousand  one  hundred  and  - 
fifteen  dollars  ($1,115.00)  1,115.00 

12.  1-1/2  inch  pipe  line,  4200  lin.  ft.  at  Forty 

cents  ($0.40)  per  Lin.  ft.  1,680.00 

13.  2-inch  pipe  line,  230  lin. -ft. -at  seventy- 
five  cents  ($0.75)  per  lin.  ft.  172.50 

14.  3-inch  pipe  line,  1000  lin.  ft*  at  eighty- 
four  cents  ($0.84)  per  lin.  ft.  840.00 

15.  Electric  supply  systems  at  Moccasin  and 
Priest,  lump  sum  price  of  Three  thousand  and 

sixty  dollars  ($3,060.00)  3,060.00 


The  total  amount  of  the  contract  on  the  basis  of  the 
estimated  quantities  set  forth  in  the  specifi- 
cations is  $12,457.75. 

And  all  other  bids  for  the  above  mentioned  work  are 
hereby  rejected. 

Funds  for  this  work  are  available  under  1932  Hetch  Hetchy 
water  Supply  Funds. 
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On  motion  of  Commissioner  Wb  Callum,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO,  2650— 

WHEREAS,  <  This  Commission  through  Resolution  No.  2620 
adopted  May  9,  1938,  authorized  the  Manager  of  Utilities  to 
enter  into  contract  for  a  throe  year  period  with  W.  J. 
Mc  Laughlin,  for  appraisal  of  damage  to  automobiles  incurred 
by  collision  with  Municipal  Railway  street  cars  and  buses;  and, 

WHEREAS,  the  Purchaser  of  Supplies  advises  that  a  con- 
tract for  a  three  year  period  is  contrary  to  the  procedure 
under  which  the  department  operates: 

THEREFORE,  BE  IT  RESOLVED-  That, this  Commission  hereby 
amends  aforesaid  Resolution  Nbi  2620,  by  authorizing  the 
Manager  of  Utilities  to  enter  into  contract  with  said  W.  J  * 
Mc  Laughlin  for  a  one  year  period  for  the  next  three  years. 

On  motion. of  Commissioner  Mb  Laughlin,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO,  2651— 

RESOLVED,  That  this  Commission  approves  and  hereby -re- 
quests the  Controller  to  transfer  from  Appropriation  No. 
92-235-1-1932  Hetch  Hetchy  Bond  Fund Unallocated,  to  Appro- 
priation No.  92-500-21,  the  sum  of  $5,252.75-setting  up 
necessary  funds  for  certification  of  HHWS  Contract  No.  175- 
Construction  of  concrete  walks,  water  services,  electric 
services  and  sewer  services  at  Moccasin  and  Priest, 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO,  2652— 

RESOLVED    That  this  Commission  approves  and  hereby-re- 
quests  the  Controller  to  transfer  from  Appropriation  No.  762- 
200-00-Public  Utilities  Commission-Contractual  Services,  to 
Appropriation  No.  762-400-00-Equipment  the  sum  of  $110.00. 

On  motion, of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2654— 

RESOLVED,  That  the  Public  Utilities  Commission  of  the  City 
and  County  of  San  Prancisco  do  hereby  request  the  U&yor  and  the 
Board  of  Supervisors  of  the  City  and  County  of  San  Prancisco 
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to  authorize  the  proper  officials  of  said  City  and  County 
to  apply  to  the  United  States  of  America  through  the  Federal 
Emergency  Administration  of  Public  Works  for  a  grant  equal  to 
forty  five  percent  of  the  total  estimated  cost  to  aid  in 
financing  the  construction  of  the  following  Public  Utilities 
projects: 

✓ 

Hetch  Hetchy  Water  Supply  $  109,000.00 

Municipal  Railway  537,000*00 
Water  Department  .530,546*00 
Ai  rport  2 , 111 , 500 .00 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Coiimissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2654— 

-j  *  * 

WHEREAS,  on  February  13,  1934,  the  Public  Utilities  Com- 
mission adopted  a  resolution  authorizing  the  lB.ne.gev  of 
Utilities  to  enter  into  negotiations  with  the  Market  Street 
Railway  Company  for  establishment  of  a  universal  transfer 
system  for  San  Francisco;  and, 

* 

WHEREAS ,  pursuant  to  this  authorization  the  Manager  of 
Utilities  entered  into  such  negotiations,  and  the  President 
of  the  Market  Street  Railway  Company  informed  the  Onager  of 
Utilities  that  the  Market  Street  Railway  Company  would  not 
enter  into  such  an  agreement;  and, 

WHEREAS,  in  the  iterirn  the  Market  Street  Railway  Company 
has  applied  to  the  California  State  Railroad  Commission  for 
establishment  of  a  fare  structure  involving  an  increase  in  . 
the  amount  of  fares  to  be  paid  by  patrons  of  that  system; and, 

Y/HEREAS 9  the  reason  assigned  by  the  President  of  the 
Market  Street  Railway  Company  for    the  refusal  of  that  company 
to  enter  into  an  agreement  for  universal  free  exchange  of 
transfers  was  that  the  revenues  of  the    company  would  not 
permit  such  a  free  exchange  of  transfers: 

NOW ,  THEREFORE,  BE  IT  RESOLVED*  That  this  Commission 
reiterates  its  willingness  to  enter' into  an  agreement  with  the 
Market  Street  Railway  Company  for  universal  free  exchange  of 
transfers;  and, 

BE  IT  FURTHER  RESOLVED'  That  the  Mmager  of  Utilities  is 
hereby  authorized  to  enter  into  negotiations  with  the  Market 
Street  Railway  Company  and  to  conclude  an  agreement  with  that 
company  for  free  and  universal  exchange  of  transfers  between 
the  cars  of  the  two  systems;  and, 
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BE  IT  FURTHER  RESOLVED*  That  the  Public  Utilities  Com- 
mission hereby  instructs  the  Manager  of  Utilities,  through 
the  office  of  the  City  Attorney,  to  call  this  resolution  to  the 
attention  of  the  California  State  Railroad  Commission  to  the 
end  that  the  said  Commission  take  into  consideration  this  offer 
in  relation  to  any  permanent  fare  structure  for  the  Market 
Street  Railway  Company  which  the  Commission  may  hereafter  order. 

On  motion, of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Mc  Call urn,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2655-- 

WHEREAS »  it  is  necessary  to  forthwith  make  certain  urgently 
needed  repairs  to  the  spillway  of  the  Calaveras  Reservoir, 
which  said  spillway  was  damaged  by, the  excessive  high  water 
during  the  past  winter  runoff;  and, 

> 

WHEREAS,  for  the  purpose  of  making  said  repairs  it  is 
necessary  to  lower  the  level  of  the  water  in  said  Calaveras 
Reservoir  at  a  rate  more  rapid  than  said  water  can  be  discharged 
into  the  San  Francisco  water  system  and  it  is  therefore 
necessary  to  permit  a  certain  amount  of  said  water  to  discharge 
into  Alameda  Creek;  and, 

WHEREAS*  by  reason  of  the  discharge  of  said  water  into 
Alameda  Creek,  it  is  necessary  to  construct  certain  diversion 
dams  and  other  equipment  for  diverting  the  additional  waters 
discharged  from  said  Calaveras  Reservoir  at  or  about  a  point 
where  said  Alameda  Creek  flows  under  county  road  No.  653;  the 
estimated  cost  of  said  diversion  dams  and  other,  equipment  not 
to  exceed  the  sum  of  Three  Thousand  Dollars  ($3, 000.00)  and 
which  said  work  of  building  said  diversion  dams  and  installing 
said  other  equipment  must  be  commenced  at  once  in  order  to 
protect  the  land  adjacent  to  Alameda  Creek  at  the  lower  end. 
thereof  from  damage  caused  by -said  additional  waters  discharged 
from  said  Ca-laveras  Reservoir. 

> 

NOW,  THEREFORE,  The  Public  Utilities  Commission  does 
hereby  declare  and  determine  that  an  actual  emergency  exists 
created  by  weather  and  flood  and  other  unforseen  conditions 
of  unusual  character  which  necessitates  the  immediate  building 
of  said  diversion  dams  and  the  installation  of  other  equipment 
for  the  purpose  of  diverting  said  excess  waters  from  Alameda 
Creek  and  thereby  saving  the  city  against  claims  and  costs  for 
damage  by  reason  of  the  flooding  of  lands  adjacent  to  the  lower 
stretches  of  said  Alameda  Creek 

SAID  Commission  further  declares  that  the  estimated  cost 
of  doing  said  work  will  be  Three  Thousand  Dollars  ($3,000.00) 
and  the  most  expeditious  manner  of  doing  said  work  is  for  the 
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Manager  of  Utilities  to  obtain  the  necessary  materials  and 
labor  to  build  said  dams  and  install  said  other  equipment  and 
said  Manager  is  hereby  directed  to  so  do. 

BE  IT  FURTHER  RESOLVED,  That  the  Public  Utilities  Com- 
mission hereby  approves  and  requests  the  Controller  to  approve 
request  for  allocation  of  funds  No*  144  in  the  sum  of  $3,000,00 
from  Appropriation  No,  66-913-00-Depreciation  Unallocated,  to 
Appropriation  No,  66-913-11-Calavcras  Spillway,  to  provide 
funds  necessary  to  defray  the  costs  hereinabove  set  forth. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Coirmissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO,  2656-- 

WHEREAS,  it  is  necessary  to  forthwith  make  certain 
urgently  needed  repairs  to  the  spillway  of  the  Calaveras 
Reservoir,  which  said  spillway  was  damaged  by, the  excessive 
high  water  during  the  past  winter  runoff;  and, 

WHEREAS    for  the  purpose  of  making  said  repairs,  it  is 
necessary  to'lowcr  the  level  of  the  water  in  said  Calaveras 
Reservoir  at  a  rate  more  rapid  than  said  water  can  be  dis- 
charged into  the  San  Francisco  Water  System,  and  it  is  there- 
fore necessary  to  permit  a  certain  amount  of  said  excess 
water  to  discharge  into  Alameda  Creek;  and, 
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WHEREAS 9  in  order  to  prevent  said  additional  waters  dis- 
charged into  Alameda  Creek  from  doing  damage  to  the  lands  ad- 
jacent to  the  lower  stretches  of  said  creek  it  will  be 
necessary  to  by-pass  said  water  at  a  point  about  two  miles 
south  of  Alvarado  through  the  lands  of  H,  H.  Patterson  and 
W.  D.  Patterson;  and, 

WHEREAS    in  order  to  prevent  said  discharged  waters  from 
passing  over  the  lands  of  said  H,  H,  Patterson  and  W,  D. 
Patterson  and  over  the  lands  of  adjacent  owners  and  thereby 
damaging  the  same,  it  will  be  necessary  to  obtain  the  per- 
mission of  said  H.  H.  Patterson  and  W,  D,  Patterson  to  pass  sai< 
excess  waters  over  their  said  lands  and  to  build  certain  dikes 
and  levees  along  the  channel  through  which  said  water  is 
passed;  and, 

WHEREAS    said  H,  H,  Patterson  and  W.  D.  Patterson  .have 
agreed  with  the  Manager  of  the  San  Francisco  Water  Department 
to  the  use  of  certain  portions  of  their  said  lands  for  the 
purpose  of  discharging  over  the  same  said  excess  water  for 
and  in  consideration. of  the  payment  to  them  of  the  sum  of  Six 
Thousand  Dollars  ($6,000.00);  and, 

-WHEREAS,  in  consideration  of  the  payment  of  said  sum  said 
H.  H,  Patterson  and  said  W,  D*  Patterson  have  not  only  agreed 
to  permit  said  excess  water  to  be  discharged  over  their  said 
lands,  but  have  also  .agreed  to  build  the  necessary  dikes  and 
levees  to  prevent  said  water  from  damaging  adjacent  lands 
and  to  hold  the  city  free  ancL harmless  for  all  claims  to  damage 
by  reason  of  the  discharge  of  said  excess  water 
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NOW,  THEREFORE  ,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission-enter  into  an  agreement  with  said  H.  H.  Patterson 
and  said  W.  D.  Patterson  wherein  and  whereby  said  H*  H. 
Patterson  and  said  W.  D.  Patterson  will  agree  to  permit  said 
excess  water  to  be  discharged  over  their  lands  and  v/ill  further 
agree  to  build  the  necessary  levees  and  dikes  to  prevent 
said  water  damaging  adjacent  lands  and  will  further  agree  to 
save  the  city  harmless  from  any  and  all  claims  for  damages  sus- 
tained by  said  Patterson  or  either  of  them  or  by  adjacent  .  ' 
property  owners  by  reason  of  the  discharge  of  said  excess 
water. 
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BE  IT  FURTHER  RESOLVED,  That  the  Minager  of  Utilities  be 
and  he  is  hereby  authorized  to  agree  with  said  H.  H.  Patterson 
and  said  W.  D.  Patterson  as  to  the  exact  location  for  the  dis- 
charging of  said  waters  and  upon  the  terms  and  conditions  of 
said  agreement  insofar  as  said  terms  and  conditions  may  not 
be  in  conflict  with  this  resolution. 

BE  IT  FURTHER  RESOLVED [  That  the  Public  Utilities  Com- 
mission approves  and  hereby' requests  the  Controller  to  approve 
request  for  allocation  of  funds  No.  145  in  the  sum  of  $6,000.00 
from  Appropriation  No.  66-913-00-Depreclation,  Unallocated 
to  Appropriation  No.  66-913-11,  Calaveras  Spillway,  to  provide 
funds  necessary  to  defray  the  costs  hereinabove  set  forth. 

Thereupon  the  meeting  adjourned  to  resume  at  the  call 
of  the  chair • 
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M  I  NUTES 


PUBLIC  UTILITIES  C  (MASS  I  ON 


154th  REGULAR  METING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL 
MAY  23,  1938  at  5:00  PM 


Present:    Commissioners  L.  F.  Byingtoiij  Geo.  Filmer,  Sr., 
John  H.  Mc  Callum  and  John  P#  Mc  Laughlin 

President  L.  F.  Eyington  presided. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  minutes  of  the  153rd  regular  meeting  of  the  Com- 
mission held  May  9,  1938  and  the  minutes  of  the  adjourned 
meeting  of  the  Commission  held  May  16,  1938  were  approved. 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2657-- 

WHEREAS,  The  Pacific  Telephone  and  Telegraph  Company  has 
requested  permission  to  install  and  maintain  an  underground 
cable  and/ or  conduit  for  the  purpose  of  supplying  telephone 
service  to  San  Francisco  Airport,  in  certain  land  owned  by 
the  City  and  County  of  San  Francisco  in  San  Mateo  County,  said 
land  being  a  portion  of  the  Municipal  Airport: 

THEREFORE,  BE  IT- RESOLVED,  That  the  Pacific  Telephone 
and  Telegraph  Company,  hereinafter  termed. '"permittee",  be  and 
is  hereby  granted  permission  to  construct,  maintain  and  use 
an  underground  cable  and/or  conduit  line,  hereinafter  termed 
"cable",  over, and  across  lands  of  the  City  and  County  of 
San  Francisco,  hereinafter  termed. "City",  situated  in  San 
Mateo  County,  State  of  California,  said  cable  to  be  located 
parallel  to  and  five  feet  westerly  of  the  westerly  line  of 
right  of  way  of  Bayshore  Highway  and  to  extend  southerly  from 
San  Bruno  Avenue  extension  565  feet  southerly  to  the  northerly 
end  of  the  telephone  service  duct  line  constructed  by  the  City 
to  receive  the  cable  beyond  that  point. 
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This  permit  is  granted  subject  to  the  following  conditions: 

1.  This  permit  shall  not  become  effective  until  receipt  by 
this  Commission  of  a  certified  copy  hereof  with  endorsement 
thereon  by  said. permittee  signed  by  a  properly  authorized 
officer  thereof,  accepting  this  permit  subject  to  all  conditions 
herein  contained, 

2.  This  grant  of  permission  does  not  constitute  a  deed  or 
grant  of  an  easement  by  the  City,  is  not  transferable  or 
assignable  without  the  approval  of  this  commission,  and  is 
revocable  at  any  time  at  the  will  of  this  Commission, 

3.  The  cable  shall  be  placed  not  less  than  two  f  eet  below  the 
surface  of  the  ground,  and  a  continuous  line  of  redwood  plank 
not  less  than  2  inches  by  6  inches  in  a  cross-section  shall  be 
placed  above  the  cable  to  protect  it. 

4.  The  permittee  shall,  upon  notice  so  to  do,  and  within  such 
reasonable  time  limit  as  may  be  fixed  in  said  notice,  alter 
said  cable  to  such  extent  as  may  be  necessary  to  avoid  inter- 
ference thereof  with. any  improvement  now  or  hereafter  con- 
structed by  the  City,  or  with  any  operations  of  the  City,  or 
with  any  use,  including  agricultural  use,  by  the  City  of  the 
lands  affected  h  ereby;  or  if  so  agreed  between  said  permittee 
and  this  Commission,  tie  permittee  may  pay  to  the  City  the 
amount  of  any  expense  to  which  the  City  may  be  put  as  a  re- 
sult of  such  interference. 

5.  The  permittee  shall  at. all  times  keep  the  City's  lands  in 
safe  and  sightly  condition,  so  far  as  the  same  may  be  affected 
by  the  permittee's  operations  thereunder. 

6.  Neither  the  City  nor  any  commission,  board  or  officer  there- 
of shall  be  held  responsible  or  liable  for  damage  to  said 
cable  resulting  from  any  cause  what soever. 

7.  The  permittee  shall  be  responsible  and  liable  for  any  and 
all  damage  to  property  or  structures,  or  injury  or  death  to 
persons  due  directly  or  indirectly  to  the  construction,  operatior 
use  or  existence  of  said  cable  within  the  City's  lands,  and 
shall  promptly  pay  any  just  claim  therefor. 

8.  If  the  permittee  shall  fail  to  construct  said  cable  within 
six  (6)  months  from  and  after  the  date  hereof,  or  shall  abandon 
the  use  thereof,  or  shall  not  use  the same  for  any  period  of 
two  consecutive  years,  or  shall  fail,  neglect  or  refuse  to 
observe  and  comply  with  any  of  the  conditions  herein  contained, 
or  if  this  permission  shall  be  revoked,  then  all  right  of  the 
permittee  hereunder  shall  forthwith  cease  and  terminate. 
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9.    Should  the  permittee  fail  or  neglect  to  do  within  a 
reasonable  time  any  work  required  to  be  done  by  it  under  the 
conditions  thereof,  the  Public  Utilities  Commission  shall  have 
the  power  to  do  said  work  at  the  expense  of  said  permittee 
which  expense  the  permittee  shall  pay  on  demand. 

On  motion. of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Call urn,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2658-- 

WHEREAS,  HHWS  Contract  No.  174-rConstruction  of  Levee,  at 
San  Joaquin  Valve  House,  contractor,  C.  Dudley  De  Velbiss,  in 
accordance  with  the  time  limit  fixed  in  the  contract,  should 
have  been  completed  on  or  before  April  28,  1938;  and, 

WHEREAS,  prior  to  receipt  of  notice  by  contractor  to  pro- 
ceed with  the  work  of  the  contract,  the  site  for  proposed 
levee  had  become  flooded  so  that  it  was  and  still  is  impossible 
for  contractor  to  proceed  with  the  work;  and, 

WHEREAS,  it  probable  that  the  site  of  work  will  remain 
flooded, until  some  time  in  the  month  of  July,  and  after  water 
recedes,  an  additional  time  will  be  required  for  the  ground 
to  dry  out: 

THEREFORE,  BE  IT  RESOLVED ?  That  this  Commission  in  view 
of  the  foregoing  recited  condition  causing  unavoidable  delay 
and  in  accordance  with  the  written  recommendation  of  L.  T. 
Mc  Afee,  Utilities  Engineer  and  E.  G.  Cahill,  Manager  of 
Utilities,  hereby  extends  the  time  for  completion  of  said 
contract  to  September  15,  1938  and  liquidated  damages  for  said 
days  of  delay  are  hereby  waived. 

On  motion  of  Commissioner  Mb  Callum,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2659— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifications; 
approves  in  accordance  with  the  written  recommendation  of 
L.  T.  Mc  Afee,  Utilities  Engineer  and  E.  G.  Cahill,  Manager  of 
Utilities,  Order  for  Extra  Work  No.  954-48  in  amount  $512.64 
(installing  pipe  and  sewerage  system  as  shown  on  drawing  M-5 
in  amount  $1,117.64,  less  amount  authorized  for  this  work  by 
Order  for  Extra  Y/ork  No.  954-4  in  amount  $605.00);  approves 
Certificate  of  Acceptance  and  Pinal  Payment  in  amount  $89,533.06 
payable  to  Clinton  Construction  Co.  under  Exposition  Contract 
No.  7-Construction  of  Airport  Terminal  Building. 
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On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2660--- 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  on  written  recommendation  of  N.  A,  Eckart, 
General  Manager  and -Chief  Engineer  of  the  San  Francisco  V/ater 
Department  and  E.  G*  Cahill,  Manager  of  Utilities,  Credit 
Order  No.  589  in  amount  $6,39,  being  the  difference  between 
actual  and  estimated  quantities;  approves  Certificate  of 
Acceptance  and  Final  Payment  in  amount  $555.01,  payable  to 
Martin  Murphy  under  SFWD  Contract  No.  168-Laying  0f  6  and  8 
Inch  Cast  Iron  Mains  in  29th  Avenue  from  Quintara  to  Pacheco 
Streets. 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Corrmissloner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  2661— 
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RESOLVED,  That  this  Commission  accepts  the  v/ork  as  satisfactor- 
ily completed  in  accordance  with  plans  and  specifications;, 
approves  in  accordance  with  recommendation  of  N.  A.  Eckart, 
General  Manager    and  Chief  Ehgineer  of  the  San  Francisco 
Water  Department  and  E.  G.  Cahill,  Manager  of  Utilities,  Credit 
Order  No.  590  in  amount  $108.06,  being  the  difference  between 
actual  and  estimated  quantities;  approves  Certificate -of . 
Acceptance  and  Final  Payment  No.  556  in  amount  $2,163.09 , 
payable  to  E.  J.  Treacy  under  SFWD  Contract  No.  162-Laying  of 
4-6-8t?  CI  Mains  in  Geneva  Terrace  and  %.  Davidson  subdivision. 

On  motion. of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  N0«r  2662— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and, specifica- 
tions; appoves  on  recoirmendation  of  N.  A.  Eckart,  Chief 
Engineer -and  General  Manager  of  San  Frand  sco  Water  Department 
and  E.  G.  Cahill,  Manager, of  Utilities,  Order  for  Extra  Work 
No.  951  in  amount  $130.44,  being  the  difference  between  esti- 
mated and  actual  quantities;  approves. Certificate  of  Acceptance 
and  Final  Payment  in  amount  $1,495.44,  payable  to  E.  J.  Treacy 
under  SFWD  Contract  No.  171 -Laying  of  4  and  8  Inch -Cast  Iron 
Mains  in  Hunters  Point  Boulevard  and  Silver  Avenue. 
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On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO*  2665— 

4 

•RESOLVED,  in  accordance  with  the  written  recommendation 
of  L.  T.  Mc  Afee,  Utilities  Engineer  and  E.  G-.  Cahill,  Manager 
of  Utilities,  this  Commission  approves  and  hereby  requests  the 
Controller's  certification  of  the  following  Orders  for  Extra 
V/ork  in  favor  of  Transbay  Construction  Co.  under  HHV/S  Contract 
No.  149 -Enlargement  of  O'Shaughnessy  Dam. 

No.  794-30  in  amount  $2,700.00-additional  work  on  rehabilita- 
tion of  cottages  at  O'Shaughnessy  Dam  and  changes  in  initial 
plans  and  specifications  for  such  work,  and  the  increase  in 
costs  above  estimates,  for  reconstruction  of  three  cottages  at 
the  camp  near  Dam. 

No.  794-31  in  amount  $325.00-dewatering  and  preparing  in- 
spection wells  and  the  drainage  tunnel  in  dam  prior  to  grouting. 

No.  794-32  in  amount  $500. 00-c leaning  areas. in  camp  near  Dam 
which  were  occupied  by. City  owned  buildings,  involving  removing 
and  burning, of  rubbish,  leveling  ground  to  remove  marks  of 
foundations,  walks  and  other  excavations;  removal  and  dis- 
position of  small  utility  structures  remaining  since  removal 
of  City's  cottages  from  the  camp. 

No.  794-33  in  amount  $250.00-re-install  main  throw-switch  and 
its  appurtenances  and  other  work  on  sub-station  at  Dam,  to 
place  the  station  in  condition  for  future  use. 

No.  794-34  in  amount  $l,050.00-(a)  construct  rock  barricade 
along  edges  of  the  loop-road  and  on  the  edge  of  the  parking 
area  located  on  top, of  knoll  south  of  Dam-$300.00    and  (b) 
excavate  post  holes,  install  pole  guys  and  anchor  and  string 
wire  and  perform  incidental  work  in  connection  with  reloca- 
tion of  electric  transmission  line  in  vicinity  of  above 
mentioned  parking  area-$750.00. 

On  motion  of  Commissioner  Mo  Laughlin, seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2664— 


RESOLVED ?  That  this  Commission  approves  and  hereby  re- 
quests the  Board  of  Supervisors  to  adopt  the  following  reso- 
lution: 

RESOLVED,  in  accordance  with  the  reconmendation  of  the 
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Public  Utilities  Commission,  that  the  City  and  County  of .San 
Francisco  accept  two  deeds  from  Southern  Pacific  Company,  et. 
al.,  both  dated  April  28,  1938,  to  easements  required  for  the 
Palo. Alto  Pipe  Line,  over  certain  lands  in  Atherton  and  Menlo 
Park,  San  L/kteo  County,  California,  and  that  the  sum  of 
$3*930.71  be  paid  for  said  easements -$42. 14  from  Appropriation 
No.  66-977-57  and  the  balance  of  $3,888.57  be  paid  from  the 
money  on  deposit  with  the  County  Clerk  of  San  Nhteo  County, 
Superior  Court  Case  No.  27646. 

The  City  Attorney  shall  examine  and  approve  the  title  to 
said  property. 

On  motion, of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  f ollowing  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2665— 

RESOLVED,  That  this  Commission  approves  and  requests  the 
Controller  to  transfer  from  Appropriation  No.  765-200-00 
Municipal  Railway  Contractual  Services,  to  Appropriation  No. 
765-400-00  the  sum  of  $l,100.00-to  provide  funds  for  purchase 
of  10  new  fare  boxes. 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Filmer,  the  f ollowing  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2666— 

RESOLVED,  That  this  Commission  approves  and  hereby -re- 
quests the  Controller  to  transfer  from  Appropriation  No. 
92-235-1-1932  Hetch  Hetchy  Bond  Fund,  Unallocated,  to  Appropria- 
tion No.  92-101-52  the  sum  of  $500.00-to  provide  for  office 
engineering  in  connection  with  preliminary  plans  and  specifi- 
cations for  preparing  an  application  for  Federal  Grant  for 
Hetch  Hetchy  Water  Supply  section  of  the  Public  Utilities 
1938-PWA  projects. 

On  motion. of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2667— 

WHEREAS,  in  Resolution  No,  2653,  adopted  by  the  Com- 
mission at  its  meeting  held  May  16,  1938,  the  amount  shown 
therein  for  the  Municipal  Railway  was  in  error;  therefore,  be  it 

RESOLVED*  That  Resolution  No.  2653  adopted  May  16,  1938 
be  and  it  is  hereby  rescinded. 
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On  motion. of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Mc  Galium,  the  following  resolution  was  adopted  unanimously: 


--.RESOLUTION  NO.  2668-- 


RESOLVED,  That  the  Public  Utilities  Commission  of  the 
City  and  County  of  San  Francisco  does  hereby  request  the 
Mayor  to  apply  to  the  United  States  of  America  through  the 
Federal  Emergency  Administration  of  Public  Works  for  a  grant 
equal  to  forty  five  percent  of  the  total  estimated  cost  to  aid 
in  financing  the  construction  of  the  following  Public 
Utilities  Projects: 


On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  v/as  adopted  unanimously: 


.  V/HEREAS ,  Samuel  James  was  on  the  13th  day  of  November, 
1937,  struck  by  one  of  the  motor  buses  owned  by  the  Municipal 
Railroad  at  the  intersection  of  Alhambra  and  Scott  Street 
and  was  by  said  motor  bus  forcibly  thrown  to  the  pavement 
and  in  said  accident  he  sustained  numerous  bruises  and  con- 
tusions of  the  face  and  body  and  v/as  by  reason  of  said 
accident  confined  to  his  bed  for  a  period  of  three  weeks 
and  was  prevented  from  working  at, his  profession  of  bartend- 
ing up  to  and  including  January  5,  1938,  losing  the  sum  of 
Seven  Dollars  per  day  as  wages;  and, 

'"WHEREAS,  The  City  and  County  of  San  Francisco  has  in- 
sufficient evidence  to  successfully  defend  the  damage  suit 
brought  against  the  City  and  County  of  San  Francisco  for  the 
sum  of  $8,460.00  and  Thomas  B,  Johnson  has    entered  into  a 
settlement  with  said  Samuel  James  subject  to  the  approval  of 
this  Commission  in  the  sum  of  $500.00  for  the  full  release 
of  all  claims  and  demands  against  the  City  and  County  of 
San  Francisco  by  reason  of  said  accident  and  the  City 
Attorney  has  advised  this  Commission  that  said  sum  is  a  fair, 
just  and  reasonable  one  to  be  paid  by  the  City  and  County  for 
said  purpose. 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  City  Attorney 
be  and  he  is  hereby  authorized  and  directed  to  fully  compromise 


Hetch  Hetchy  Water  Supply 
Municipal  Railway 
Water  Department 
Airport 


$  109,000.00 
583,000.00 
530,546 .00 
2,1H  ,  500. 00 


—RESOLUTION  NO.  2669— 
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all  claims  and  demands  of  said  Samuel  James  against  the  City 
and  County  of  San  Francisco  in  the  sum  of  $500.00  and  the 
Controller  is  hereby  authorized  and  requested  to  draw  his 
warrant  in  the  sum  of  $500.00  for  said  purposes. 

A  number  of  citizens, headed  by  Henry  F.  Y/rigley,  Esq. 
appeared  and  protested  the  return  to  7th  Avenue  of  the  bus 
service  noW operating,  as  an  expedient,  over  18th  Avenue,  due 
to  closure  of  7th  Avenue,  by  street  work.    The  Commission  de- 
cided to  restore  the  service  to  7th  Avenue. 


Thereupon  the  meeting  adjourned  to  resume  at  the  call 
of  the  chair. 
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MINUTES 


P  UBLIC  UTIL I  TIES  COM  SS I  ON 


ADJOURNED  MEETING  OP  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  JUNE 
3,  1938  at  4:00  P.  M. 

*********************  ********  >|<  *************  ***IM< 

Present:    Conmissi oners  L.  P.  Byington,  Geo.  Filmer,  Sr .  , 

John  Mc  Call urn,  J.  P.  Murphy  and  John  P. McLaughlin 

President  L,  P.  Byington  presided. 

On  mot-ion.  of  Commissioner  Pilmer,  seconded  by  Commissioner 
Mc  Call  urn,  the  following  resolution  signed  by  Corrmissioners 
Byington,  Mc  Callum  and  Mc  Laughlin  on  June  1,  1938  was  rati- 
fied: 

— RESOLUTION  NO.  2670— 

RESOLVED,  That  in  accordance  with  the  written  recommenda- 
tion of  N«  A.  Eckart,  Chief  Engineer  and  General  Manager  of 
the  San  Francisco  Water  Department  and  E.  G.  Cahill,  Manager 
of  Utilities,  this  Commission  approves  and  hereby  requests 
the  Controlled s -certification  of  Order  for  Extra  Work  No.  953 
in  amount  $1,800.00,  in  favor  of  Wl coo-Robert son  Ltd.  under  SFWD 
Contract  No.  156-Construction  of  Palo  Alto  Pipe  Line,  covering 
the  construction  of  four  concrete  piles,  including  20"  well 
casing,  excavation,  concrete  filling,  reinforcing  steel,  for 
supporting  trestle  Lents  for  San  Franc isqui to  Creek  Crossing. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Corrmissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2671  — 

WHEREAS    it  is  necessary  to  provide  street  railway  ingress 
and  egress  from  Market  Street  to  the  so-called  Plan  X  Terminal 
of  the  Trans-Bay  Bridge  which  vail  afford  accomodation  for  the 
street  cars  of  both  the  Municipal  Railway  and  the  Market  Street 
Railway;  and, 

WHEREAS ,  an  appropriation  of  Sixty  Five  Thousand  ($65,000.) 
Dollars  has  been  heretofore  made  to  provide  for  any  con- 
struction of  railway  tracks  on  First  Street  and  on  Fremont 
Street  and  the  building  of  the  loop  in  front  of  the  Plan  X 
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Terminal;  and, 


WHEREAS,  when  said  appropriation  of  Sixty  Five  Thousand 
($65,000.)  Dollars  was  so  made  it  was  contemplated  that  the 
Market  Street  Railway  would  bear  one-half  of  the  cost  of  the 
construction  of  said  railway  tracks  and  loops;  and, 

WHEREAS ,  said  Market  Street  Railway  Company  represents 
itself  to  be  financially  unable  to  meet  its  portion  of  the 
cost  of  said  construction  and  in  lieu  thereof  will  agree  that, 
if  the  City  and  County  of  San  Francisco  entirely  constructs 
said  lines  of  railway  and  permits  the  Market  Street  Railway 
Company  to  operate  its  cars  over  said  railway,  it  will  reim- 
burse the  said  City  and  County  for  one-half  of  the  cost  of 
said  construction  in  ten  (10)  equal  annual  payments;  and 

WHEREAS ,  for  the  purpose  of  carrying  out  said  construct- 
ion an  additional  sum  of  Seventy  Five  Thousand  ($75,000.) 
Dollars  is  necessary  to  finance  said  construction, 

NOW,  THEREFORE',  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  does  hereby  request  the  IJkyor  of  the  City  and 
County  of  San  Francisco  to  reconxnend  to  the  Board  of  Super- 
visors an  appropriation  to. the -Public  Utilities  Commission  of 
Seventy  Five  Thousand  ($75,000.)  Dollars  out  of  Municipal 
Railway  Operative  Funds,  said  sum  to  be  added  to  said  Sixty 
Five  Thousand  ($65 ,000,) Dollars  heretofore  appropriated  for 
the  purpose  of  financing  said  construction  of  said  street 
railway  to  said  Plan  X  Terminal. 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2672— 

RESOLVED,  That  the  revocable  permit  granted  the  Standard. 
Oil  Company  of  California  by  the  Board  of  Public  Works  to 
maintain  a  gasoline  and  oil  distributing  station  at  a  point 
near  Mather  Station  on  the  line  of  the  Hetch  Hetchy.  Rail  road  on 
lands  owned  by  the  City  and  County  of  San  Francisco,  dated  June 
15,  1923  and  ordered  transmitted  to  the  Standard  Oil. Company 
of  California  by  Board  of  Public  Works  Resolution  77,899 
(Second  Series)  adopted  June. 18,  1923,  be  and  the  same  is 
hereby  revoked  as  of  July  11,  1938,  and  that  the  Manager  of 
Utilities  be  and  he  is  hereby  authorized  and  directed  to  so 
notify  the  Standard  Oil  Company  of  California. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2673— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
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quests  the  Controller  to  effect  the  following  transfers  of 
Water  Department  Funds: 

No.  578-Transf er  from  Appropriation  No.  766-200~00~Contractual 
Services,  to  Appropriation  No.  766-400-00,  the  sum  of  $185.00 
to  provide  for  purchase  of  furniture  for  Sunol  Cottage, 

No.  581-Transfer  from  various  sub-appropriations  under  Appro- 
priation No.  766-101-00-Permanent  Salaries,. to  Appropriation 
No.  766-212-01 -Maintenance-Source  of  Supply,  the  sum  of 
$3,000.00  to  provide  funds  for  painting  and  repairs  to  Bay 
Crossing  Pipe  Line  No.  2. 


Thereupon  the  meeting  adjourned  to  resume  at  the  call 
of  the  chair. 
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MINUTES 
PUBLIC  UTILITIES  COMMISSION 


155th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  JUNE  13, 
1938  at  5:00  P.  M. 

Present:   Commssioners  L.  F.  Byington,  Geo,  Filmer,  Sr., 
John  H.  Mc  Callum  and  J.  P.  Murphy, 

President  L.  F.  Byington  presided. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  minutes. of  the  154th  regular  meeting  of  the  Com- 
mission held  May  23,  1938  and  the  minutes  of  the  adjourned 
meeting  of  the  Commission  held  June  3,  1938  were  approved. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  signed  by  Commissioners 
Byington,  Mc  Callum,  Murphy  and  Mc  Laughlin  on  June  6,  1938 
was  ratified: 


--RESOLUTION  NO.  2674— 

WHEREAS ,  on  May  9,  1938,  the  Railroad  Commission  of  the 
State  of  California  granted  to  the  Market  Street  Railway  Com- 
pany an  increased  flat  fare  rate  from  five  cents  to  seven 
cents  per  cash  fare  with  the  provision  that  four, rides  might  be 
purchased  at  one  time  for  twenty-five  cents;  and, 

WHEREAS ,  said  increase  in  said  fare. was  made  effective  the 
29th  day  of  May,  1938;  and, 

WHEREAS,  by  reason  of  said  increased  rate  of  fare  many  of 
the  persons  who  formerly  availed  themselves  of  the  facilities 
of  said  Market  Street  Railv/ay  Company  for  transportation  are 
now  availing  themselves  of  the  facilities  of  the  Municipal  Rail- 
way and  by  reason  thereof  the  income  and  revenue  of  said 
Municipal  Railway  since  the  effective  date  of  said  raise  in 
fares  of  said  Market  Street  Railway  Company  has  increased  and 
has  made  it  necessary  for  said  Municipal  Railway, to  provide  for 
an  increased  service  upon  its  several  lines;  and, 
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WHEREAS,  it  is  estimated  that  the  increase  in  revenue 
to  said  Municipal  Railway  for  the  year  1938-1939  will  tie 
$300,000.00  and  that  the  necessary  additional  expenditures 
to  be  made  for  the  purpose. of  meeting  said  additional  services 
will  be  approximately  $218,340.00  and  neither  of  said  items 
were  included  in  the  budget  of  said  Municipal  Railway  which  was 
approved  by  the  Board  of  Supervisors,  Mky  31,  1938: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  this  Commission 
hereby  requests  the  Mayor  to  recommend  to  the  Board  of  Super- 
visors a  supplemental  appropriation  from  the  existing  surplus 
in  the  Municipal  Railway  Operative  Fund  in  the  sum  of 
$218,340.00  to  be  credited  to  appropriations  as  follows: 

865-101-00-Permanent -Salaries-3  Jr.  Inspectors 

at  $165.00  per  month  $  5,940.00 

865-102-00-Temporary  Salaries  2,000.00 
865-103-00-Wages,  53  additional  conductors  and  50 

additional  motormen  at  75$  per  hour  160,400.00 

865-200-00-Contractual  Services  43,000*00 

865-300-00-Materials  and  Supplies  7,000.00 

On  motion, of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Call urn,  the  following  resolution  signed  by  Commissioners 
Byington,  Mc  Callum,  Murphy  and  Mc  Laughlin  on  June  6,  1938 
was  ratified: 

—RESOLUTION  NO.  2675— 

RESOLVED,  That  this  Commission  approves  and  hereby -re- 
quests  the  Controller  to  transfer  from. Appropriation  No. 
762-101-00-Public  Utilities  Commission,  Permanent  Salaries, 
the  sum  of  $350.00;  from  Appropriation  No.  76 2 -200 -00 -Con- 
tractual Services,  the  sum  of  $200.00;  from  Appropriation  No. 
7 62-200 -01-Bureau  of  Public  Relations,  Contractual  Services, 
the  sum  of  $500.00  and  from  Appropriation  No.  762-300-01, 
Bureau. of  Public  Relations,  teterials  and  Supplies  the  sum  of 
$50.00,  a  total  of  $1,100.00  to  Appropriation  No.  762-900-00 
Utilities  Engineering  Investigation. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—•RESOLUTION  NO.  2676— 

RESOLVED,  That  this  Conmission  approves  and  hereby 
authorizes  the  Manager  of  Utilities  to  enter  into  agreement 
with  M.  C.  Callaghan  of -Live more,  California,  whereby  in 
consideration  of  said.M.  G.  Callaghan  lending  his  best  efforts 
toward  the  inspection,  measuring  and  rendering  reports  to  this 
Commission  as  to  condition  of  wells  and  springs  located  on  or 
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adjacent  to  Hetch.Hetchy  Right  of  Way  in  Alameda  and 
Tuolumne  Counties,  the  Commission  agrees  to  pay  the  sum  of 
$100*00  per  month  for  such  services  for  the  fiscal  year  1938- 
1939, 

On  motion  of  Commissioner  Jfurphy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO .  2677— 

RESOLVED,  That  this  Commission  approves  and  hereby 
authorizes  the  Manager  of  Utilities  to  enter  into  agreement 
with  Walter  C.  Gallagher  to  furnish  art  service,  to  supervise 
selection  of  stock,  color  inks  and  lithographing  in  con- 
nection with  the  designing  of  Municipal  Railway  car  cards  for 
the  months  of  July,  August  and  September,-  1938;  for  the  per- 
formance of  said  art -work,  said  Walter  C.  Gallagher  is  to  re- 
ceive the  sum  of  $25.00  per  week. 

On  motion. of  Commissioner  Films  r,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2678— 

WHEREAS,  all  work  under  San  Francisco  Water  Department 
Contract  No.  112,  for    construction  of  Crystal  Springs  Pipe 
Line  No.  2,  from  Crystal  Springs  Dam  to  Burlingame,  by 
Williams  Bros,  and  Haas,  Inc.,  contractor  has  been  satisfac- 
torily completed;  and, 

WHEREAS,  the  contractor,  in  view  of  the  foregoing  is 
entitled  to  final  payment  of  the  full  amount  earned  under  the 
contract: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  this  Commission 
authorizes  payment  to  said  Williams  Bros,  and  Haas,  Inc.  of 
Five  Thousand  Dollars  ($5,000,00)  that  sum  having  been  retained 
from  the  moneys  due  under  the  contract  pending  final  completion 
of  the  "work. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO,  2679— 

RESOLVED,  That  the  contract  for  the  following  public  work 
to  be  performed  for  the  Public  Utilities  Commission  of  the  City 
and  County  of  San  Francisco  in  pursuance  of  the  provisions  of 
the  Charter  of  the  said  City  and  County-to-wit: 

FOR  THE  LAYING  OF  6- INCH  CAST  IRON  MAINS  IN  GIRARD, 
MANSELL  AND  ARLINGTON  STREETS-SAN  FRANCISCO  WATER 
DEPARTMENT  SPECIFICATION  NO.  176 
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be  and  the  same  is  hereby  awarded  to  E,  J.  Treacy,  he  being 
the  lowest  regular  and  responsible  bidder  for  said  work  at 
the  following  unit  prices  for  the  estimated  quantities  stated: 


Item   Description  of  Item,  Estimated  Quantity,      Total  Amount 
No.  Unit  Price  for  Item 

1.  Excavation  and  backfill, for  6"  pipe,  trench 
17tf  wide  by  36ff  deep;  1,350  linear  feet  at 
Thirty-seven  and  one-half  cents  ($0,375) 

per  linear  foot.  $  506.25 

2.  Additional  excavation  and  backfill;  20  cubic 

yards  at  Pifty  cents  ($0.50)  per  cubic  yard  10.00 

3.  Additional  pavement  removal  and  replacement ;  100 
square  feet  at  Twenty  cents  ($0.20)  per  square 

foot  20 .00 

4.  Installing  pipe;  1,350  linear  feet  of  6??  bell  and 
spigot  cast  iron  pipe  at  Six  cents  (¥0.06)  per 

linear  foot  81.00 

5.  Installing  fittings,  gate -valves,  etc.;  1800 

pounds  at  Three  cents  ($0.03)  per  pound  54.00 

6.  Making  joints  for  pipe  and  fittings;  163 
linear  feet  bell  and  spigot  joints  at  Thirty 

five  cents  ($0.35)  per  linear  foot  57.05 

7.  Repavement;  900  square  feet  at  Twenty-five  cents 
($0.25)  per  square  foot  225.00 

8.  Installation  of  3/-4??  screw  taps;  12  screw  taps 

at  One  dollar  ($1.00)  each  12.00 

9.  Installation  of  3/4n  copper  service  pipe;  100 
linear  feet  at  Thirty-five  cents  ($0.35)  per 

linear  foot  35.00 

10.  Furnishing  bell  and  spigot  cast  iron  pipe;  1,350 
linear  feet  of  6f?  class  150  at  Sixty-five  cents 

($0.65)  per  linear  foot  877.50 

11.  Furnishing  gate  valves;  3  six  inch  bell  end  gate 
valves  at  Sixteen  dollars  and  eighty  cents 

($16.80)  each  50.40 

12.  Furnishing  bell  and  spigot  cast  iron  fittings; 900 
pounds  at  Six  cents  ($0.06)  per  pound  54.00 
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13,    Furnishing  steel  band  and  bolts;  400  pounds  at 

Five  cents  ($0.05)  per  pound  $  20.00 


14.  Furnishing  3/4n  copper  service  pipe;  100  linear 

feet  at  Seventeen  cents  ($0»17)  per  linear  foot  17.00 

15.  Furnishing  3/4"  bronze  fittings  for  services, 

Lump  sum  20.40 

16.  Engineering,  supervision  and  inspection-lump  sum  307.00 

17.  Connections-Lump  sum  229.00 

Total  amount  of  bid  $2,575.60 

And  all  other  bids  for  the  above  described  work  are  hereby 
rejected . 

The  cost  of  this  work  is  to  be  borne  from  funds  in  appropria- 
tion 66-920-09. 

On  motion  of  Commissioner  Mirphy,  seconded  by  Coiimissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2680— 

RESOLVED,  That  the  contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission  of 
the  City  and  County  of  San  Francisco  in  pursuance  of  the 
provisions  of  the  Charter  of  the  said  City  and  County,  to- 
wit: 

FOR  THE  LAYING  OF  4-INCH,  6-INCH,  and  8-INCH 
CAST  IRON  MAINS  IN  SECTION  1  Of  LAKESIDE  SUB- 
DIVISION NUMBER  2-SAN  FRANCISCO  WATER  DEPARTMENT 
SPECIFICATION  NO.  177 

be  and  the  same  is  hereby  awarded  to  W.  J.  Tobin,  he  being 
the  lowest  regular  and  responsible  bidder  for  said  work  at  the 
following  unit  prices  for  the  estimated  quantities  stated: 

ITEM    DESCRIPTION  OF  ITEM,  ESTIMATED  QUANTITY      TOTAL  AMOUNT 
MO.  UNIT  PRICE  FOR  ITEM 

1.  Excavation  and  backfill  for  4??,  6t?  and  8t?  pipe 
trench  17,?  wide  by  36??  deep;  2,150  linear  feet 

at  Nineteen  Cents  ($0.19)  per  linear  foot  $  408.50 

2.  Additional  excavation  and  backfill;  10  cubic 

yards  at  Fifty  Cents  ($0.50)  per  cubic  yard  5.00 
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3.  No  Item  3 

4.  Installing  pipe: 

(a)  380  linear  feet  4,f  bell  and  spigot  cast  iron 

pipe  at  Five  Cents  ($0,05)  per  linear  foot    $  19.00 

(t>)  860  linear  feet  6"  bell  and  spigot  cast  iron 

pipe  at  Six  Cents  ($0.06)  per  linear  foot  51.60 


(c)  910  linear  feet  8"  bell -and  spigot  cast  iron 

pipe  at  Seven  cents  ($0.07)  per  linear  foot  63.70 

5.      Installing  of  fittings,  gate  valves,  etc.; 5500 

pounds  at  Three  Cents  ($0.03)  per  pound  165,00 

6.  Making  joints  for  pipe  and  fittings;  360  linear 
feet  bell -and  spigot  joints  at  Twenty-seven 

Cents  ($0.27)  per  linear  foot.  97.20 

7.  Repavement:  540  square  foot  at  Twenty-five  Cents 
($0.25)  per  square  foot.  135.00 

8.  Installation  of  3/4"  screw  taps;  36  screw  taps  at 

One  Dollar  and  Fifty  Cents  ($1.50)  each  54.00 

9.  Installation  of  3/4"  copper  service  pipe;  810 
linear  feet  at  Twenty-five  Cents  ($0.25)  per 

linear  foot  202.50 

10.  Furnishing  cast  iron  bell  and  spigot  pipe-Class 
150: 

(a)  380-linear  feet  45?  pipe -at  forty-eight  cents 
($0.48)  per  linear  foot.  182.40 

(b)  860  linear  feet  6f?  pipe  at  Sixty-five  cents 
($0.65)  per  linear  foot  559.00 

(c)  910 -linear  feet  8ff  pipe  at  One  Dollar 

($1.00)  per  linear  foot  910.00 

11.  Furnishing  bell  end  gate  valves: 

(a)  4-Four-inch  valves  at  Twelve  Dollars  each  48.00 

W  2^^PgfkFi^sa^§Axtocn  Dollars   •  33-60 

(c)  2-Eight-inch  valves  at  Twenty  Dollars 

and  Fifty  Cents  each  41.00 

12.  Furnishing  bell  and  spigot  cast  iron  fittings; 

3400  pounds  at  Six  Cents ($0.06)  per  pound  204.00 
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13.    Furnishing  steel  band  and  "bolts;  800  pounds  at 

Five  cents  ($0.05)  per  pound  $  40.00 


14.  Furnishing  3/4,f  copper  service  pipe;  810  linear 
feet  at  Seventeen  Cents  ($0.17)  per  linear 

foot  137.70 

15.  Furnishing  3/4"  Bronze  Fittings  for  services 

Lump  Sum  55.00 

16.  Engineering,  supervision  and  inspection, lump  sum  390.00 

17.  Connections-Lump  sum  232.00 

Total  Amount  of  Bid  $4,034.20 

And  all  other  bids  for  the  above  described  work  are  hereby 
rejected. 

The  cost  of  this  vork  is  to  be  borne  from  funds  in  appropria- 
tion 66-920-05. 

On  motion. of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2681— 

WHEREAS ,  Dr.  E.  M.  Grimmer  has  requested  permission  to 
use  and  maintain  a  roadway  through. land  of  the  City  and  County 
of  San  Francisco  in  Alameda  County,  and,  more  particularly  , 
across  the  southeast  quarter  (S.E.  1/4)  of  Section  16/5s/2e., 
MDB3M,  in  order  that  he. may  pass  between  Sections  15  and  21, 
same  township  and  range,  now  owned  by  him,  and  the  General 
Manager  and  Chief  Engineer  of  the  San  Francisco  Water  Depart- 
ment has  recommended  that  such  permission  be  granted: 

✓  ' 

THEREFORE,  3E  IT  RESOLVED,  That  Dr.  E.M.Grimmer,  herein- 
after called  Hthe  permittee"  be  and  is  hereby  granted  per- 
mission to  maintain  and  use  a  certain  old  roadway  through 
and  across  land  of  the  City  and  County  of  San  Francisco, 
hereinafter  termed  "the  Cityl*  situate  in  the  County  of 
Alameda,  State  of  California,  described  as  follows,  to-wit: 

The  southeast  quarter  (S.E. 1/4)  of  Section  16, 
Tn  5  SO,  Rge  2  E.fMDR&M. 

This  permission  is  granted  subject  to  the  following  terms 
and  c onditions  and  shall  not  become  effective  until  receipt 
by  this  Commission  of  a  certified  copy  hereof  with  endorse- 
ment thereon  by  said  permittee  accepting  this  permission  sub- 


-1823- 


I 


ject  to  such  conditions: 

lm    This  grant  of  permission  does  not  constitute  a  deed  or 
grant  of  an  easement  by  the  City,  is  not  transferable  or 
assignable .without  the  written  approval  of  the  Public  Utilities 
Commission *  and  is  revocable  at  any  time  at  the  will  of  the 
Commission, 

2.  The  use  of  said  roadway  shall  be  limited  to  the  permittee 
and  any  and  all  gates  on  said  roadway  through  the  described 
property  shall  be  closed  and  locked  after  his  passing  through, 
in  the  event  that  the  permittee  is  no  longer  a  tenant  thereon, 
in  which  event  the  permittee  will  install  his  own  locks  on 
chains  fastening  said  gates •    No  hunting  will  be  permitted  on 
City  property, 

3.  The  permittee  in  the  event  that  he  is  no  longer  a  tenant 
on  said  Section  16,  shall  when  driving  cattle  through  same 
keep  such  cattle  in  motion  and  not  permit  them  to  stray  beyond 
the  immediate  vicinity  of  said  roadway.    Relocation  of  said 
roadway  due  to  washouts  or  any  other  cause  shall  be  subject 

to  the  approval  of  the  General  Manager  and  Chief  Engineer  of 
the  Water  Department, 

4.  Neither  the  City  nor  any  Commission,  Board  or  Officer 
thereof  shall  be  held  responsible  or  liable  for  damage  to 
property  or  injury  or  death  to  live  stock  or  persons  resulting 
from  any  cause. whatsoever  in  connection  with  the  permission 
hereby  granted,  and  said  permittee  hereby  holds  the -City  or 
its  officers  free  and  harmless  from  any  such  claims. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2682— 

WHEREAS ,  the  San  Francisco  Water  Department  has  required 
further  space  for  horse  pasture  at  the  Calaveras  Dam  and  has 
fenced  in  about  17-1/2  acres  of  land  which  is  under  lease  to 
Antone  Mendoza,  said  lease  being  dated  November -1,  1937,  and 
approved  by  this  Commission  under  Resolution  No,  2119,  dated 
July  26,  1937: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  in  accordance  with 
the  terms  of  that  certain  lease  between  the  City  as  Lessor  and 
Antone  Mendoza  as  Lessee,  covering  11,940  acres  in  Alameda  and 
Santa' Clara  Counties,  dated  November  1,  1937  and  approved  by  - 
this  Commission  under  Resolution  No,  2119,  dated  July  26,  1937, 
whereby  the  City  reserves  the  right  to  temporarily  or  permanent- 
ly occupy  the  said  leasehold  and  17-1/2  acres,  more  or  less, 
being  required  for  additional  horse  pasture  at  the  Calaveras 
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Dam  Camp,  therefore  said  17-1/2  acres  are  hereby  removed  from 
said  leasehold  and  the  rental  therein  provided  for  is  re- 
duced for  a  period  of  seven  (7)  months  from  April  1,  1938 
to  October  31,  1938,  pro  rata  at  the  average  rate  of  46i  cents 
per  acre  per  annum,  amounting  to  $4.75  and  the  said  sum  shall 
be  deducted  equally  over  the  five  (5)  months  remaining  in 
said  term,  making  the  monthly  payments  due  June  1st,  1938  and 
each  month  of  said  term  thereafter  $461.41  instead  of  $462.36. 

On  motion  of  Commissioner  Filmer,  seconded  by  Conmissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  2683-- 

WHEREAS,  all  work  on  San  Francisco  Airport-Airport  De- 
partment Contract  No.  42,  for  finishing  rooms  in  the  first 
story  of  the  Administration  Building  at  San  Francisco  Airport 
by  Mangrum-Holbrook  and  Elkus,  contractor,  in  accordance  with 
the  time  limit  fixed  in  the  contract,  should  have  been  completed 
on  April  29,  1938;  and, 

WHEREAS,  The  Contractor  has  suffered  unavoidable  delay 
because  of  difficulty  in  procuring  suitable  oak  wood  as 
specified,  and  because  of  difficulty  in. securing  satisfactory 
skilled  craftsmen  for  on-site  work;  and, 

WHEREAS ,  The  contractor  has  diligently  prosecuted  the 
work  but  due  to  this  cause,  which  has  been  beyond  his  control, 
a  delay  in  the  completion  of  the  work  has  resulted: 

NOW,  THEREFORE  BE  IT  RESOLVED*  That  this  Commission 
hereby  extends  by  twenty-one  (21)  calendar  days  the  time  for 
completion  of  allw^rk  under  said  contract  for  finishing  rooms 
in  the  first  story  of  the  Administration  Building  at  San 
Francisco  Airport,  and  liquidated  damages  for  the  resulting 
delay  are  waived  in  accordance  with  the  contract  provisions 
regarding  unavoidable  delay. 

On  motion. of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Callurn,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2684— 

WHEREAS ,  The  Crystal  Springs  Country  Club  has  failed  to 
pay  the  rental  provided  for, under  the  terms  of  that  certain 
lease  dated  October  1,  1936,  between  the  said  club  and  the  City 
and  County  of  San  Francisco,  that  embraces  lands. in  San  Matee 
County  under  the  control  of  the  Water  Department,  and  has 
failed  to  pay  taxes  on  said  land  as  provided  for  under  the 
lease : 

NOW,  THEREFORE ,  BE  IT  RESOLVED,  That  the  City  Attorney  be 
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and  he  is  hereby  requested  and  directed  to  proceed  against 
the  Crystal  Springs  Country  Club  by  filing  an  unlawful  de- 
tainer suit  against  said  club  for  failure  on  its  part  to 
comply  with  the  terms  of  the  lease  between  the  Club  and  the 
City  and  County  of  San  Francisco  dated  October  1,  1936,  and  to 
obtain  possession  of  said  lands,  the  improvements  thereon,  and 
all  personal  property  of  which  the  City  is  the  owner. 

4 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO,  2685-- 

RESOLVED,  That  on  the  written  recommendation  of  N.A.Eckart, 
Chief  Engineer  and  General  Onager  of  San  Francisco  Water 
Department,  and  E.  G.  Cahill,  Mm  age  r  of  Utilities,  this  Com- 
mission approves  and  hereby  requests  the  Controller' s -certifi- 
cation of  Order  for  Extra  Work, No.  952  in  amount  $115.07,  in • 
favor  of  William  Bros  and. Haas,  Inc.,  under  SFV7D  Contract  No. 
108-Sunset  Discharge  Line, .  covering  the  construction  of  two 
new  side  sewers  at  $204.00,  less  replacement  of  existing  VC 
sewers  where  -  same  passes  under  the  60"  main  with  cast  iron 
pipe-388  lin. -ft*  of  6??  VC  pipe  at  22.920  per  foot  as  credit 
allowance-$88 .93 . 

✓ 

On  motion, of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2686— 

WHEREAS ,  San  Francisco  Bay  Exposition  Contract  No.  16, 
for  constructing  the  Pavilions  of  the  Central  Court  on  Yerba 
Buena  Shoals  by  Clinton  Construction  Company,  contractor,  in 
accordance  with  the  time  limit  fixed  in  the  contract,  as  ex- 
tended by  previous  resolutions  of  this  Commission,  should  have 
been  completed  on  or  before  June  1,  1938;  and, 

WHEREAS,  Unavoidable  delays  in  the  prosecution  of  said 
contract  have  been  caused  by  a  controversy  with  plumbers 
wherein  they  refused  to  install  plumbing  until  certain  changes 
were  made  in  rough  plumbing;  and  from  the  additional  time 
necessary  to  perform  extra  work,  consisting  of  additional 
plumbing,  approved  by  this  Commission  by  Resolution  No.  2530; 
and , 

WHEREAS,  the  contractor  has  diligently  prosecuted  the  work, 
but  due  to  these  causes,  which  have  been  beyond  his  control  an 
extension  of  time  is  necessary: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  this  Commission,  in 
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view  of  the  foregoing  recited  conditions,  hereby  extends  by 
one  hundred  forty-four  (144)  calendar d ays  the  time  for 
completion  of  said  contract  for  constructing  the  Pavilions  of 
the  Central  Court,  and  liquidated  damages  for  the  resulting 
delay  are  waived  in  accordance  with  the  contract  provisions 
regarding  unavoidable  delay. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO,  2687-- 

4 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  on  written  recommendation  of  N.  A,  Eckart, 
Chief  Engineer  and  General  Manager  of  the  San  Francisco  Water 
Department,  and  E,  G.  Cahill*  Manager  of  Utilities,  Credit 
Order  No.  591  in  amount  $272.91,  being  the  difference  be- 
tween actual  and  estimated  quantities;  approves  Certificate 
of  Acceptance  and  Pinal  Payment  No.  560  in  amount  $1,004.69 
payable  to  Pay  Improvement  Co.  under  SFWD  Contract. No.  173- 
Laying  of  6n  and  8"  Cast  Iron  Mains  in  15th  Avenue,  Market 
and  Montgomery  Streets . 

On  motion, of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  v/as  adopted  unanimously: 

—RESOLUTION  NO,  2688— 

RESOLVED,  That  this  Commission  accopts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Certificate. of  Acceptance  and  Pinal  Payment 
No.  558  in  amount  $1,384,63,  payable  to  Mangrum-Holbrook  and 
Elkus  under  Airport  Contract  No.  42-Finishing  Rooms  in  the 
First  Floor  of  the  Administration  Building  at  San  Francisco 
Airport. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO,  2689— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and -specifica- 
tions; approves  on  written  recommendation  of  N.A. Eckart, 
General  Manager  and  Chief  Engineer  of  San  Frandisco  Water 
Department  and  E.  G.  Cahill,  Manager  of  Utilities,  Credit 
Order  No.  592  in  amount  $111.49,  being  the  difference  between 
actual  and  estimated  quantities;-  approves  Certificate -of , 
Acceptance  and  Final  Payment  No.  559  in  amount  $1,838.01, 
payable  to  Lowrie  Paving  Co.  under  SFWD  Contract  No.  175-Laying 
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-    fAIncfl  C*f  Iron  mins  in  48th,  41st  and  Esmeralda  Avenues 
and  Sweeny  Street. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2690— 

RESOLVED'  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specif ica- 
tlons;  approves  in  accordance  with  written  reconmendation  of 
N.  A.Eckart,  General  Manager  and  Chief  Engineer  of  the  San 
Francisco. water  Department  and  E.  G.  Cahill,  Manager  of 
Utilities    order  for  Extra  Work  No.  953  in  amount  $63.00 ' 
covering. (furnishing  and  installing  two  new  window  frames 

r  e\e:^:W;/r^  electrlc  outlet  *»  switch  on. 

^12.50,  relocating  electric  outlet  in  bedroom,  $10.00 

StmSt?nf  T  1Ttallln^  lronlnS  $10.50);  approves 

5  Si nn    ,f  ^cePtance  and  Final  Payment  No.  557  in  amount 
^2  221.00    payable  to  Peter  Sartorio  under  SFWD  Contract  No. 

MouM  RSe^r.^  ^  ^  C~^s  House  at  University 

On  motion. of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2691  — 

.n     *E?0LVEI\  aat  thls  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions and  hereby  approves  Certificate  of  Acceptance  and -Pinal 
Payment  in  amount  $2,449.00,  payable  to  Lee  Electric  Co.  under 
alectric  Power  Bureau  Contract  No.  26-Installation  of  Sodium 
Vapor  Lighting  System  in  Stockton  Street  Tunnel. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Pllmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO,  2692— 

RESOLVED, -That  in  accordance  with  the  written  recommen- 
dation of  L.  T.  Mc  Afee,  Utilities  Engineer  and  E.  G.  Cahill , 
Manager  of  Utilities,  this  Commission  approves  and  hereby  re! 
^^oL^n  Controller;s  certification  of  Order  for  Extra  Work 
No.  954-50  m  amount  $547.41  in  favor  of  Dinwiddle  Con- 
struction Co.  under  San  Francisco  Bay  Exposition  Contract  No. 
19-Construction  of  Administrative  Offices  in  Air  Terminal 
Building,  covering  the  following: 

(a)  Extend  patent  flue  in  kitchen  S-l,  through  the 

suspended  ceiling  $17.00 
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Purr,  cover  with  wall  board  and  paint  walls  and 

ceilings  of  Room  S-171,  S-217,  S-214  250,88 


(c)  Wire  lath  and  plaster  walls  and  ceilings  of 
utility  closet  off  corridor  #132 


29.08 


(d)  Move  electric  switch  from  Room  S-ll  and  install  in 
adjoining  passageway 


17.33 


(e)  Cover  ceiling  joists  above  ceilings  of  Rooms 
184-186-171  with  roofing  paper 


23.66 


(f )  Enlarge  five  openings  in  ceiling  of  main  waiting 
room  and  install  five  8-inch  galvanized  metal 
collars  at  these  openings 


24.54 


(g)  On  first  and  second  floors  plaster  the  hollow- tile 
walls  which  have  been  left  exposed 


54.37 


(H)  Cover  outside  of  hotwater  tank  in  basement  with 
insulation  and  paint 


84.35 


(i)  Paint  wainscots  with  three  coats  of  lead  and  oil 
paint  in  rooms  S-226  and  S-227  in  lieu  of  caseine 
paint  specified 


46.20 


On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 


RESOLVED,  That  the  contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission  of 
the  City  and  County  of  San  Francisco,  in  pursuance  of -the 
provisions  of  the  Charter  of  the  said  City  and  County,  to-wit: 

FURNISHING  ELECTRICITY,  G-AS  AND  STREET  LIGHTING 
SERVICE-ELECTRIC  POWER  BUREAU  CONTRACT  no.  28 

be  and  the  same  is  hereby  awarded  to  Pacific  Gas  and  Electric 
Company,  they  being  the  lowest  regular  and  responsible  bidder 
therefore . 

AND  all  other  bids  for  the  above  described  work  are  here- 
by rejected. 

•    FUNDS  for  this  work  are  available  under  Appropriation 
No.  863  and  subdivisions  thereof. 


—RESOLUTION  NO.  2693— 


-1829- 


On  motion,  of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Galium,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2694— 

✓  * 

WHEREAS,  H,  Regalia,  a  tenant  of  the  City  on  property  un- 
der the  control  of  the. San  Francisco  Water  Department  near 
Pleasanton,  California,  by  lease  dated  November  1,  1937,  cover- 
ing 65  acres  on  share  crop  terms  and  approved  by  this. Com-  , 
mission  under  Resolution  No,  2310  adopted  November  22,  1937, 
has  requested  permission  to  sublet  30  acres  of  his  leasehold 
on  which  he  had  contracted  with  the  Holly  Sugar  Company  to 
raise  a  crop  of  beets,  to  George -H.  Salmon  for  the  period  from 
June  1,  1938  to  October  31,  1838,    After  planting  the  said 
crop  said  Regalia  was  dissatisfied  with  the  stand  obtained  and 
desired  to  be  released  from  the  said  contract,  but  the  Sugar 
Company  and  the  Management  of  the  San  Francisco  Water  Depart- 
ment felt  that  sufficient  beets  could  be  produced  to  pay  a 
profit  above  expenses  and  said  G,  H,  Salmon  was  willing  to 
take  over  the  said  contract.     The  General  Manager  and  Chief 
Engineer  of  the  Water  Department  has  recommended  that  the 
proposed  subleasing  be  approved  by  the  Commission 

THEREFORE,  BE  IT  RESOLVED,  That  H.  Regalia,  a  tenant  of 
the  City  on  property  under  -the  control  of  the  San  Francisco 
Water  Department -near  Pleasanton,  California,  under  lease 
dated  November  1,  1937  and  approved  by  this . Commission  under 
Resolution  No,  2310  dated  November  22,  1937,  is  hereby  permit- 
ted to  sublet  30  acres  of  the  said  leasehold  to  George. H, 
Salmon  for  the  period  June  1,  1938  to  October  31,  1938,  who 
assumes  the  former  contract  of .said  Regalia. with  the  Holly 
Sugar  Company  on  said  area  and,  furthermore,  will  be  bound 
by  all -the  terms  and  conditions  of  the  said  lease  for  the  said 
period. 

On  motion  of  Commissioner  Mc  Galium,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2695— 

RESOLVED,  That  in  accordance  with  the  written  recommenda- 
tion of  L,  T.  lib  Afee,  Utilities  Engineer,  and  E.  G.  Cahill, 
Manager  of  Utiiies,  this  Commission  hereby  approves  Credit 
Order  No,  124  in  amount  $117,86,  received  from  Transbay  Con- 
struction Co,  under  HHWS  Contract  No,  149-Enlargement  of 
O'Shaughnessy  Dam,  covering  deductions  from  amount  due  said 
Transbay  Construction  Co,  by  reason  of  the  freight  rates  paid 
being  lower  than  those  specified  in  the  tariff  shown  in 
specifications  for  the  work. 
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On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2696— 

RESOLVED ,  That  this  Commission  hereby  rejects  as  being 
too  low  in, amount,  the  one  and  only  bid,  received  under  date 
of  June  10,  1938,  from  Mrs,  Albertina  Mendoza,  for  that  1561 
acres  of  Water  Department  land  in  Township  4  South  Range  1 
East  and  Township  5  South  Range  1  East,  MDB&M- Alameda  County. 

BE  IT  FURTHER  RESOLVED,  That  bidder's  check  No.  731,. 
certified  and  drawn  on  Pleasanton  Branch,  Bank  of  America,  in 
amount  $60.00  be  returned  to  said  Mrs.  Albertina  Mendoza. 

On  motion, of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2697— 

RESOLVED 9  That  this  Commission  on  the  written  recommenda- 
tion of  W.  P.  Day,  Vice  President  and  Director  of  Works,  San 
Francisco  Bay  Exposition,  L.  T.  Mc  Afee,  Utilities  Engineer 
and  E.  G«  Cahill,  Manager  of  Utilities,  approves  and  requests 
the  Controller's  certification  of  Order  for  Extra  Work  No. 
954-51  in  amount  $150.00,  covering  the  construction  of  6-inch 
cast  iron  soil  pipe  connections  from  present  terminations  in- 
Pavilions  3  and  4,  to  an  existing  sewer  outside  the  building. 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  accepts  the 
work  as  satisfactorily  completed  in  accordance  with  plans  and 
specifications  and  hereby  approves  Certificate  of  Acceptance 
and  Final  Payment  in  amount  $28,258.77,  payable  to  Clinton 
Construction  Co.  under  San  Francisco  Bay  Exposition  Contract 
No.  16 -Const ruction  of  Pavilions  of  the  Central  Court. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2698— 

WHEREAS,  the  present  southeast  one-quarter  of  double 
track  electric  railway  over  double  track  cable  railway  crossing 
at  Geary  and  Powell  Streets  and  the  three  cable  yokes  at 
southeast  corner  is  in  such  condition  as  to  endanger  the  lives 
of  the  citizens  and  the  property  of  the  City  and  County  of 
San  Francisco:  and, 

WHEREAS,  the  condition  of  aforesaid  track  layout  necessi- 
tates immediate  emergency  replacement  and  the  said  emergency 
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will  not  permit  of  time  to  call  for  bids  in  accordance  with 
Ordinance  No.  9.0871: 

THEREFORE,  BE  IT  RESOLVED, -That  this  Commission  in  ac- 
cordance with  said  Ordinance  No.  9.0871,  Section  10,  hereby 
declares  the  existence  of  an  emergency  and  in  order  to  safe- 
guard the  lives  of  its  citizens  and  the  property  of  the  City 
and  County  of  San  Francisco,  orders  replacement  of  southeast 
one-quarter  of  double  track  electric  railway  over  double, 
track  cable  railway  crossing  at  Geary  and  Powell -Streets,  also 
renewal  of  three  cable  yokes  at  southeast  corner. ,   by  the 
forces  of  the  Mini ci pal  Railway: 

BE  IT  FURTHER  RESOLVED,  That  the  Controller  is  requested 
to  set  up  an  allocation  of  funds  in  amount  $2,955.00  under- 
Appropriation  No.  65-913-93  to  provide  for  replacement -Job. 
No.  1324  for  track  replacement  as  hereinabove  outlined. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Filmer,  the  following  Water  Department  Contract  Payments  were 
approved: 

Contract  payment  in  amount  $31,214.35,  payable - 
to  Macco-Robertson  Ltd.  under  SFWD  Contract  No. 
156-Construction  of  Palo  Alto  Pipe  Line. 

Contract  payment  in  amount  $38,386.82,  payable 
to-MacDonald  and  Kahn  Co*  Ltd.  under  SFWD  Contract 
No.  120-Sunset  Reservoir. 

Contract  payment  in  amount  $7,826.83,  payable  to 
W.  0.  Tyson  under  SFWD  Contract  No.  166-Pulgas 
Outfall  Improvement  s . 

Contract  payment  in  amount  $12,875.58,  payable  to 
Williams  Bros,  and  Haas,  Inc.  under  SFWD  Contract 
No.  108-Sunset  Reservoir  Discharge  Pipe  Line. 

Contract  payments  in  amount -$1,013.35  and  $865.84,  - 
payable  to  Lowrie  Paving  Co.  under  SFWD  Contract  No. 
146-Repaving  of  street  and  sidewalk  openings  where 
the  paving  has  been  removed. 

On  motion, of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  contract  payment  in  amount  $4,533.10, -payable  to 
Transbay  Construction  Co.  under  HHWS  Contract  No.  149-Enlarge- 
rnent  of  0?Shaughnessy  Dam  was  approved. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Murphy,  contract  payment  in  amount  $5,563.09,  payable  to 
Dinwiddle  Construction  Co.  under  San  Francisco  Bay  Exposition 
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Contract  No.  19-Construction  of  Administrative  Offices  in 
Air  Terminal  Building  was  approved . 

On  motion, of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Callum,  contract  payment  in  amount -$2, 165*97,  payable  to 
A.  S.  Dutra  under  Airport  Contract  No.  45-Dredging  Channel 
for  Levee  at  Airport  was  approved. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  2699-- 

RESOLVED,  That  the  Contract  for  the  following  public  work 

to  be  performed  for  the  Public  Utilities  Commission  of  the  City 

and  County  of  San  Francisco  in  pursuance  of  the  provisions  of 

the  Charter  of  the  said  City  and  County,  to-wit: 


FOR  THE  REPAVING  OF  STREET  OR  SIDEWALK  OPENINGS 
WHERE  THE  PAVING  HAS  BEEN  REMOVED  FOR  THE  SAN 
FRANCISCO  WATER  DEPARTMENT  FOR  THE  FISCAL  YEAR 
ENDING  JUNE  30,  1939-SAN  FRANCISCO  WATER  DEPART' 
ENT  SPECIFICATION  NO.  178 


be  and  the  same  is  hereby  awarded  to  Pacific  Pavements  Company, 
Ltd.,  they  being  the  lowest  regular  and  responsible  bidders  for 
said  work  at  the  following  unit  prices  for  the  estimated 
quantities  stated: 

Item   Description  of  Item,  Estimated  Quantity   Total  Amount 
No.  Unit  Price   for  Item  

1.  Light  traffic  concrete  paving  base  and  wear- 
ing surface;  30,000  square  feet  at  Twenty- 
five  cents  ($0.25)  per  square  foot  $  7,500.00 

2.  Heavy  concrete  with  binder  and  wearing  sur- 
face; 100  square  feet  at  Sixty  Cents  ($0.60) 

per  square  foot.  60.00 

3.  Six  inch  Class  ??E"  Concrete  Pavement;  14,000 
square  feet -at  Twenty  Cents  ($0.20)  per 

square  foot.  2,800.00 

4.  Brick  pavement  on  concrete  base,  including 
brick  gutters;  500  square  feet  at  Seventy  Cents 
($0.70)  per  square  foot.  350.00 

5.  Asphaltic  concrete-3|??  base  with  1JH  wearing 
surface;  100  square  feet  at  Twenty  five  cents 

($0.25)  per  square  foot.  25.00 
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6.  Basalt  blocks  on  cone pete  base;  400  square  feet  at 
Twenty  rive  cents  ($0.25)  per  square  foot  $  100.00 

7.  Basalt  blocks  on  sand;  5,000  square  feet  at  Five 

Cents  ($0.05)  per  square  foot  250.00 

8.  Sidewalk,  all  types;  47,000  square  feet  at 

Nineteen  Cents  ($0.19)  per  squai*e  foot  8,930.00 

9.  Two  inch  sheet  asphalt  wearing  surface  only; 
1,000  square  feet  at  Sixteen  Cents  ($0.16) 

per  square  foot  160.00 

10.  Six  inch  Class  ??F??  concrete  base  only;  100 
square  feet  at  Twenty  Cents  ($0.20)  per  square 

foot.  20.00 

11.  Asphaltic  concrete,  6f?  base  with  a  1J"  wearing 
surface;  60,000  square  feet  at  Twenty  five  cents 
($0.25)  per  square  foot.  15,000.00 

12.  Aspaltic  concrete,  8??  base  with  a  l-fe"  binder 
course  and  a  3LjfT  wearing  surface;  100  square 

feet  at  Sixty  Cents  ($0.60)  per  square  foot.  60.00 

13.  Oiled  Macadam: 

(a)  4H  base;  100  square  feet  at  Five  Cents 

($0.05)  per  square  foot.  5.00 

(b)  8"  base;  2,500  square  feet  at  Five  Cents 

($0.05)  per  square  foot.  125.00 

14.  6?7  Macadam  sub-base;  30,000  square  feet  at  Six 

cents  (¥0.06)  per  square  foot.  1.800,00 

Total  amount  of  bid  $37.185.00 

And  all  other  bids  for  the  above  described  work  are  here- 
by rejected. 

The  cost  of  this  work  is  to  be  borne  from  funds  in  Appro- 
priation 866-212-02. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2700— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller  to  effect  the  following  transfers  of 
Water  Department  Funds: 
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%.  580-Transfer  from  Appropriation  No.  766-102- 18-Temporary 
Salaries-Peninsula  Pumps,  to  Appropriation  No,  766-102-17  the 
sum  of  $500.00-to  provide  for  deficiency  (temporary  salaries) 
in  the  latter  appropriation  with  respect  to  employments  for 
vacation  relief. 

No,  582-Transfer  from  various  sub-appropriations  under  Appro- 
priation No.  766-101-Permanent  Salaries,  to  Appropriation 
No.  766-103-50  the  sum  of  $1,000.00,  restoring  to  latter 
appropriation  the  amount  previously  transferred. 

No.  583-Transfer  from  various  sub-appropriations  under  Appro- 
priation No.  766-101-Permanent  Salaries,  to  Appropriation  No. 
766-400-00  the  sum  of  $1,700.00  to  provide  for  purchase  of 
office  equipment  required  for  Water  Sales  Division. 

No.  579-Additional  allotment  in  amount  $160.00,  under  Appro- 
priation No.  766-102-15,  to  provide  for  vacation  relief  at 
Bryant  Street  Yard. 

✓ 

On  motion  of  Commissioner  Pilmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO,  2701— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller  to  effect  the  following  transfers  of 
Municipal  Railway  Funds: 

No.  196-Transfer  from  Appropriation  No.  765-200-00-Contractual 
Services,  to  Appropriation  No.  765-300-00  the  sum  of  $3,000.00 
to  provide  additional  funds  for  materials  and  supplies  due  to 
increase  in  car  service  for  month  of  June,  1938. 

No.  197-Transf er -from  Appropriation  No.  765-103-00-Y/ages,  to 
Appropriation  No.  765-900-07  the  sum  of  $79320.00-to  cover 
deficiency  in  appropriation  for  employees  claims  arising  from 
unusually  large  number  of  industrial  accident  cases  during 
current  year. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Pilmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2702— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller  to  effect  the  following  transfers  of 
Airport  Funds : 

No.  764-19-Transf er  from  Appropriation  No.  764-200-00-Contract- 
ual  Services,  to  Appropriation  No.  763-231-64  the  sum  of 
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$617.15,  to  provide  for  June,  1938-Heat,  Light  and  Power. 

No.  764-20-Transfer  from  Appropriation -No.  764- 200 -00-Con- 
tractual  Services,  to  Appropriation  No.  764-900-00-the  sum  of 
$100.00  to  provide  funds  for  accounting  services  of  Water 
Department  in  connection  with  analysis  to  determine  equip- 
ment charges. 

No.  764- 21 -Transfer  from  Appropriation  No.  99-901-52,  1938 
Airport  Bond  Fund,  Administration,  to  Appropriation  No.  99- 
901-54  the. sum  of  $2600.00,  to  provide  for  engineering  ser- 
vices-July, 1938. 

On  motion- of  Copmissioner  FLlmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2705— 

RESOLVED^  That  this  Commission  approves  and  hereby -re- 
quests the  Controller  to  transfer  from  Appropriation  No. 
94-903-00-1933  Hetch  Hetchy  Dam  Bond  Fund-%lves  and  Other 
Metal  Work  to  Appropriation  No.  94-903-05  the  sum  of  $750.00 
to  provide  funds  for  conmemorative  tablet  for  0?Shaughnessy 
Dam. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO .  2704— 

> 

RESOLVED 9  That  this  Commission  approves  and  hereby- re- 
quests the  Controller  to  transfer  from  Appropriation  No. 
763-231-63-1-Lighting  of  Public  Streets-Public  Building  • 
Lighting,  to  Appropriation  No.  763-231-63  the  sum  of  $800.00 
to  provide  funds  for  deficit  in  the  appropriation  for  Public 
Building  Lighting. 

On  motion. of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2705— 

RESOLVED*  That  this  Conimission  approves  the  payment  of 
$15.00  per  month  to  the  following  employees  of  the  San 
Francisco  Airport  for  transportation  charges  as  provided  for 
in  the  1938-1939  Budget: 

1  -  General  Clerk  Stenographer 

3-—  Janitors 
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I -Meteorologist 

7-Airport  Attendants-Permanent 
4-Radio  Control  Operators 
3-Crew  Chiefs 

Said  payments  to  be  subject  to  proper  invoices  submitted 
by  aforesaid  Airport  employees. 

On  motion  of  Commissioner  Mc  Galium,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  2706— 

RESOLVED,  That  this  ConFiission  approves  and  hereby 
authorizes  the  Director  of  Property  to  sign  on  behalf  of  the 
City  and  County  of  San  Francisco -Pub  lie  Utilities  Commission 
a  lease  with  the  San  Francisco  Bank,  on  a  month  to  month 
basis,  for  that  twenty  by  twenty  foot  piece  of  ground  on  the 
west  side  of  Forty-Seventh  Avenue,  north  of  Wawona,  at  a 
monthly  rental  of  $10.00,  to  be  used  for  the  Municipal  Rail- 
way, 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2707— 

✓ 

RESOLVED,  That  this  Commission  approves  and  hereby 
authorizes  Harold  Messersmith,  Assistant  Manager  of  the  San 
Francisco  Airport  to  sign  checks  drawn  on  the  San  Francisco 
Airport  Revolving  Fund,  deposited  in  the  Bank  of  America 
San  Bruno,  California  Branch, 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2708— 

WHEREAS ,  all  work  under, SPWD  Contract  No.  16 9 -Alterations, 
Calaveras  and  Sunol  Cottages,  A  Frederick  Anderson,  contractor, 
in  accordance  with  the  time  limit  fixed  in  the  contract,  should 
have  been  completed  on  May  31,  1938;  and, 

WHEREAS ,  the  contractor  suffered  unavoidable  delay  due  to 
delay  of  shipment  from  the  factory  of  the  Celotex  materials 
required;  and, 

WHEREAS    said  contractor  has  diligently  prosecuted  the 
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work,  but  due  to  the  aforesaid  cause  of  delay,  which  has 
been  beyond  his  control,  a  delay  in  the  completion  of  said 
contract  has  resulted: 

THEREFORE,  BE  IT  RESOLVED  *  That  this  Commission  hereby 
extends  by  seven -(7)  calendar  Says,  the  completion  of  said 
SFWD  Contract  No.  169,  and  liquidated  damages  for  the  result- 
ing delay  are  waived  in  accordance  with  contract  provisions 
regarding  unavoidable  delay. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Conmiss loner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2709— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller  to  effect  the  following  transfers  of 
Hetch  Hetchy  Y/ater  Supply  Funds: 

Transfer  from  Appropriation  No.  92-235-1-1932  Hetch  Hetchy 
Bond  Fund, , Unallocated,  to  Appropriation  No.  92-500-25  the  sum 
of  $220.00,  to  provide  for  purchase  of  three  second  hand  elec- 
tric ranges  from  Trans bay  Construction  Co.  and  two  new  ranges 
for  installation  in  new  cottages  at  Moccasin. 

Transfer  from  Appropriation  No.768-101-00-Hetch  Hetchy  Water 
Supply-Permanent  Salaries,-  to  Appropriation  No.  768-818-00- 
Insurance  the  sum  of  $650.00  to  provide  for  insurance 
premium  on  buildings  of  the  Hetch  Hetchy  System  at 
07Shaughnessy  Dam. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  signed  by  Commissioners 
Byington,  Filmer,  Mc  Callum  and  Murphy  on  June  13,  1938 
was  ratified: 

—RESOLUTION  NO.  2710— 

TOEREA3,  on  July  1,  1938,  B.  H.  R.  Roberts  will  retire 
from  the  position  of  Division  Superintendent  of  the  Municipal 
Railway  in  accordance  with  the  requirements  of  the  City  Re- 
tirement System,  because  he  has  reached  the  age  of  seventy 
years;  and, 

WHEREAS ,  B.  H.  R.  Roberts  has  served  the  citizens  of  the 
City  and  County  of  San  Francisco  long  and  faithfully  in  street 
car  transportation,  having  been  employed  for  a  total  of  forty- 
five  years  as  motorraan,  inspector,  car  dispatcher,  power  sta- 
tion operator  and  division  superintendent;  and, 
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WHEREAS,  B.  H.  R.  Roberts  started- his  service  with  the 
Municipal  Railway  on  December  24,  1912,  four  days  prior  to 
the  beginning  of  operation  of  the  Municipal  Railway,  and  has 
served  ably  and  conscientiously  as  an  official  of  the 
Municipal  Railway  for  the  entire  period  of  26  years  since 
that  time;  and, 

WHEREAS,  the  Public  Utilities  Commission  of  the  City 
and  County  of  San  Francisco  desires  to  recognize  and  to 
commend  highly  this  faithful  and  able  service  rendered -to -the 
people  of  the  City  and  County  of  San  Francisco  by  B.  H.  R. 
Roberts,  taking  particularnote  of  the  high  regard  in  which 
Mr.  Roberts  is  held  by  all  employees  of  the  Municipal  Railway, 
his  fellow  executives,  and  by  the  Public  Utilities  Commission, 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  here- 
by expresses  its  -high  commendation  of  the  faithful  and  able 
services  of  B.  H.  R.  Roberts,  its  regret  upon  the  occasion  of 
his  compulsory  retirement,  and  its  sincerest  wish  that  he  may 
enjoy  a  long,  happy  and  well-earned  leisure; 

BE  IT  FURTHER  RESOLVED,  That  a  copy  of  this  resolution 
be  spread  upon  the  book  of  minutes  of  the  Public  -Utilities 
Commission,  ani  that  aoopy  be  presented  to  B •H.R.Roberts. 

✓ 

On  motion- of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2711- - 

WHEREAS,  James  Mc  Carthy,  alleges  that- while  he  was 
alighting  from  Municipal  street  car  No.  148,  at  the  beach  at. 
six  o'clock  in  the  morning  on  the  28th  day  of  November,  1936, 
he  was  caused  to  fall  from  said  street  car  by  reason  of  the 
fact  that  just  as  he  was  alighting  the  trolley  was  pulled 
from  the  overhead  wires,  thus  throwing  the  entire  car  into 
darkness  and  in  said  accident  he  sustained  numer  ous  bruises 
and  contusions  to -his  back  and  side  and  suffered  a  fracture 
of  four  ribs;  and, 

WHEREAS ,  while  this  is  a  case  of  doubtful  liability,  the 
extent  of  the    injuries  warrant  the  settlement  of  all  claims 
and  demands  held, by  James  Mc  Carthy  against  the  City  and  County 
of  San  Francisco,  according  to  the  opinion  of  the  City  Attor- 
ney, in  the  sum  of  $350.00  and  Thomas  B.  Johnson,  Claims 
Adjuster, -  has  entered  into  said  settlement  with  said  James 
Mc  Carthy,  subject  to  the  approval  of  this  Commission: 

NOW,  THEREFORE,  BE  IT  RESOLVED*  That  the  City  Attorney 
be  and  he  is  hereby  authorized  and  directed  to  fully  compro- 
mise and  settle  all  claims  of  said  James  Mc  Carthy  against  the 
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City  and  County  of  San  Francisco  in  the  sum  of  $350.00  and 
the  Controller  is  hereby  requested  to  draw  his  warrant  in  said 
sum  of  $350.00  in  payment  thereof. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  2712— 

WHEREAS,  on  February  16,  1938,  while  Beatrice  Watson  was 
a  passenger  on  Municipal  street  car. No.  205  in  the  vicinity 
of  Van  Ness  Avenue  and  Geary  Street,  it  is  alleged  that  said 
street  car  started  with  a  sudden,  unusual,  unnecessary  and 
violent  jerk  and  by  reason  thereof,  said  Beatrice  Watson 
suffered  the  loss  of  two  teeth  by, coming  into  contact  with  the 
stanchion  of  said  street  car;  and, 

WHEREAS,  said  Beatrice  Watson  has  already  expended  to 
date  the  sum  of  $85.00  for  the  replacement  of  said  teeth  and 
it  is  alleged  in  the  report  of  Dr.  Y/illiam  1.  Rideout,  DDS. 
that  she  will  have  further  expenses  for  the  replacement  of 
said  teeth  in  a  permanent  manner  to  the  total  sum  of  $230.00; 
and, 

WHEREAS,  the  City  and  County  of  San  Francisco  has  in- 
sufficient witnesses  to  negative  the  possibility  of  liabili- 
ty in  this  case  and  Thomas  B.  Johnson,  Claims  Adjuster, 
has  agreed  upon  a  settlement  with  said  Beatrice  Watson,  sub- 
ject-to the  approval  of  this  Commission,  in  the  sum  of 
$300.00  for  a  full  release  and  dismissal  of  all  of  her  claims 
against  the  City  and  County  of  San  Francisco  and  the  City 
Attorney  advises  this  Commission  that  said  sum  is  a  fair, 
just  and  reasonable  sum  to  be  paid  for  the  said  purpose. 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  City  Attorney 
be  and  he  is  hereby  authorized  and  directed  to  fully  compro- 
mise and  settle  all  claims  of  said  Beatrice  Watson  against  the 
City  and  County  of  San  Franci  sco  in  the  sum  of  $300.00  and  the 
Controller  is  hereby  requested  to  draw  his  warrant  in  said  sum 
of  $300.00  in  payment  thereof. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  v/as  adopted  unanimously: 

—RESOLUTION  NO.  2713— 

WHEREAS,  Miss  Mae  Winch,  while  a  passenger  on  Car  No.  213 
of  the  ??B??  line  on  November  13,  1937,  alleges  she  was  thrown 
from  the  upper  platform  to  the  lower  platform  while  the  car 
was  at. Geary  and  Lyon  Streets,  and  her  fall  v/as  caused  by  a 
sudden,  unusual  and  unnecessary  jerking  of  the  car,  and  in  said 
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accident,  Miss  Winch  alleges  she  sustained  numerous  bruises 
and  contusions  of  her  body  with  a  sprained  hack  and  tenderness 
over  the  lumbar  spines  of  her -back  and  ever, since  that  day  she 
has  been  under  the  care  of  Dr#,H«  B.  Hassey,  who  reports  that 
she  is  not  yet  free  frcm  aches,  pains  and  disabilities  caused 
by  said  injuries;  and, 

WHEREAS ,  the  City  and  County  of  San  Francisco  has  in- 
sufficient witnesses  to  successfully  defend  a  suit  against 
liability  for  negligence  and  Thomas  B.  Johnson,  has  entered 
into  a  settlement  with  Miss  Mae  Winch,  subject  to  the  approval 
of  this  Commission  in  the  sum  of  Two  Hundred  and  Fifty 
($250,00)  Dollars  and  the  City  Attorney  advises  this  Com- 
mission that  said  sum  is  a  fair  and  reasonable  amount  to  be 
paid  under  all  the  circumstances  for  a  full  release  of  all 
claims  and  demands  held -by  Miss  Winch  against  the  City  and 
County  of  San  Francisco. 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  City  Attorney 
be  and  he  is  hereby  authorized  and  directed  to  fully  compro- 
mise and  settle  all  the  claims  held  by  Miss  Winch  against  the 
City  and  County  of  San  Francisco  for  the  sum  of  Two  Hundred  and 
Fifty  ($250*00)  and  the  Controller  is  hereby  authorized  and 
requested  to  issue  his  warrant  in  said  sum  in  payment  thereof. 

On  motion, of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Call urn,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2714— 

WHEREAS ,  while  Marie  Mike  was  in  the  process  of  boarding 
a  municipal  street  car  as  a  passenger  on  the  "B"  line  at 
Geary  and  Broderick  Streets. on  the  23rd  day  of  March,  1936, 
at  approximately  6:00  P.  M. ,  said  street  car  was  started  so 
suddenly  and  violently  and  without  notice  or  warning  to  the 
plaintiff  that  as  a  result  of  same,  said  IJhrie  Mike  was  thrown 
off  the  street  car  and  on  to  the  ground  with  great  force  and 
violence  sustaining  certain  injuries;  and, 

WHEREAS ,  the  said  Marie  Mike  filed  a  claim  against  the 
City  and  County  of -San  Francisco  for  the  sum  of  One  Thousand 
and  Eighty  ($1,080.00)  Dollars  and  has  brought  suit  against 
the  City  and  County  for  said  sum;  and, 

WHEREAS ,  Thomas  B.  Johnson*  claims  adjuster  of  the 
Municipal  Railway  and  Sylvain  D.  Leipsic,  Deputy  City  Attorney 
have  entered  into  a  tentative  settlement  with  said  I>ferie  Mike 
in  the  sum  of  Two  Hundred  Seven  ($207.00)  Dollars  for  a  full 
release,  discharge  and  settlement  of  all  claims;  and, 

WHEREAS ,  this  Commission  has  been  fully  informed  of  all 
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the  facts  and  circumstances  surrounding  said  accident  and  this 
settlement  has  been  recommended  to  this  Commission  by  the  City 
attorney  as  a  fair,  just  and  reasonable  one: 

NOW,  THEREFORE,  BE  ITRESOLVED,  That  the  City  Attorney 
he  and  he  is  hereby  authorized  and  directed  to  fully  settle 
and  compromise  all  claims  for  damages  of  the  said  Marie  Mike 
against  the  City  and  County  of  San  Francisco  in  the  sum  of 
$207.00  and  the  Controller  be  and  he  is  hereby  authorized 
and  requested  to  draw  his  warrant  in  said  sum  in  payment 
therefor. 

On  motion  of  Commissioner  Mc  Galium,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 


-WHEREAS,  Marie  Volheim  was  on  the  10th  day  of  April, 
1938,  injured  while  alighting  from  a, Municipal  street  car 
No.  165,  at  Taylor  and  Geary  Streets,  which  accident  ?/as 
alleged  to, have  been  caused  by  a.  premature  starting  of  said 
street  car,  and  in  said  accident  said  claimant  alleges  she 
sustained  injuries  to  her  back,  her  arms  and  her  head  and  by 
reason  thereof  she  was  confined  to  her  bed  for  a  period  of  time 
and  she  lost  wages  as  a,  trained  nurse  for  a  period  of  approx- 
imately two  months;  and, 

WHEREAS,  the  City  and  County  of  San  Francisco  has  in- 
sufficient testimony  to  successfully  deny  liability  in  this 
case  end  Thomas  B.  Johnson,  Claims  Adjuster,  has  agreed-upon 
a  settlement  with  said  Marie  Volheim  in  the  sum  of  $300.00, 
subject  to  the  approval  of  this  Commission,  for  a  full  release 
and  discharge  of  all  claims  for  damage  which  she  now  holds 
against  the  City  and  County  of  San  Francisco  and  the  City 
Attorney  advises  this  Commission  that  said  sum  is  a  reasonable 
and  just  one  to  be  paid  for  said  release: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  City  Attorney  be 
and  he  is  hereby  authorized  and  requested  to  fully  compromise 
and  settle  all  claims  of  said  Marie  Volheim  against  the  City 
and  County  of  San  Francisco  for  the  sum  of  $300.00  and  the 
Controller  is  hereby  authorized  and  requested  to  draw  his 
warrant  in  said  sum  of  $300.00  in  payment  thereof . 


Thereupon  the  meeting  adjourned  to  resume  at  the  call 
of  the  chair. 


-RESOLUTION  NO.  2715— 
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M  I  N  U  TES 


PUBLIC  UTILITIES  COMMISSION 


156th  REGULAR  MEETING  OP  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  W1L  -  JUNE  27, 
1938  at  5:00  P.  M. 

****************  ********************  **************************** 


Present:    Commissioners  L.  F.  Byington,  John  H#  Mc  Callum, 
J.  P.  Murphy  and  John  P.  Mc  Laughlin. 

President  L.  P.  Byington  presided. 

On  motion  of  Commissioner  Mc  Galium,  seconded  "by  Commissioner 
Murphy,  the  minutes  of  the  155th  regular  meeting  of  the 
Commission  held  June  13,  1938  were  approved. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  signed  by  all  members  of 
the  Commission  on  June  20,  1938  was  ratified: 

—RESOLUTION  NO.  2716— 
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RESOLVED,  That  in  accordance  with  the  written  reconmenda- 
tion  of  N,  A.  Eckart,  General  Manager  and-Chief  Engineer  of 
the  San  Francisco  Water  Department,  and  E.  G.  Cahill,  Manager  of 
Utilities,  this  Commission  approves  and  hereby  requests  the 
Controller's  certification  of  Order  for  Extra  Work. No.  954  in 
amount  $2,445,50  in  favor  of  Macco-Robertson,  Ltd.,  under  SFWD 
Contract  No.  156-Construction  of  the  Palo  Alto  Pipe  Line,  , 
covering  the  furnishing  and  installation  of  special  valves, 
meters  and  meter  boxes. 

On  motion. of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  signed  by  all  members  of 
the  Commission  on  June  20,  1938  was  ratified: 

—RESOLUTION  NO.  2717— 

WHEREAS,  in  consonance  with  provisions  of  Section  128 
of  the  Charter,  the  Public  Utilities  Commission  shall  during 
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the  fiscal  year  1937-1938,  determine  the  amount  of  reasonable 
annual  depreciation  for  each  utility  for  the  purpose  of 
computing  net  income  of  each  utility;  and, 

WHEREAS,  No  funds  were  provided  in  the  current  budget 
of  the  San  Francisco  Airport  to&fray  the  cost,  estimated  to 
be  $1,500.00,  of  determining  depreciation  for  that  utility  and 
since  there  are  no  surpluses  existing  in  any  of  the  Airport's 
appropriations  sufficient  in  amount  to  cover  said  cost,  it 
is  necessary  to  request  the  Mayor  to  recommend  to  the  Board 
of  Supervisors  a  supplemental  appropriation  from  the  Emergency 
Reserve  Fund  in  the  amount  of  $1,500.00  to  provide  the 
necessary  funds : 

NOW,  THEREFORE ,  BE  IT  RESOLVED,  the  Public  Utilities  Com- 
mission hereby  requests  the  Mayor  to  recommend  to  the  Board 
of  Supervisors  a  supplemental  appropriation  of  $1,500.00  from 
the  emergency  reserve  fund  to  the  credit  of  Appropriation 
No.  764-900-00-San  Francisco  Airport-Services  of  Other  De- 
partments, to  provide  funds  to  determine  annual  depreciation 
for  the  Airport  as  required  by  the  Charter » 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Murphy,  the  following. resolution  signed  by  all  members  of  the 
Commission  on  June  22,  1938  was  ratified: 

—RESOLUTION  NO,  2718— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Mayor  to  recommend  to  the  Board  of  Supervisors  a 
supplemental  appropriation  in  amount  $2,809.60,  out  of  the 
surplus  existing  in  the  Hetch  Hetchy  Power .Operative  Fund,  to 
the  credit  of  Appropriation  No.  768-996-13,  to  provide  for 
award  dated  May  4,  1938,  under  Industrial  Accident  Commission 
Claim  No.  58213-Stella  Magee  and  Stanley  IVkrk  Magee,  a  minor 
by  his  guardian  ad  litem  and  trustee,  Stella  Magee  vs.  City 
and  County  of  San  Francisco,  occasioned  by  death  of  Mark 
Magee  and  held  by  said  Industrial  Accident  Commission  as  hav- 
ing risen  out  of  and  in  course  of  employment  with  the  Hetch 
Hetchy  Project,  said  sum  being   necessary  to  meet  the  payments 
under  said  award  to  June  30,  1938. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO,  2719  — 

RESOLVED 9  That  the  following  appropriation  of  funds  of 
the  1938-1939 'Budget  of  the  Public  Utilities  Commission  be 
allocated  as  follows: 
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Appro,  No,    Public  Utilities  Commission 


862-101-00-  Permanent  Salaries 
862-200-00-  Contractual  Services 
862-300-00-  Materials  and  Supplies 
862-400-00-  Equipment 

862-806-00-  Pension  &  Retirement  Allowances 
862-818-00-  Insurance  Premiums 


$  35,730.00 
4 * 784*00 
1,400*00 

,250*00 
1,748*00 

.200*00 


l\  44,112.00 


Bureau  of  Public  Relations 

862-101-01-  Permanent  Salaries 
862-200-01-  Contractual  Services 
862-300-01-  Materials  and  Supplies 


Bureau  of  Claims 


862-101-03-  Permanent  Salaries 


Total  Appropriation  No.  862- 


$  6,780*00 
9,900*00 
■100*00 


3  16,780.00 


$  12,720.00 
$  73,612.00 


On  motion -of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 


— RESOLUTION  NO .  2720-- 

WHEREAS ,  the  Sierra  Water  Service  Company  of  San  Carlos, 
San  Mateo  County,  California,  a  consumer  of  the. San  Francisco 
Water  Department,  by  letter  dated  June  10,  1938,  addressed  to 
the  San  Francisco  Water  Department,  has  requested  permission  to 
attach  a  power  line  to  poles  on  the  telephone  line  of  the  San 
Francisco  Water  Department  in  connection  with  the  installation 
of  an  automatic  pump  control  to  their  high  line  reservoir  in 
the  Town  of  San  Carlos,  and  the  General  Manager  and  Chief 
Engineer  of  the  San  Francisco  Water  Department  has  recommended 
that  such  permission  be  granted: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Sierra  Water  Service 
Company  of  San  Carlos,  San  Mateo  County,  California,  hereinaf- 
ter referred  to  as  "permittee",  is  hereby  permitted  to  attach 
a  power  line  to  poles  of  the  telephone  line  of  the  San  Fran- 
cisco Water  Department  by  means  of  cross  arms  on  said  telephone 
line,  hereinafter  referred  to  as  "structure",  in  the  following 
location: 


Commencing  at  the  northwest  corner  of  the  Belmont  Pump  Lot 
being  Parcel  No.  35,  San  Mateo  County  Lands,  as  described 
in  that  certain  deed  from  Spring  Valley  Water  Company  to 
City  and  County  of  San  Francisco  dated  March  3,  1930  and 
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recorded  on  the  same  date  in  Volumne  491,  Page  1,  et 
seq.,  Official  Records  of  San  Mateo  County,  on  the 
telephone  line  of  the  San  Francisco  Water  Department 
from  Belmont  Pumps  to  Crystal  Springs  cottage,  and 
being  attached  to  five  (5)  consecutive  poles  from 
said  corner  northwesterly. 

THIS  permission  is  granted  subject  to  the  following  con- 
ditions and  shall  not  become  effective  until  receipt  by  this 
Commission  of  a  proper  endorsement  on  a  certified  copy  hereof 
signed  by  an  officer  of  said  permittee  thereunto  duly  authorized 
accepting  this  permit  subject  to  said  conditions: 

1.  This  grant  of  permission  does  not  constitute  a  deed  or 
grant  of  an  easement  by  the  City,  is  not  transferable  or 
assignable  without  the  approval  of  this  Commission  and  is  revo- 
cable at  any  time  at  the  will  of  the  Commission, 

2.  The  construction,  installation,  location,  repair  and  alter- 
ation of  the  permittee's  structure  shall  be  satisfactory  to 
the  General  Manager  and  Chief  Engineer  of  the  San  Francisco 
Water  Department. 

3.  The  permittee  shall  upon  receipt  of  notice  so  to  do  and 
within  such  reasonable  time  limit  as  may  be  fixed  by  said  notice 
alter  said  structure  to  such  extent  as  may  be  necessary  to 
avoid  interference  thereof  with  any  pipe,  pipe  line,  power  line 
or  other  power  or  phono  lines, or  other  structures  now  or  here- 
after constructed  by  the  City,  or  v/ith  any  operations  of  the 
City  or  with  any  use  by  the  City  of  the  lands  affected  hereby; 
or,  if  so  agreed  by  the  permittee  and  the  General  Manager  of 
the  San  Francisco  Water  Department,  the  permittee  may  pay  to 
the  City  the  amount  of  any  expense  to  which  the  City  may  be  put 
as  a  result  of  such  interference. 

4.  The  permittee  shall  at, all  times  keep  the  City's  lands  in 
safe  and  sightly  condition,  so  far  as  the  same  may  be  affected 
by  the  permittee's  operations  hereunder, 

5.  Neither  the  City,  nor  any  Commission,  Board  or  Officer 
thereof  shall  be  held  responsible  for  damage  to  said  structure 
resulting  frcm  any  cause  whatsoever* 

6.  The  permittee  shall  be  responsible  and  liable  for  any  and 
all  damage  to  property  or  structures,  or    injury  or  death  to 
persons  due  directly  or  indirectly  to  the  installation,  opera- 
tion,,use  or  existence    of  said  structure  within  the  City's 
lands,  and  shall  pay  any  just  claim  the  refor. 

7.  In  the  event  that  the  permittee  shall  fail  to  construct  said 
structure  within  six  (6)  months  from  and  after  the  date  hereof, 
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or  shall  abandon  the  use  threof ,  or. shall  not  use  same  for 
any  period  of  two  consecutive  years,  or  shall  fail,  neglect 
or  refuse  to  observe  and  comply  with  any  of  the  conditions 
herein  contained,  or  in  the  event  that  this  permission  be  re- 
voked, then  all  rights  of  the  permittee  hereunder  shall  forth- 
with cease  and  determine, 

8.  Should  the  permittee  fail  or  neglect  to  do  within  reason- 
able time  limit  any   work  required  to  be  done  by  the  permittee 
under  the  conditions  hereof,  this  Commission  shall  have  the 
power  to  do  said  work  at  the  expense  of  the  permittee,  which 
expense  the  permittee  shall  pay  on  demand. 

9.  The  said  structure  shall  be  used  solely  and  only  in 
connection  with  the  automatic  pump  control  of  permittees  high 
line  reservoir  and  shall  be  removed  from  the  City's  phone  line 
immediately  upon  termination  or  cancellation  of  this  permit. 

On  motion  of  Commissioner  Mc  Call  urn,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO,  2721— 

RESOLVED, -That  this  Commission  on  the  written  recorrmen- 
dation  of  N.  A.  Eckart,  General  Manager  -  and  Chief  Engineer, 
San  Francisco  Water  Department  and  E.  G>  Cahill,  Manager  of 
Utilities,  approves  and  hereby  requests  the  Controllers 
certification  of  Order  for  Extra  Work  No.  957  in  amount  $44.66, 
in  favor  of  .A.  Frederick  Anderson  under  SFWD  Contract  No.  169- 
Alterations,  Calaveras  and  Sunol  Cottages,  covering  (install 
door  at  foot  of  stalrway-Calaveras  Cottage,  $20.00;  Install 
weight  cord  and  hardware  for  7  windows-Calaveras  Cottage, 
$8.00;  Install  locks  for  four  doors-Calaveras  Cottage,  $6.00; 
Install, picture  moulding  in  living  and  dining  rooms-Sunol - 
Cottage,  $10.00;  additional  bond  premium  on  extra  work  $0.66) 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  accepts  the 
work  as  satisfactorily  completed  in  accordance  with  plans  and 
specifications  and  hereby  approves  Certificate  of  Acceptance 
and  Final  Payment  in  amount  $2,537.66,  payable -to  said  A. 
Frederick  Anderson  under  said  SFWD  Contract  No.  169, 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  w%s  adopted  unanimously: 

—RESOLUTION  NO.  2722— 

RESOLVED,  That  on  the  written  recorrmendation  of  N.  A. 
Eckart,  General  Manager -and  Chief  Hfogineer  of  the  San  Francisco 
Water  Department,  and  E.  G.  Cahill,  Manager  of  Utilities,  this 
Commission  approves  and  hereby  requests  the  Controller's  certi- 
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fication  of  Order  for  Extra  Work  No*, 955  in  airount  $45.50,  in 
favor  of  MacDonald  and  Kahn  Co,  Ltd* *  under  SFWD  Contract  No. 
120-Sunset  Reservoir,  covering  the  sealing  of  ends  of  expan- 
sion joints  at  the  edge  of  the  roof  by  placing  cover  plates 
over  the  same. 

On  motion. of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2725-- 

RESOLVED,  That  in, accordance  with  the  written  recommen- 
dation of  N.  A.  Eckart,  General  Manager  anc  Chief  Engineer 
of  the  San  Francisco  Water  Department ,  and  E.  G.  Cahill,  Mana- 
ger of  Utilities,  this  Commission  approves  and  hereby  requests 
the  Controller's  certification  of  Order -for  Extra  Work  No. 
956  in  amount  $136.90,  in  favor  of  W.  0.  Tyson,  under  SFWD 
Contract  No.  166-Construction  of  Pulgas  Outfall  Water  Temple 
and  other  Improvements,  covering  the  furnishing  andplacing  of 
7.41  cu«  yds.  of  crusher  run  re&  rock  and  33.33  cu.  yds.  of 
mixed  sand  and  gravel. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2724— 

it  * 

VfrlEREAS,  all  work  under  SFWD  Contract  No.  108-Sunset 
Discharge  Pipe  Line  by  William  Bros,  and  Haas,  Inc.,  contractor, 
in  accordance  with  the  time    limit  specified  in  the  contract 
should  have  been  completed  on  or  before  June  7,  1938;  and, 

WHEREAS,  The  contractor  has  experienced  unavoidable  delay 
due  to  the  necessity  of  making  pipe  connections  at  Seventh 
Avenue  and  Kirkham  Street  at  night  in  -order  to  keep  the  dis- 
trict supplied  with  v/ater  and  also  to  minimize  fire  hazards;and, 

WHEREAS,  the  contractor  has  diligently  prosecuted  the  work 
of  the  contract  but  due  to  this  cause,  which  has  been  beyond 
his  control,  a  delay  in  the  completion  of  said  contract  has  re- 
sulted: 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  hereby 
extends  by  seven  (7)  calendar  days  the  time  for  completion  of 
all  work  under  said  contract  and  liquidated  damages  for  the 
resulting  delay  are  waived  in  accordance  with  the  contract  pro- 
visions regarding  said  unavoidable  delay. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously1 
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— RESOLUTION  NO.  2725— 


RESOLVED,  That  this  Commission  accepts  the  architectural 
and  engineering  services  on  San  Francisco  Bay  Exposition 
Central  Tower  Building  as  satisfactorily  completed  in  accord- 
ance with  agreement  and  hereby  approves -Certificate  of  Accept- 
ance and  Final  Payment  in  amount -$1,820 ♦  12,  payable  to  said 
San  Francisco  Bay  Exposition  Inc. 

On  motion^of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO .  2726— 

4 

RESOLVED,  That  this  Commission  accepts  the  architectural 
and  engineering  services  on  San  Francisco  Bay  Exposition 
Pavilions  as  satisfactorily  completed  in  accordance  with  agree- 
ment and  hereby  approves -Certificate  of  Acceptance  and  Final 
Payment  in  amount  $1,679.52  payable  to  said  San  Francisco 
Bay  Exposition  Inc. 

On  motion  of  Commissioner  Mb  Callum,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2727— 

WHEREAS,  This  Commission  through  Resolution  No.  1237, 
adopted  February  24,  1936,  declared  the  existence  of  an  emer- 
gency every  time  water  must  be  shut  off  in  one  or  more  blocks 
to  permit  the  connection  of  new  extensions  with  the  existing 
pipe  lines,  or  to  permit  the  installation  of  gate  valves 
in  existing  system,  or  to  install  and  reset  hydrants,  or  to 
permit  the. installation  or  transfer  of  services  from  existing 
pipe  lines,  said  work  to  be  performed  by  the  forces  of  the 
San  Francisco  Water  Department;  and, 

WHEREAS ,  in  order  to  minimize  the  inconvenience  to  the 
public  due  to  "shut  downs" ,  the  General  Ilanager  and  Chief 
Engineer  of  the  San  Francisco  Water  Department  has  requested 
approval  of  application  for  Authorty  for  Expenditure,  providing 
for  the  cutting  in  of  valves  in  the  area  bounded  on  the  north 
by  21st  Street,  on  the  east  by  the  Bay,  on  the  south  by  Army 
Street  and  on  the  west  by  Valencia  Street: 

THEREFORE ,  BE  IT  RESOLVED,  That  this  Commission  hereby 
approves  Authority  for  Expenditure  No.  4502-452  in  amount 
$5,167.00  and  hereby  requests  the  Controller's  certification 
and  approval  of  Departmental  Work  Order  No.  4502-452  in  amount 
$5,167.00  and  certification  of -Request  for  Allocation  of  Funds 
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No.  158  under  Appropriation  No,  66-974-00  in  amount  $5167.00 
to  provide  for  said  cutting  in  of  valves  as  hereinabove  out- 
lined. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2728— 

RESOLVED,  That  on  the  written  recommendation  of  L.  T. 
Mc  Afee,  Utilities  Engineer  and  E.  G.  Cahill,  Manager  of 
Utilities,  this  Commission  approves  and  hereby  requests  the 
Controller's  certification  of  the  following  Order  for  Extra 
Work  and  Credit  Order,  under  Exposition  Contract  No.  19-Con- 
struction  of  Administrative  Offices  in  Air  Terminal  Building, 
contractor,  Dinwiddie  Construction  Co. 

Order  for  Extra  Work  No.  954-52  in  amount  $3*130.41,  covering 
(1)  Construct .clothes  closet  in  Room  221-$65.00  (2)  Construct 
rough  framing,  wall -board  and  millwork  of  a  series  of  offices 
on  3rd  Floor-$3,065.41. 

*  * 

Credit  Order  No.  851  in  amount. $213 .00,  covc3ring  (1)  Omission 
from  contract,  stud  partitions,  wall  boards  and  painting  in 
Room  121  and  Closet  No.  121A-First  Floor  (2)  Omission  of 
painting  in  the  stair  wells  of  building. 

On  motion. of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2729— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Credit  Order  No.  593  in  amount  $80.97,  being 
the  difference  between  estimated  and  actual  quantities;  ap- 
proves Certificate  of  Acceptance  and  Final  Payment  in  amount 
$695.98,  payable  to  W.  J.  Tobin  under  SFWD  Contract  No.  164- 
Laying  of  6  and  8  Cast  Iron  h&ins  in  Sweeny  and  De  Haro  Streets 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2730— 


RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  board  of  Supervisors  to  enact  the  following  ordinane 

In  accordance  with  the  recommendation  of  the  Public 
Utilities  Commission,  the  Board  of  Supervisors  hereby  declare 
that  public  interest  and  necessity  demands  the  sale    of  the 
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following  described  City  owned  real  property  situated  in  the 
County  of  Stanislaus,  State  of  California: 


Parcel  1    A  strip  of  land  50  feet  in  width  and  being  a  portion 
of  that  certain  6,095  acre  tract  of  land  described 
as, Parcel  1  in  deed  recorded  July  18,  1923,  Book 
29,  Page  203,  Official  Records  of  Stanislaus  County,  Said 
strip  of  land  is  bounded  on  the  southwest  by  the  northeasterly 
line  of  State  Highway,  District  X,  Stanislaus  County,  Route  4, 
Section  B,  which  northeasterly  line  is  the  southwesterly  bound- 
ary of  said  6.905  acre  tract  of  land,  on  the  northeast  by  a 
line  parallel  to  and  distant  50  feet  measured  at  right  angles  , 
northeasterly  from  the  northeasterly  line  of  said  State  Highway, 
on  the  northwesterly  end  by  the  northwesterly  boundary  of  said 
6.905  acre  tract  of  land  and  on  the  southeasterly  end  by  the 
easterly  boundary  of  said  6#905  acre  tract  of  land. 

Parcel  2   A  right  of  way  for  the  construction,  maintenance  and 
use  of  a  state  highway  over  a  portion  of  that  certain 
110  foot  strip  of, land  described  as  Parcel  11  in 
deed  recorded  July  18,  1923, -in  Book  27,  Page  330,  Official 
Records  of  Stanislaus  County.    Said  right  of  way  is  bounded  on 
the  southwest  by  the  northeasterly  line  of  the  State  Highway, 
District  X,  Stanislaus  County,  Route  4,  Section  B,  which 
northeasterly, line  is  the  southwesterly  end  of  said  110  foot 
strip  of  land,  on  the  northeast  by  a  line  parallel  to  and  dis- 
tant 50  feet  measured  at  right  angles  northeasterly  from  the 
northeasterly  line  of  said  State  Highway,  on  the  northwesterly 
end  by  the  northwesterly  boundary  of  said  110  foot  strip  of 
land  and  on  the  southeasterly  end  by  the  southeasterly  bound- 
ary of  said  110  foot  strip  of  land. 

The  City  and  County  of  San  Francisco  shall  have  the  right 
to  construct,  reconstruct,  maintain,  operate,  repair  and/or 
use  existing  and  future  water,  transmission  and  other  utility 
structures  over,  across  and/or  beneath  the  above  described 
Parcel  2. 

The  above  described  real  property  shall  be  sold  in  ac- 
cordance with  the  provisions  of  Section  92  of  the  Charter  of  the 
City  and  County  of  San  Francisco. 

On  motion. of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Mc  Callum.  the  following  resolution  was  adopted  unanimously: 


—RESOLUTION  NO.  2731— 

RESOLVED,  That  this  Commission  rejects  as  being  . 
excessive  in  amount  for  the  work  contemplated  to  be  performed, 
all  bids  received  under  date  of  June  23,  1938  for  the  Recon- 
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struction  of  Judah  Street  Tracks,  between  18th  and  20th 
Avenues-Municipal  Railway  Contract  No,  175, 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2752— 

WHEREAS,  the  General  Manager  and  Chief  Engineer  of  the 
San  Francisco  Water  Department  has  recommended  the  leasing  of 
certain  lands  under  control  of  the  San  Francisco  Water  De- 
partment as  hereinafter  set  forth: 

THEREFORE ,  BE  IT  RESOLVED,  That  the  Public  Utilities  Com- 
mission does  approve  the  terms  and  conditions  of  said  leases 
and  authorizes  the  execution  of  same  as  follows: 

A,  MENDOZA: : :  of  Milpitas,  covering  2080  acres  in  Township  5 

South,  Range  1  East,  MDB&M  -  7500  acres  in 
Township  5  South,  Range  2  East,  MDB&M  -  400  acres  in  Township 
6  South,  Range.  1  East,  MDB&M- and  2620  acres  in  Township  6 
South,  Range  2,    East,  MDB&M,  Alameda  and  Santa  Clara  Counties, 
the  entire  demised  area  being  12,600  acres,  more  or  less,  for 
the  full  term  and  period  of  five  (5)  years,  beginning  November 
1,  1938;  rental  for  first  lease  year  of  said  term  at  $5555,00 
in  monthly  installments;  for  each  lease  year  thereafter,  rental 
to  be  a  base  minimum  of  $5555,00,  plus  an  amount  depending  on 
selling  price  of  slaughter  steers. 

ANTONE  THOMAS : : :  of  Sunol,  covering  two  parcels  of  land-one 

containing  950  acres  in  Lots  IV  and  V  and  750 
acres  in  Lot  VI  of  the  Sunol  Portion  of  the  Rancho  El.Valle 
de  San  Jose,  the  entire  area  demised  being  1700  acres,  more  or 
less,  Alameda  County,  for  period  of  five  (5)  years,  beginning 
November,  1,  1938;  rental  for  first  lease  year  of  said  term  at 
$1600.00,  payable  in  monthly  installment;  for  each,  lease  year 
thereafter,  rental  to  be  a  base  minimum  of  $1600.00,  plus  an- 
amount  to  be  determined  on  selling  price  of  slaughter  steers. 

ALFRED  VIEUX: : :  of  Niles,  covering  two  parcels  of  land-one 

containing  85  acres  in  Lot  111  of  the  Sunol 
Portion  of  the  Rancho  El  Valle.de  San. Jose  and  1744  acres  in 
Township  4  South,  Range  2  East,  MDB&M,  Alameda  County,  the  en- 
tire area  demised  being  1829  acres;  for  period  of  five  (5) 
years,  beginning  November  1,  1938;  rental  for  first  lease  year 
of  said  term  at  $900.00,  payable  in  monthly  installments;  for 
each -lease  year  thereafter,  rental  to  be  on  a  base  minimum  of 
$900.00,  plus  an  amount  to  be  determined  on  selling  price  of 
slaughter  steer© . 


1852' 


MEADOWLARK  DAIRY  CORPORATION.  LTD.  That  portion  of  the  City's 

24-inch  steel  discharge  pipe 
located  on  the  100-foot  and 
200-foot  strips  of  land  designated  as. Parcels  No.  70  and  71, 
Alameda  County  Lands,  near  Pleasanton,  as  described  in  the  deed 
from  Spring  Valley  Water.  Company  to  City  and  County  of  San 
Francisco,  dated  March  3,  1930,  commencing  at  Well  No.  0-3, 
thence  in  an. easterly  direction  to  the  concrete  box  just  east 
of  Well  G-22,  a  distance  of  900  feet;  that  portion  of  the  City?'.: 
24-inch  wood  stave  pipe,  commencing  at  the  caicrete  "box  above 
referred  to,  thence  southerly  across  said  200  foot  strip  and 
along  a  right  of  way  granted  by  Spring  Valley  Company,  a  dis- 
tance of  400  feet.    The  term  of  this  lease  shall  be, for  a, 
term  of  two  years  and  five,  months,  beginning  June  1,  1938,  at 
a  total  cost  rental  for  said  term  of  $100.50 -and  subject  to 
all  the  conditions  as  outlined  in  said  lease. 

on  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

-^RESOLUTION  NO.  2733— 

WHEREAS ,  it  is  often  necessary  that  claims  for  damages 
brought  against  the  City  and  County  of  San  Francisco,  by  reason 
of  accidents  occurring  in  connection  with  theoperation  of  the 
Municipal  Railway,  be  speedily  compromised  and  settled;  and, 

WHEREAS,  It  is  also  necessary  that  certain  expenditures 
in  connection  with  trials  of  causes  be  made  by  said  Claims 
Adjuster,  and  said  Claims  Adjuster  and  the  City  Attorneys 
Office  would  be  seriously  handicapped  if  forced  to  first  seek 
approval  of  this  Commission  for  such  expenditures  or  to  se- 
cure receipts  terefor  in  detail: 

MOW,  THEREFORE ,. BE  IT  RESOLVED,  That  the  Claims  Adjuster 
is  hereby  authorized,  within  his  own  discretion  to  settle 
said  claims  in  any  sum  or. sums  up  to  and  including  Two 
Hundred  ($200.00)  Dollars,  payments  to  be  made  by  checks  signed 
by  said  Claims  Adjuster  and  the  Superintendent  of  said  Munici- 
pal Railway;  upon  approval  of  Manager  of  Public  Utilities. 

BE  IT  FURTHER  RES  OLA/ED,  That  the  Claims  Adjuster  of  the 
Municipal  Railway  may,  out  of  such  moneys  as  may  be  at  his 
disposal,  pay  such  sums  as  may  be  necessary  to  meet  the  expen- . 
ses  of  such  trial,  not  exceeding  Two  Hundred  ($200.00)  Dollars, 
which,  within  his  discretion  and.  that  of  the  Deputy  City 
Attorney  in  charge  of  such  trial,  are  nesessary  for  the  con- 
duct and  control  of  damage  cases  brought  against  the  City  and 
County  of  San  Francisco  growing  out  of  accidents  occurring  by 
reason  of  the  maintenance  and  operation  of  the  Municipal  Rail- 
way, and  that  said  fund  is  to  be  replenished  to  such  extent  as 
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the  moneys  expended  thereform  upon  the  approval  of  such  ex- 
penditures by  the  Deputy  City  Attorney  in  charge  of  the  trial 
of  said  cause  vtfien  request  is  made  for  such  replenishment  un- 
der the  joint  signatures  of  said  Claims  Adjuster  of  said  Claims 
Department  and  the  Superintendent  of  said  Municipal  Railway, 

BE  IT  FURTHER  RESOLVED ,  That  Resolution  No.  116  of  this 
Commission  be  hereby  repealed. 

On  motion. of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2754  — 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller  to  effect  the  following  transfers  of 
Hetch  Hetchy  Water  Supply  Funds: 

No,  794-20-Transfer  from  Appropriation  No.  94-904-00-1933 
Hetch  Hetchy  Dam  Bond  Fund,  Extras,  to  Appropriation  No,  94- 
907-01-0ff ice  Engineering,  the  sum  of  $6,072. 72-ad jus tment  of 
appropriation  for  office  engineering  in  order  that  schedule 
of  expenditures  may  properly  represent  actual  expenditures. 
This  amount  is  not  made  for  future  expenditure,  but  only  to 
adjust  the  schedule  to  agree  with  the  accounts  on  this  project. 

No,  794-27-Transfer  from  Appropriation  No.  94-904-00-1933 
Hetch  Hetchy  Dam  Bond  Fund,  Extras,  to  Appropriation  No.  94- 
907-01-0ff ice  Engineering  the  sum  of  $4,000.00,  providing  an 
additional  amount  for  office  engineering  (observations  to  ob- 
tain stresses,  strain  gage  readings,  observations  of  electric 
strain  meters  and  joint  meters,  transit  observations  of  de- 
flections of  points  on  crest,  etc.,  interpretation  of  results 
and  presentation  of  same  in  usable  form)  HHWS  Contract  No.  149- 
Enlargement  of  O'Shaughnessy  Dam. 

No.  794-33- Transfer  from  Appropriation  No-.  92-235-1-1932  Bond 
Hetch  Hetchy  Fund-General  and  Miscellaneous,  to  Appropriation 
No.  92-500-21-Additions  and  Betterments,  the  sum  of  $900.00- 
additional  funds  for  Field  Inspection  and  Supervision-HHWS 
Contract  No.  175-Concrete  Walks  $  Water,  Electric  and  Sewer 
Services  at  Moccasin  and  Priest. 

NO.  792-34-Transfer  from  Appropriation  No.  92-^35-1-1932  Bond 
Fund,  General  and  Miscellaneous,  to  Appropriation  No,  763-231- 
92-Lighting  of  Public  Streets,  the  sum  of  $300 a00-Payment  of 
power  bills  for  May  and  June  by  Electric  Power  Bureau  for  elec- 
tric energy  at  Alameda  Fan  House-Cleaning  of  Coast  Range  Shafts. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 
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— RESOLUTION  NO*  2755— 

RESOLVED,  That  this  Cormiissiori  approver  and  hereby  re- 
quests the  Controller  to  effect  the  following  transfer  and 
allotment  of  Municipal  Railway  Funds: 

No,  56-Allotment  in  Appropriation  No.  865-808-00-Muni cipal 
Railway-Passenger  and  Damage  Claims,  the  sum  of  $17,500*00- 
first  quarter  allotment  for  passenger  and  damage  claims. 

NO.  201-Transfer  from  Appropriation  No.  865-801-00-Muni cipal 
Railway- Accident  Compensation,  to  Appropriation  No.  865-817-00- 
Automobile  Insurance,  the  sum  of  $400.00,  to  provide  funds  for 
automobile  insurance  premiums  to  cover  service  equipment. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2756  — 

> 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller  to  effect  the  following  transfers  and 
allotments  of  W ate r  Department  Funds: 

No.  585-Transfer  from  Appropriation  No.  766-209-00-Water 
Revenue -Trucks  and  Autos -Maintenance,  the  sum  of  $1,650,00; 
from  Appropriation  No.  766-103-22-Wages-City  Pipe  Lines,  the 
sum  of  $1,700.00;  from  Appropriation  No.  766-105-19-Vtetges, 
Millbrae,  the  sum  of  $700.00  and  from  Appropriation  No.  766- 
200-00-Contractual  Services,  the  sum  of  $1,600.00,  a  total  of 
$5,650.00,  to  Appropriation  No,  766-212-01-Water  Revenue- 
Maintenance-Source  of  Supply, 

No.  1-Transfer  from  Appropriation  No.  866^212-02-V/ater  Rewiue 
Maintenance-Transmission  and  Distribution,  to  Appropriation 
no.  866-212-03-Maintenance-G-eneral,  the  sum  of  $15,000.00,  to 
restore  to  latter  appropriation  the  salaries  of  the  Engineer- 
ing Division  which  were  deleted  from  Permanent  Salary  set  up 
and  not  earmarked  elsewhere  in  the  1958-1959  Budget. 

No.  2-Aiiotment  in  Appropriation  No.  866-705-00-Water  Revenue- 
Injuries  and  Damages,  the  sum  of  $1500.00,  to  provide  for  claims 
for  first  quarter  ending  September  50,  1958. 

No.  3-Allotment  in  Appropriation, No.  866-400-00-Water  Revenue, 
Equipment,  the  sum  of  $14,110.00,  to  provide  for  purchase  of 
equipment  as  provided  in  1958-1959  Budget. 

No.  4- Allotment. in  Appropriation  No.  866-818-00-Water  Revenue, 
Other  Insurance,  the  sun  of  $6,895.00,  for  payment  of  insurance 
premiums  due  during  the  month  of  August,  1958. 
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On  motion- of  Commissioner  Mc  LaugJalin,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO,  2757— 

WHEREAS,  all  work  under  San  Francisco  Bay  Exposition 
Contract  No.  14  for  construction  of  Central  Tower  Building 
on  Yerba  Buena  Shoals  by  Guy  F,  Atkinson  Company,  contractor 
has  been  satisfactorily  completed;  and, 

WHEREAS ,  the  contractor,  in  view  of  the  foregoing  is 
entitled  to  final  payment  of  the  full  amount  earned  under  the 
contract: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  this  Commission 
authorizes  payment  to  said  Guy  F.  Atkinson  Company  of  Three 
Thousand  Dollars  ($3,000,00)  that  sum  having  been  retained  from 
the  moneys  due  under  the  contract  pending  final  completion  of 
the  work. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2758— 

RESOLVED,  That  this  Commissi  on,  hereby  approves  Recommen- 
dation for  Contract  Payment  No,  568,  in  amount  $3,000,00,  pay- 
able to  H.  H,  Patterson  and  W,  D,  Patterson,  Newark,  Calif- 
ornia, representing  a  fifty  percent  (50$)  payment  upon 
execution  of  agreement  entered  into  under  date  of  June  13,  1938, 
providing  for  the  use  of  certain  lands  and  the  construction 
of  dykes  and  levees  in  connection  with  the  replacement  of  the 
Calaveras  Spillway, 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO,  2739— 

*    WHEREAS,  The  Civil  Service  Commission  under  date  of  June 
20,  1938,  advised  the  Public  Utilities  Commission  that  at  the 
meeting  of  the  Civil  Service  Corrmission  held  June  15,  1938, 
said  Commission  ruled  in  accordance  with  Section  151  of  the 
Charter*  that  the  salary  of  $200.00  per  month  that  Jerome 
D?Ewart,  Charter  Bookkeeper  of  the  Water  Department  had  here- 
tofore been  receiving  should  not  have  been  reduced  to  the 
entrance  rate  for  Senior  B  ookkeeper  of  $190,00  per  month  on 
August  24,  1937  at  which  latter  date  said  D'Ewart  had  been 
promoted  to  the  position  of  Senior  Bookkeeper  in  the  V/ater  De- 
partment from  a  Civil  Service  List  of  Eligibles  to  fill  an  exist 
ing  vacancy  in  that  position,  and 
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WHEREAS ,  The  Public  Utilities  Corrmission  has  been  advised 
by  the  Civil  Service  Commission  that  said  latter  Commission 
will  prepare  the  necessat^JRiinance  amendments  to  restore 
said  D?Ewart?s  salary  to  $200.00  per  month  upon  approval  of 
appropriation  ordinances  to  provide  the  funds  to  effect  said 
restoration  of  salary;  and, 

WHEREAS,  In  order  to  provide  the  necessary  funds  to 
accomplish  said  restoration  of  salary  it  will  be  necessary  to 
have  supplemental  appropriations  for  each  of  the  fiscal  years 
involved  approved  by  the  Board  of  Supervisors  of  the  City  and 
County  of  San  Francisco: 

NOW,  THEREFORE ,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  hereby  requests  the  Mayor  to  recommend  to  the  Board 
of  Supervisors  a  supplemental  appropriation  for  the  fiscal 
year  1937-1938  in  the  amount  of  $102.26  from  Water  Department 
surpius  and  a  supplemental  appropriation  for  the  fiscal  year 
1938-1939  in  the  amount  of  $120.00  from  Water  Department 
surplus  to  provide  funds  necessary  in  accordance  with  Section 
151  of  the  Charter  to  maintain  the  salary  of  $200.00  per 
month  which  Jerome  D ?Ewart,  Charter  Bookkeeper  in  the  Water 
Department  had  received  prior  to  August  24,  1937,  at  which 
latter  date  he  was  appointed  to  a  promotive  position  of 
Senior  Bookkeeper  in  the  Water  Department  at  the  entrance 
salary  for  said  Senior  Bookkeeper  position  of  $190.00  per 
month. 

On  motion. of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  2740— 

RESOLVED, -That  in.  accordance  with  the  written  reconmen- 
dation  of  N.  A.  Eckart,  General  Manager  and  Ghief  Engineer 
of  the  San  Francisco  Water  Department,  and  E.  G.  Cahill,  Mana- 
ger of  Utilities,  this  Commission  approves  and  hereby  requests 
the  Controller's  certification  of  Order  for  Extra  Work  No. 
954  in  amount  $213.00, -in  favor  of  William  Bros  and  Haas,  Inc., 
under  SFWD  Contract  No.  108-Sunset  Reservoir  60u  Discharge  . 
Pipe  Line,  covering  cost  of  welding,  enameling  with  coal  tar, 
all  bends  and  fittings  fabricating  from  36f?  pipe,  approximately 
50  linear  feet  at  $4.26  per  foot. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2741— 

WHEREAS ,  during  the  session  of  the  Congress  of  the  United 
States  just  ended  a  number  of  important  matters  of  legislation 
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affecting  the  operation  and  improvement  of  municipally  owned 
utilities  in  San  Francisco  were  "before  the  Congress  for  action; 
and, 

WHEREAS,  Honorable  Franck  R.  Havenner,  lumber  of  the 
Congress  from  the  Fourth  District  of  California,  rendered  in- 
valuable services  in  presenting  the  viewpoint  of  the  Public 
Utilities  Commission  to  the  Congress  and  in  keeping  the  office 
of  the  Commission  fully  informed  as  to  the  progress  of 
legislation;  and, 

WHEREAS,  among  the  important  bills  enacted  by  Congress 
during  the  past  session  one  act  appropriates  approximately 
one  million  dollars  for  the  improvement  of  San  Francisco 
Airport  through  the  dredging  of  a  seaplane  harbor  and  chan- 
nel; the  construction  of  a  Coast  Guard  aviation  base;  and 
the  purchase  of  equipment  therefor;  and, 

WHEREAS ,  Congressman  %venner  was  ^ost  influential 
toward  the  progress  and  final  enactment  of  this  act: 

THEREFORE ,  BE  IT  RESOLVED;  That  this  Commission  expresses 
its  high  coiimendat ion  and  deep  gratitude  to  Congressman 
Franck  R.  Havenner  for  his  efficient  services  as  the  represen- 
tative of  the  people  of  San  Francisco  in  securing  the  enact- 
ment of  this  important  legislation  and  for  his  whole -hearted 
cooperation  in  securing  this  important  improvement  of  the 
City?s  municipal  airport;  and, 

BE  IT  FURTHER  RESOLVED,  That  copy  of  this  resolution  be 
spread  on  the  book  of  minutes  of  the  Public  Utilities  Com- 
mission of  San  Francisco  and  that  the  Secretary  be  directed 
to  transmit  a  copy  to  Honorable  Franck  R.  Havenner. 

On  motion  of  Commissioner  Mc  Galium,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2742— 

WHEREAS,  Paul  Berger  while  a  passenger  on  Municipal 
Railway  Car  No.  137,  on  April  24,  1938,  was  struck  by  a  long 
upraised  seat  falling  on  his  head  and  shoulders  and  that  said 
seat  was  caused  to  fall  by  a  defective  catch;  and, 

WHEREAS ,  medical  examination  of  Paul  Berger  shows  that 
he  was  struck  on  the  head  and  shoulder  and  has  pain  over  the 
tip  of  the  right  shoulder  which  is  aggravated  by  muscular 
injury  of  the  right  shoulder  and  right  arm,  and  that  he  had  , 
contusions  and  abrasions  of  his  right  shoulder  and  head;  and, 

WHEREAS,  it  appears  that  Mr#  Berger  was  employed  as  a 
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maker  of  nautical  instruments  at  a  salary  of  $40 .00  per 
week  and  that  he  lost  about  six  weeks  from  his  employment 
and  still  complains  of  pain  in  the  region  of  his  right 
shoulder  and  has  already  incurred  a  doctor's  bill  in  the  sum 
of  $50.00  and  is  still  under  the  care  of  said  doctor;  and, 

WHEREAS ,  Thomas  B.  Johnson  has  entered  into  an  agreement 
of  settlement  subject  to  the  approval  of  this  Commission  with 
said  Paul  Berger,  for  a  full  release  of  all  claims,  demands 
against  the  City  and  County  of  San  Francisco  in  the  sum  of 
Three  Hundred  and  Fifty  ($350.00)  Dollars  and  the  City  » 
Attorney  advises  this  Commission' that  said  sum  is  a  fair, 
just  and  reasonable  amount  to  be  paid  said  Paul  Berger  for 
said  release  and  discharge  of  all  claims  against  the  City  and 
County  of  San  Francisco: 

NOV/,  THEREFORE,  BE  IT  RESOLVED,  That  the  City  Attorney 
be  and  he  is  hereby  authorized  and  directed  to  enter  into 
a  compromise  of  all  the  claims  of  said  Paul  Berger  against  the 
City  and  County  of  San  Francisco  for  the  sum  of  $350.00 
and  the  Controller  is  hereby  authorized  and  requested  to  draw 
a  warrant  in  said  sum  in  payment  therefor. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2743-- 

^  *  *  * 

WHEREAS,  Maria  Vassalo,  was  on  the  23rd  day  of  May,  1938, 
injured  at  Mason  and  Union  Streets  when  Municipal  Railway 
Car  No.  369  is  alleged  to  have  prematurely  started  while  she 
was  alighting  therefrom;  and, 

WHEREAS,  it  is  alleged  that  she  v/as  forcibly  thrown  to 
the  ground  and  received  contusions  and  abrasions  of  her  right 
hip  and  that  she  has  suffered  pain  continuously  since  the 
time  of  said  accident  and  is  now  under  the  treatment  of 
Dr.  Sartori  and  has  sustained  special  damages  in  the  sum  of 
$100,00  to  date  by  reason  of  medical  treatment,  nursing,  drugs 
and  medicine  and  damages  to  wearing  apparel;  and, 

WHEREAS,  the  City  and  County  of  San  Francisco  has  in- 
sufficient witnesses  to  warrant  the  def ense  of  said  a.ction  and 
Thomas  B.  Johnson  claims  adjuster  of  the  Municipal  Railway 
has  agreed  upon  a  settlement  with  said  Maria  Vassalo  in  the 
sum  of  Two  Hundred  ($200.00)  Dollars  subject  to  the  approval 
of  this  Commission  and  the  City  Attorney  advises  that  said 
sum  is  a  fair,  just  and  reasonable  amount  to  be  paid  for  the 
full  release  of  all  claims  a.nd  demands  of  said  Maria  Vassalo 
against  the  City  and  County  of  San  Francisco: 

NOW,  THEREFORE ,  BE  IT  RESOLVED ,  That  the  City  Attorney 
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be  and  he  is  hereby  directed  to  enter  into  a  compromise  with 
said  Maria  Vassalo  for  $200.00  for  the  full  release  of  all 
claims  and  demands  by  her  against  the  City  and  County  of  San 
Francisco,  and  the  Controller  is  hereby  authorized  and  re- 
quested to  draw  a  warrant  in  said  sum  in  payment  therefor. 

On  motion. of  Commissioner  Mc  Laughlin, seconded  by  Commissioner 
Mc  Galium,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  N0«  2744— 

WHEREAS,  as  the  result  of  a  leak  in  a  3/4"  service  pipe 
of  the  Water  Departmont  on  October  23rd  1937,  water  entered 
the  basement  of  the  premises  known  as  #401  Sutter  Street,  and 
damaged  merchandise  stored  therein  and  owned  by.Sevilla?s 
Art  Galleries,  401  Sutter  Street,  San  Francisco,  and  for  which 
said  firm  demanded  damage  in  the  amount  of  $179.00;  and, 

WHEREAS ,  said  damage  was  not  caused  through  any  fault  or 
negligence  on  the  part  of  the  claimant;  and, 

WHEREAS ,  it  was  found  that  a  fair  amount  of  damage  done 
to  the  merchandise  of  the  said.  Sevilla*s  Art  Galleries 
totalled  the  sum  of  $154.00  and  the  City  Attorney  re  coram  ending 
a  settlement  of  the  claim  in  the  said  last  mentioned  sum: 

> 

NOW,  THEREFORE ,  BE  IT  RESOLVED,  That  upon  receipt  of  a 
good  and  sufficient  release  of  all  claims  from  Sevilla?s  Art 
Galleries,  the  said  concern  be  paid  the  sum  of  $154.00  in 
full  settlement  of  all  claims  of  that  concern  against  the 
City  and  County -and  particularly  arising  out  of  the  accident 
above  described. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2745— 

WHEREAS,  as  the  result  of  a  leak  in  a,3/4s?  service  pipe 
of  the  Water  Department  on  April  4th,  1938,  water  entered  . 
the  basement  of  the  premises  known  as  875  Washington  Street, 
damaged. merchandise  stored  therein  and  owned  by  TM  Fung  Wo 
Company,  875  Washington  Street,  San  Francisco,  and  for  which 
said  firm  demanded  damage  in  the  amount  of  $2710.80;  and, 

WHEREAS,  said  damage  was  not  caused  through  any  fault  or 
negligence  on  the  part  of  the  claimant;  and, 

WHEREAS ,  it  was  found  that  a  fair  amount  of  damage  done 
to  the  merchandise  of  the  said  Tai  Fung  Wo  Company  totalled 
the  sum  of  $225.00  and  the  City  Attorney  recommending  a  settle- 
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merit  of  the  claim  in  the  said  last  mentioned  sum: 

NOV/,  THEREFORE,  BE  IT  RESOLVED,  That  upon  the  receipt  of 
a  good  and  sufficient  release  of  all  claims  from  Tai  Fung  Wo 
Company,  the  said  concern  he  paid  the  sum  of  $225.00  in  full 
settlement  of  all  claims  of  that  concern  against  the  City  and 
County  and  particularly  arising  out  of  the  accident  above 
described. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 


WHEREAS ,  on  March  SL9  1938,  a  jury  in  Department  No.  5 
of  the  Superior  Court  of  the  State  of  California,  in  and  for 
the  City  and  County  of  San  Francisco,  returned  a  verdict  of 
$5,000.00  in  favor  of  plaintiff  David  Krause,  and  against  the 
City  and  County  of  San  Francisco,  and  thereafter  and  within 
ten  days  thereof  this  Commission  ordered  an  appeal  to  he 
taken  from  said  judgment  to  the  District  Court  of  Appeal  of 
the  State  of  California  and  authorized  Henry  Heidelberg, 
Deputy  Gity  Attorney  to  make  arrangements  for  the  preparation 
of  a  transcript  of  said  proceedings;  and, 

WHEREAS,  said  transcript,  consisting  of  two  copies 
thereof  of  five  hundred  and  fifteen  folios,  has  been  prepared 
by  Sidney  Hotchner,  court  reporter,  Department  No.  5  of  the 
Superior  Court,  and  said  court . reporter  has  returned  his  bill 
in  the  sum  of  $165.50  therefor,  and  the  City  Attorney  having 
advised  this  Commission  that  said  charge  is  correct  in  amount: 

NOW,  THEREFORE,  IT  IS  HEREBY  ORDERED,  That  the  bill  of 
said  Sidney  H^tchnor,  court  reporter,  Department  No.  5  of  the 
Superior  court,  in  the  sum  of  $165.50  be  paid  and  the  Con- 
troller is  authorized  and  requested  to  draw  his  warrant  in 
said  sum  therefor,  and  charge  the  same  to  the  proper  Municipal 
Railway  account. 


Thereupon  the  meeting  adjourned  to  July  5,  1938  at 
regular  pHiaco  and  time. 


—RESOLUTION  NO.  2746-- 
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M  I  N  U  T  E  S 


Public  Utilities  Commission 


ADJOURNED  MEETING  OP  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  JULY 
5,  1938  at  5:00  P.  M. 


Present:    Commissioners  L.  F.  Bylngton,  Geo.  Filmer,  Sr., 

John  H.  Wd  Call  urn,  J  J5  .Murphy  and  John  P. McLaughlin. 

President  L«  F.  Byington  presided: 

On  motion  of  Commissioner  lib  Callum,  seconded  by  Commissioner 
Filmer,  the  f  ollowing  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  2747— 

RESOLVED,  That  the  contract  for  the  following  public 
work  to  be  performed,  for  the  Public  Utilities  Commission  of 
the  City  and  County  of  San  Francisco,  in  pursuance  of  the 
provisions  of  the  Charter  of  the  said  City  and  County,  to-wit: 


ALTERATIONS  TO  SERVICE  AND  MAIN  SWITCHBOARD  AT  THE 
SAN  FRANCISCO  CITY  HALL  -  Electric  Power  Bureau 
Contract  No.  27 


be  and  the  same  is  hereby  awarded  to  the  Department  of  Public 
Works,  Bureau  of  Building  Repair,  they  being  the  lowest  regu- 
lar and  responsible  bidder  therefore,  at  a  lump  sum  price  of 
$2,723.00. 

And  all  other  bids  for  the  above  described  work  are  hereby 
rejected. 

Funds  for  this  vork  are  available  under  Appropriations  No. 
663-590-01  and  763-509-01. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 
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—RESOLUTION  NO.  2748— 

RESOLVED,  That  the  contract  for  the  following  public  work 
to  be  performed  for  the  Public  Utilities  Commission  of  the 
City  and  County  of  San  Francisco,  in  pursuance  of  the  provi- 
sions of  the  Charter  of  the  said  City  and  County,  to-wit: 

FOR  THE  LAYING  OF  6-INCH  AND  8-INCH  CAST  IRON 
MAINS  IN  MERCED  MANOR  SUBDIVISION,  IN  ALEMANY 
BOULEVARD  AND  IN  25th  AVENUE-SAN  FRANCISCO  WATER 
DEPARTMENT  SPECIFICATION  NO.  180 

be  and  the  same  is  hereby  awarded  to  E.  J.  Treacy,  he  being 
the  lowest  regular  and  responsible  bidder  for  said  work  at 
the  following  unit  prices  for  the  estimated  quantities  stated: 

Item  Description  of  Item,  Estimated  Quantity   Total  amount 
No.  Unit  Price  for  I  tern  


1.  Excavation  and  backfill  for  65?,and  8"  pipe, 
trench  17"  wide  by  36"  deep;  1,628  linear  feet 

at  Thirty-three  Cents  ($0.33)  per  linear  foot  $  537,24 

2.  Additional  excavation  and  backfill;  15  cubic 

yards  at  Fifty  Cents  ($0,50)  per  cubic  yard  7,50 

3.  No  Item  3. 

4.  Installing  Pipe: 

(a)  570  linear  feet  6n  bolted  joint -cast  iron 
pipe  at  Five  and  5/10  Cents  ($0,055)  per 

linear  foot.  31,35 

(b)  1058  linear  feet  8"  bell  and  spigot  cast 
iron  pipe  at  Seven  and  5/10  Cents  ($0,075) 

per  linear  foot.  79.35 

5.  Installing  of  fittings,  gate  valves,  etc.;  2,200 
pounds  at  Two  and  5/10  Cents  ($0,025)  per  pound  55,00 

6.     Making  joints  for  pipe  and  fittings: 

200  linear  feet  bell -and  spigot  joints  at 

Thirty- two  Cents  ($0.32)  per  linear  foot.  64.00 

6a.    Making  bolted  joints  for  6"  cast  iron  pipe; 

95  joints  at  Thirty-six  Cents  ($0.36)  per  joint  34.20 

7.    Repavementa-625  square  feet  of  street  pavement 

at  Eighteen  Cents  ($0.18)  per  square 
foot  112,50 
b-1600  square  feet  sidewalk  at  Twelve 

cents  ($0.12)  per  square  foot.  192.00 
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8.  Installation  of  3/4"  screw  taps;  51  screw  taps 

at  One  Dollar  ($1.00)  each  51.00 

9.  (a)  Installation  of  3/4"  copper  service  pipe; 

120  linear  feet  at  Twenty  Cents  ($0.20)  per 
linear  foot.  24.00 
(b)  Installation  of  3/4"  galvanized  iron  service 
pipe;  1,000  linear  feet -at  Fifteen  Cents 
($0.15)  per  linear  foot.  150.00 

10.  Furnishing  Cast  Iron  Pipe-Class  150: 

(a)  570  linear  feet  6"  Bolted  Joint  Pipe  at 
Seventy-five  Cents  ($0.75)  per  linear  foot  427.50 

(b)  1058  linear  feet  8"  Bell  and  Spigot  pipe 

at  One  Dollar  ($1.00)  per  linear  foot  1,058.00 

11.  Furnishing  bell  end  gate  valves: 

(a)  1-four  inch  valve  at  Twelve  Dollars 

($12.00)  each  12#00 

(b)  3-eight  inch  valves  at  Twenty  Dollars  and 

Fifty  Cents  ($20.50)  each  61.50 

12.  Furnishing  bell  and  spigot  cast  iron  fittings; 

2100  pounds  at  Six  Cents  (90.06)  per  pound  126.00 

13.  Furnishing  steel  band  and  bolts;  100  pounds  at 

Five  Cents  ($0.05)  per  pound  5e00 

14.  (a)  Furnishing  3/4"  copper  service  pipe-120 

linear  feet  at  Seventeen  Cents  ($0.17) 
per  linear  foot.  20.40 
(b)  Furnishing  3/4"  Galvanized  Iron  service 
pipe;  1060  linear  feet  at  Six  and  one-half 
cents  ($0,065)  per  linear  foot.  68.90 

15.  Furnishing  3/4"  fittings  for  services-lump  sum  108.00 

16.  Engineering,  Supervision  and  Inspection-lump  sum  553.00 

17.  Connections  -  Lump  sum  196.00 

Total  amount  of  bid  $3,974.44 

And -all  other  bids  for  the  above  described  work  are  hereby 
rejected. 

The  cost  of  this  work  is  to  be  borne  from  funds  in  Apuro- 
priation  66-920-19. 
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On  motion  of  Commissioner  Mc  Galium,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2749  — 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  IVfeyor  to  recommend  to  the  Board  of  Supervisors, 
authorization  of  an  appropriation  of  $305,000.00  out  of  the 
1938  Airport  Bond  Fund  to  the  credit  of  Appropriation  No,  99- 
900-00  for  the  purpose  of  providing  funds  to  purchase  lands 
and  make  improvements  at. the  San  Francisco  Airport  as  provided 
in  Ordinance -No,  15.0512,  for  period  of  July  1,  1938  to  Decem- 
ber 31,  1938. 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO,  2750— 

RESOLVED f  That  in. accordance  with  the  written  recommen- 
dation of  N.  A.  Eckart,  General  Manager -and  Chief  Engineer, 
San  Francisco  Water  Department  and  S.  g#  Cahill,  Manager  of 
Utilities,  this  Commission  approves  and  hereby  requests  the 
Controller's  certification  of  the  following  credit  order  and 
order  for  extra  work,  under  SFWD  Contract  No.  176-Laying  of, 
6'<<  cast  Iron  mins  in  Girard,  Iknsell  and  Arlington  Streets, 
contractor,  E.  J.  Treacy. 

Credit  urder  No.  595  in  amount  $26.95,  covering  a  reduction 
from  163  linear  feet  to  86  linear  foot  of  bell  and  spigot 
joints. 

Order  for  Extra  \ibrk  No.  958  in  amount  $26.88,  adding  Item  6A 
to  the  ccntract-224  linear  feet  of  bolted  joints  at  $0.12  per 
1 inear  foot 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2751  — 

WHEREAS,  the  General  Manager  and  Chief  Engineer  of  the  San 
Francisco  Water  Department  has  recommended  the  leasing  of  cer- 
tain lands  under  control  of  the  San  Francisco  Water  Department 
as  hereinafter  set  forth: 

THEREFORE!,  BE  IT  RESOLVED ,  That  the  Public  Utilities  Com- 
mission does  approve  the  terms  and  conditions  of  said  leases  and 
authorizes  the  execution  cf  same  as  follows: 


-1865' 


J.  q.  FERE  IRA: :  of  Niles,  covering  105  acres  in  Section  7,  Town- 
ship 4  South,  Range  1  East-MDB&M- Alameda 
County,  for  thefull  term  and  period  of  five  years,  beginning 
November  1,  1938;  rental  for  first  lease  year  at  $150,00  in 
monthly  installments;  for  each  lease  year  thereafter,  rental 
to  he  a  base  minimum  of  $150.00  plus  an  amount  based  on 
selling  price  of  slaughter  s tee rs • 

A.  J.  SANTOS: :  of  Warm, Springs,  covering. 220  acres  in  Sections 

2  and  3,  Township  5  South,  Range  1  East-MDB&M 
and  in  portion  of  Lot  VI  of  the  Sunol  portion  of  the  Rancho 
El  Valle  de  San  J ose-r Alameda  County,  for  the  full  term  and 
period  of  five  years,  beginning  November  1,  1938;  rental  for 
first  lease  year  at  $152.13;  for  each  lease  year  thereafter, 
rental  to  be  a  base  minimum  of  $152.13  plus  an  amount  based  on 
selling  price  of  slaughter  steers. 

E .  M.  CRIM1ER: :  of  Irvington,  Section  16,  Township  5  South,  Rge 

2-East,  MDB<5M-A1  ameda  County,  containing  640 
acres,  for,  the  full  term  and  period  of  five  years,  beginning 
November  1,  1938;  rental  for  first  lease  year  at  $300.00  in 
monthly  installments;  for  each  lease  year  thereafter,  rental 
to  be  a  base  minimum  of  $300.00  plus  an  amount  based  on  sell- 
ing price  of  steers. 

MANUEL  MENDOZA: :  of  Sunol,  covering  1515  acres  in  Township  5 

South,  Range  2  last,  MDB&M-and  in  the  Sunol 
portion  of  the  Rancho  El  Valle  de  San  Jose,  Alameda  Comity,  for 
period  of  five  years,  beginning  November  1,  1938;  rental  for  . 
first  lease  year  at  $1,000.00;  for  each  lease  year  thereafter, 
rental  to  be  a  base  minimum  of  ^1 ,000.00  plus  an  amount  based 
on  selling  price  of  steers. 

H.  S.  Walker: :  of  San  Francisco,  covering  2300  acres  in  the 

Sunol  portion  of  the  Rancho  El  Valle  de  San. Jose 
aid  in  Township  4  South,  Range  2  E as t~MDB<SM~Al ameda  County,  for 
period  of  five  years  beginning  Novemberl,  1938;  rental  for 
first  lease  year  at  $2,115.00, .  payable  in  monthly  installments; 
"or  each  lease  year  thereafter,  rental  to  be  a  base  minimum  of 
$2,115*00  plus  an  amount  based  on  selling  price  of  slaughter 


Thereupon  the  mooting  adjourned  to  resume  at  the  call  of 
the  chair. 


e 
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MINUTES 


Public  Utilities  Commission 

157th  REGULAR  METING  OF  THE  PUBLIC 
UTILITIES  COMMISSION  IN  ROOM  282-  CITY 
HALL  -  JULY  11,  1938  at  5:00  P.  M. 


Present:  Ccmmissioners  L.F.  Byington,  Geo.  Filmer,  Sr., 

John  H.Mc  Callum,  J. P .Murphy  and  John  P.Mc  Laughlin 

President  L.F.  Byington  presided. 

On  motion, of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Mc  Callum,  the  minutes  of  the  156th  regular  meeting  of  the 
Commission  held  June  27,  1938  and  the, minutes  of  the  adjourned 
meeting  of  the  Commission  held  July  5,  1938  were  approved. 

* 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  signed -by  Commissioners 
L.  F.  Byington,  John  H.  Mc  Callum  and  J.  P.  Murphy  on  July 
8,  1938  was  ratified: 

--RESOLUTION  NO.  2752-- 

WHEREAS,  the  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco  is  about  to  enter  into  an  agreement 
with  the  Market  Street  Railway  Company,  a  corporation,  relative 
to  the  construction  and  use  of  certain  railway  tracks  from 
Market  Street  to  the  Bay  Bridge  Plan  X  Terminal,  and  from  said 
Terminal  back  to  Market  Street,  and  for  the  use  of  said  tracks 
jointly  by  the  Municipal  Railway  and  by  said  fiforket  Street 
Railway  Company,  and  for  the  granting  to  said  Market  Street 
Railway  Company  of  an  operating  permit  to  use  said  tracks,  all, 
as  set  forth  in  said  agreement. 

*  * 
NOW,  THEREFORE  BE  IT  RESOLVED,  That  E.  G.  Cahill,  Manager 
of  Utilities,  be  and  he  is  hereby  authorized  and  empowered  to 
execute  the  aforesaid  agreement  for  and  on  behalf  of  the 
Public  Utilities  Commission. 

On  motion. of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  signed  by  Commissioners 


1867- 


L.  F.  Byington,  John  H.  Ms  Callum  and  J.  P.  Murphy  on  July 
8,  1938  was  ratified: 

— RESOLUTION  NO.  2755— 

'4 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Board  of  Supervisors  to  adopt  the  following  reso- 
lution: 

.  Y/HEREAS,  pursuant  to  Ordinance  No.  12.173522,  Bill  No, 
797,  the  Director  of  Property  advertised  in  the  official 
newspaper  that  sealed  bids  would  be  received  by  him  on  July 
1,  1938,  for  leasing  172.5  acres  of  San  Francisco   water  De- 
partment land  situated  in  San  Mateo  County,  California,  known 
as  the  Crystal  Springs. Golf  Course,  more  parti cuarly  described 
in  said  ordinance;  and, 

»  < 
Y/HEREAS,  in  response  to  said  advertisement,  Thos.  S. 
Hutton  offered  to  lease  said  property  for  a  period  of  ten 
years  at  a  total  rental  of  $75,000.00;  and, 

Y/HEREAS,  Thos.  S.  Hutton  has  paid  the  sum  of  $500.00  to 
the  Director  of  Property  as  a  deposit  in  connection  with  this 
transaction;  and, 

WHEREAS,  no  higher  bids  were  made  or  received  and  the 
Public  Utilities  Commission  has  recommended  that  said  property 
be  leased  upon  the  above  mentioned  terms. 

✓ 

NOW,  THEREFORE ,. BE  IT  RESOLVED,  That  said  offer  be  and  is 
hereby  accepted;  and, 

BE  IT  FURTHER  RESOLVED,  That  the  Mayor  and  the  Clerk  of 
the  Board  of  Supervisors  in  behalf  of  the  City  and  County  of 
San  Francisco,  a  municipal  corporation,  are  hereby  authorized 
and  directed  to- execute  the  necessary  lease  to  Thos.  S.  Hutton 
or  his  assignee. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  signed  by -Commissioners 
L.  F.  Byington,  John  H.  Mc  Callum  and  J  .  P.  Murphy  on  July  8, 
1938  was  ratified: 

—RESOLUTION  NO.  2754— 

it 

WHEREAS,  the  Public  Utilities  Commission  has  by  reso- 
lution heretofore  requested  the  Board  of -Supervisors  to  adopt 
a  resolution  accepting  the  offer  of  Thos.  S.  Hutton  to  lease 
172.5  acres  of  San  Francisco  Y/ater  Department  land  situated 
in  San  Mateo  County,  California,  known  as  Crystal  Springs 
Golf  Course: 
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NOW,  THEREFORE ,  -  BE  IT  RESOLVED,  That  E.  G.  Cahill, 
Manager  of  Utilities,  be  and  he  is  hereby  authorized  and  em- 
powered to  execute  the  aforesaid  lease  for  and  on  behalf  of 
the  Public  Utilities  Commission. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Pilmer,    the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2755— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Board  of  Supervisors  to  authorize  and  direct  the 
City  Attorney  to  conmence  proceedings  in  eminent  domain 
against  the  owners  of  the  following  described  parcels  of  land 
for  the  public  use  of  the  City  and  County  of  San  Francisco, 
to-wit:    For  the  San  Francisco  Airport: 

Parcel  No,  1#    Containing  33.6419  acres,  being  all  that  portion 
of  Swamp  and  Overflowed  Land  Survey  No.  110  lying  in  the 
Southeast  quarter  of  the  Northeast  quarter  of  Section  3  and 
in  the  Southwest  quarter  of  the  Northwest  quarter  of  Section 
2,  being  in  Township  4  South,  Range  5  West-I©B8M-San  IVateo 
County. 

Parcel  No.  2.    Containing  11.7134  acres,  being  all  that 
portion  of  the  Northwest  quarter  of  Section  2,  Township  4 
South,  Range  5  West,  MDB&M-San  Mateo  County, 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  2756— 

WHEREAS,  San  Francisco  Bay  Exposition  Contract  No.  19 
for  constructing  the  administrative  offices  in  Air  Terminal 
Building  on  Yerba  Buena  Shoals,  by  Dinwiddie  Construction 
Company,  contractor,  in  accordance  with  the  time  limit  fixed 
in  the  contract  should  have  been  ccmpleted  on  or  before 
April  30,  1938;  and, 

WHEREAS,  the  contractor  has  suffered  unavoidable  delay 
because  of  delay  in  financing  said  contract,  and  because  of 
the  additional  time  necessary  to  perform  extra  work  ordered 
and  because  of  interference  with  the  contractor's  schedule 
of  operations  resulting  from  changes  in  plans  and  specifica- 
tions; and, 

WHEREAS,  the  contractor  has  diligently  prosecuted  the. work 
but  due  to  these  causes  which  have  been  beyond  his  control,  an 
extensionof  time  is  necessary: 


1869 


NOW,  THEREFORE,  BE  IT  RESOLVED,  That  this  Commission,  in  view 
of  the  foregoing  recited  conditions,  hereby  extends  by 
sixty  one  (61)  calendar  days,  the  time  for  completion  of  all 
work  under  said  contract  for  constructing  Administrative 
Offices  in  the  Air  Terminal  Building  on  Yerba  Buena  Shoals, 
and  liquidated  damages  for  the  resulting  delay  are  waived  in 
accordance  with  the  contract  provisions  regarding  unavoidable 
delay. 

On  motion- of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Galium,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2757— 

RESOLVED,  That  this  Commission  accepts  the  architectural 
and  engineering  services  on  the  San  Francisco  Bay  Exposition 
Administrative  Offices  in  the  Air  Terminal  Building  as  satis- 
factorily completed  in  accordance  with  agreement  and  hereby 
approves  Certificate  of  Acceptance  and  Final  Payment  in 
amount  $703.64,  payable  to  San  Francisco  Bay  Exposition  Inc. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  2758-- 

RESOLVED,  That  this  Commission  accepts  the  architectural 
and  engineering  services  on  the  San  Francisco  Bay  Exposition 
Ferry  Terminal  Building  as  satisfactorily  completed  in  accord- 
ance with  agreement  and  hereby  approves  Certificate  of  Accept- 
ance and  Final  Payment  in  amount  $767,76,  payable  to  San 
Francisco  Bay  Exposition  Inc. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2759— 

✓ 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  re- 
quest the  Mayor  to  recommend  to  the  Board  of  Supervisors 
supplemental  appropriations  as  follows: 

From  Water  Department  Operating  Fund  $10,000 
From  Hetch  Hetchy  Power  Operating  Fund  5,000 
From  Municipal  Railway  Operating  Fund  5,000 
aggregating  $20,000.  to  provide  funds  in  addition  to 
$20,000.  to  be  derived  from  the  Exposition  Fund  of  the 
City  and  County  of  San  Francisco,  to  enable  the  Public 
Utilities  Commission  to  employ  engineers,  architects,  artists 
and  other  professional  persons  or  firms,  labor  and  materials 
for  the  design,  construction  and  installation  and  for  the 
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maintenance  and  operation  of  exhibits  at  the  Golden  Gate 
International  Exposition  symbolical  of  the  municipally  owned 
utilities  of  San  Francisco  and  for  any  and  all  other  necessary 
expenses,  including  the  performances  under  contracts  and  the 
rental  or  purchase. of  equipment  necessary  to  complete  in  all 
details  the  design,  construction,  installation,  and  the  main- 
tenance and  operation  of  said  exhibits* 

> 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO,  2760— 

4 

WHEREAS ,  the  General  Manager  and  Chief  Engineer  of  the  San 
Francisco  Water  Department  has  recommended  the  leasing  of 
certain  lands  under  control  of  the  San  Francisco  Water  Depart- 
ment as  hereinafter  set  forth: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities  Com- 
mission does  approve  the  terms  and  conditions  of  said  leases 
and  authorizes  the  execution  of  same  as  follows: 

✓ 

ANDREW  GARIN::  Covering  190  acres,  being  a  portion  of  Lot  III 

of  the  Sunol  portion  of  the  Rancho  El  Valle  de 
San  Jose,  Alameda  County,  for  period  of  five  years,  beginning 
November  1,  1938;  rental  for  first  lease  year  at  $150.00;  for 
each  lease  year  thereafter,  rental  to  be  a  base -of  $150.00, 
plus  an  amount  based  on  selling  price  of  steers. 

JOHN  GEARY: :  Covering  120  acres,  being  a  portion  of  Section  II 

Tp.  5  South,  Range  1  East-MDB&M-and  a  piece  of 
bench  land  in  Section  2  and. in  Section  3,  Tp,  5  South,  Range 
1  East-MDB&M- Alameda  County,  for  period  of  five  years,  be- 
ginning November  1,  1938;  rental  for first  lease  year  at  $225.00 
for  each  lease  year  thereafter,  rental  to  be  a  base  of  $225.00 
plus  an  amount  based  on  selling  price  of  steers. 

V .  CALLORI : :  Covering  6.13  acres  in, the  Villa  Homestead  AssociP 

tion,  San. Mateo  County,  for  period  of  one  year 
beginning  July  1,  1938,  at  an  annual  rental  of  $170.00 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2761— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Credit  Order  No.  594  in  amount  $3,027.30  (being 
a  deduction  of  $2,832 .70-less  bid  sheet  items  10  to  17,  inc., 
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material  supplied  by  the  Water  Department  and  deduction  of 
$194,60,  being  the  difference  between  actual  and  estimated 
quantities);  approves  Certificate  of  Acceptance  and  Final 
Payment  No*  571  in  amount  $1,006.90,  payable  to  W.  J.  Tobin 
under  SFWD  Contract  No.  177-Laying  of  4-6-8"  Cast  Iron  Mains 
in  Section  1,  Lakeside  Subdivision  No,  2. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO,  2762— 

RESOLVED, -That  in  accordance  with  the  written  recommen-. 
dation  of  L.  T.  Mc  Afee,  Utilities  Engineer  and  E.  G.  Cahill, 
Manager  of  Utilities,  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Credit  Order  No. 
852  in  amount  $34.58,  received  from  Transbay  Construction 
Co.. under  HHWS  Contract  No.  149-Enlargement  of  O'Shaughnessy 
Dam,  covering  a  deduction  by  reason  of  the  freight  rates  being 
lower  than  those  specified  in  the  tariff  shown  in  the 
specifications  for  the  work. 

On  motion  of  Commissioner  Mc  Laughl in, seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2765  — 

RESOLVED,  That  in. accordance  with  the  written  recommen- 
dation of  N.  A,  Eckart,  General  Manager  and  Chief  Engineer 
of  the  San  Francisco  Water  Department  and  E.  G.  Cahill,  Mana- 
ger of  Utilities,  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Order  for  Extra  Work 
No.  959, in  amount  $2,170.00,  in  favor  of  Williams  Bros,  and 
Haas  Inc.,  under  SFWD  Contract  No.  108-Sunset  Reservoir  60f? 
Discharge  Line,  covering  the  reconstruction  of  ten  (10)  storm 
drains  encountered  along  Kirkham  Street  because  of  inter- 
ference with  60??  pipe  line;  excavation  required  194.4  cu.  yds; 
pipe  required,  357  feet  of  10  inch  vitrified  pipe;  repaving 
over  trenches  921  sq.  ft. 

On  motion,  of  Commissioner  Filmer,  Seconded  byComrnissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2764— 

WHEREAS,  the  contract  for  the  construction  of  the  San 
Francisco-Oakland  Bay  Bridge  Passenger  Terminal  Building  in- 
cludes paving  the  area  just  to  the  north  of  the  building  and 
the  street  railway  tracks, adjacent  to  the  building  lie  within 
the  area  to  bo  paved;  and, 
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Vi/HEREAS 9  it  will  tie  necessary  that  rails  be  laid  in  this 
section  prior  to  the  paving  by  the  contractor;  and, 

.    Vi/HEREAS,  it  will  be  necessary  to  expend  a  sum  exceeding 
$1,000 •00  for  labor  and  material  to  lay  this  section  of  track; 
and, 

WHEREAS v  time  will  not  permit  the  preparation  of  specifi- 
cations and  calling  for  bids  in  order  to  let  this  work  by 
contract: 

THEREFORE ,  BE  IT  RESOLVED,  That  this  Commission  hereby 
declares  the -existence  of  an  emergency  under  Section  lo, 
Ordinance  No.  9.0871  and  hereby  directs  the  Bureau  of  Engineer- 
ing to  proceed  with  the  laying  of  said  rails  with  the  regular 
forces  of  the  Municipal  Railway, 

On  motion  of  Conmissioner  Filmer,  seconded  by  Conmissioner 
Murphy,  the  following  resolution  was  adopted  unanimously; 

— RESOLUTION  NO.  2765— 

'4 

RESOLVED,  That  this  Conmission  approves  and  hereby  re- 
quests the  Controller  to  effect  the  following  allotments  and 
transfer  of  Municipal  Railway  Funds: 

No.  57-Allot$ent  in  Appropriation  No.  865-400-00  in  amount 
$6,390.00-setting  up  necessary  funds  for  purchase  of  equipment 
in  fiscal  year  1938-1939. 

No 58 -Allotment  in  Appropriation  No.  865-500-00  in  amount 
$14,890.00-setting  up  necessary  funds  for  additions  and 
betterments  in  fiscal  year  1938-1939. 

No.  205-Transfer  from  Appropriation  No.  865-500-00-Additions 
and  Betterments -PI  an  X  Terminal,  to  Appropriation  No.  865- 
399-99-Materisla  Revolving  Fund-Plan  X  Terminal,  the  sum  of 
$50,000,00 -for  purchase  of  railway  materials  for  Plan  X  Ter- 
minal Loop. 

On  motion  of  Commissi one rMc  Callum,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2766— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller  to  effect  the  following  allotments  and 
transfer  of  Lighting  of  Public  Streets  and  Buildings  Fund: 

No.  863-1-Allotment  in  amount  $10,000.00  in  Appropriation  No. 
863-509-00-Budget  allowance  for  engineering  expense  in  con- 
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nection  with  street  lighting  construction  by  W.  P.  A,  and 
Pacific  Gas  and  Electric  Co. 

No.  863-2-  Allotment  inamount  $3,000,00  in  Appropriation  No. 
863-509-01-1938-1939  Budget  allowance  for  expense  in  con- 
nection with  alterations  to  existing  lighting,  heating  and 
power  equipment  in  public  buildings  to  secure  lov/er  gas  and 
electric  rates. 

No.  863-3-Allotment  in  amount  $2,250,00  in  Appropriation  No. 
763-509-01  to  provide  funds  for  changing  over  motorized  equip- 
ment in  City  Hall  from  DC  to  AC  Current. 

No.  863-1-Transfer  from  Appropriation  No.  663-509-01-Lighting 
of  Public  Streets  and  Buildings-Alterations  to  Secure  Lower 
Rates,  to  Appropriation  No.  863-509-01  the  sum  of  $1,936.06 
to  provide  funds  for  certification  of  Electric  Power  Bureau 
Contract  No.  27-Alterations  to -Service  and  Main  Switchboard 
at  the  San  Francisco  City  Hall. 

On  motion  of  Commissioner  Murphy,  seconded  by  Corrmissioner 
Pilmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO .  2767— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Credit  Order  No.  597  in  amount  $583.55,  being 
the  difference  between  estimated  and  actual  quantities;  ap- 
proves Certificate  of  Acceptance  and  Pinal  Payment  in  amount 
$3,412.59,  payable  to  Sibley  Grading  and  Teaming  Co.  under 
SFWD  Contract  No*  141-Replacement  of  portion  of  Stone  Dam 
Adequct  with  48n  Concrete  Pipe. 

On  motion- of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2768— 

RESOLVED,  That  this  Commission  hereby  approves  Recoirmen- 
dation  for  Contract  Payment  in  amount  $6,088.23,  payable  to 
L.  Ubels  under  HHWS  Contract  No.  175-Construction  of  Walks  and 
Services  to  new  cottages  at  Moccasin  and  Priest. 

On  motion  of  Commissioner  Pilmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2769— 

RESOLVED,  That  this  Commission  approves  the  following 
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Recommendation  for  Contract  Payments  under  the  jurisdiction 
of  the  San  Francisco  Water  Dep?. rtment: 

Contract  payment  in  amount  $16,239.40,  payable  to  W.  0.  Tyson 
under  SFWD  Contract  No.  166-Construction  of  a  Temple  and  other 
improvements  at  Pulgas  Outfall. 

Contract  payment  in  amount  $20,190.71,  payable  to  Macco- Robert- 
son Ltd.  under  SFV7D  Contract  No.  156-Constructlon  of  Palo  Alto 
Pipe  Line. 

4 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Pilmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2770- 

4 

RESOLVED,  That  this  Commi ss ion. hereby  approves  Recommen- 
dation for  Contract  Payment  No.  572,  payable  to  Macco  Con- 
struction Co.  under  Airport  Contract  No.  44-Constructing  Earth 
and  Rock  Pill  at  the  San  Francisco  Airport  in  amount  $13368.58. 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2771— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; -approves  Order  for  Extra  Y/ork  No.  960  in  amount 
$4,870.43  (being  the  difference  between  estimated  and  actual 
quantities);  approves  Certificate -of .Acceptance  and  Final 
Payment  No.  574  in  amount  $32,938.86,  payable  to  V/illiams  Bros, 
and  Haas,  Inc.,  under  SFWD  Contract-No.  108-Construction  of 
Sunset  Reservoir  60"  Discharge  Line. 

On  motion  of  Commissioner  Pilmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously;. 

—RESOLUTION  NO.  2772— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller  to  set  up  an  allotment  in  amount  $921.00 
in  Appropriation  No.  867-817-00-Hetch  Hetchy  Power  Operative- 
Annual  Appropriation  for  payment  of  Automobile  Insurance  Pre- 
miums. 

4 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2773— 

RESOLVED    That  this  Commission  approves  and  hereby  re- 

9 
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quests  th©  Controller  to  transfer  from  Appropriation  No, 
766-212-02-Water  Revenue  Fund-Transmission  and  Distribution- 
Maintenance,  the  sum  of  $4,150,00  to  meet  a  deficiency  in  the 
following  Appropriations: 

To  appropriation  No,  766-300-00  in  amount  $300 .00-Mat  erials 
and  Supplies. 

To  Appropriation  -Mo .  766-212-01  in  amount  $l,200.00~Maintenance 
Source  of  Supply. 

To  Appropriation  No.  766-212-03  in  amount  $800,00-Maintenance- 
General. 

To  Appropriation  No.  766-209-00  in  amount  $1 ,850.00-Trans- 
portation  Expenses. 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2774— 

WHEREAS,  it  is  often  necessary  that  claims  or  suits  for 
damages  brought  against  the  City  and  County  of  San  Francisco 
by  reason  of  accidents  occurring  in  connection  with  the  oper- 
ation of  the  Jtoiicipai  Railway,  be  speedily  compromised  and 
settled;  and, 


Vi/HEREAS,  it  is  also  often  necessary  that  certain  expen- 
ditures in  connection  v/ith  the  trial  of  causes  for  damages 
occurring  in  connection  with  the  operation  of  the  said  Munici- 
pal Railway  be  made  by  the  Claims  Adjuster  of  the  Municipal 
Railway,  and  said  Claims  Adjuster  and  the  City  Attorney's 
office  would  be  seriously  handicapped  if  forced  to  seek 
approval  of  this  Commission  for  such  expenditures  or  to  secure 
receipts  therefor  in  detail. 

NOW,  THEREFORE ,  •  BE  IT  RESOLVED,  That  said  Claims  Adjuster 
is  hereby  authorized,  within  his  own  discretion,  to  settle 
such  claims  or  suits  in  any  sum  or  sums  up  to  and  including 
the  sum  of  One  Hundred  Dollars  ($100.00)  without  the  approval 
of  this  Commission,  payments  to  be  made  by  checks  signed  by 
said  Claims  Adjuster  and  the  Manager  of  said  Municipal  Railway, 
and  said  Claims  Adjuster  is  authorized -so  to  settle  and  pay  sums 
in  excess  of  One  Hundred  Dollars  ($100.00)  and  not  exceeding 
TV/o  Hundred  Dollars  ($200.00)  without  the  approval  of  this 
Commission,  but  said  last  mentioned  settlement  must  bear  the 
approval  of  the  Manager  of  Utilities. 

BE  IT  FURTHER  RESOLVED,  That  the  Claims  Adjuster  of  the 
Municipal  Railway  may,  out  of  such  moneys  as  may  be  at  his  dis- 
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posal,  pay, such  sums  as »  arc  necessary  to  meet  the  expenses  of 
each  trial,  not  exceeding  One  Hundred  Dollars  ($100.00) 
which  within  his  discretion, and  that  of  the  Deputy  City  Attor- 
ney in  charge  of  such  trial,  are  necessary  for  the  conduct 
of  said  damage  suits  brought  against  the  City  and  County  of. 
San  Francisco,  and  said  Claims  Adjuster  may  so  pay  any  sums, 
for  said  purpose,  between -One  Hundred  Dollars  ($100.00)  and 
Two  Hundred  Dollars  ($200,00)  upon  approval  of  Manager  of 
Utilities.    Said  fund  is  to  be  replenished  to  such  extent  as 
the  moneys  expended  theref orm  upon  the  approval  of  such  ex- 
penditures by  the  Deputy  City  Attorney  in  charge  of  the  trial 
of  said  cause  when  request  is  made  for  such  replenishment 
under  the  joint  signatures  of  said  Claims  Adjuster  and  the 
Manager  of  said  Municipal  Railway;  and, 

BE  IT  FURTHER  RESOLVED ,  That  Resolutions  Nos#  116  and  2733 
of  this  Commission  be  hereby  repealed. 

On  motion. of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Mc  Galium,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2775— 

4 

RESOLVED,  That  the  contract  for  the  following  public  work 
to  be  performed  for  the  Public  Utilities  Commission  of  the 
City  and  County  of  San  Francisco,  in  pursuance  of  the  provi- 
sions of  the  Charter  of  the  said  City  and  County,  to-wit: 

THE  RECONSTRUCTION  OF  THE  JUDAH  STREET  TRACKS 
BETWEEN  18th  and  20th  AVENUES -MUNICIPAL  RAILWAY 
Contract  No.  175 

be  and  the  same  is  hereby  awarded  to  the  Municipal  Railway- 
Public  Utilities  Commission,  they  being  the  lowest  regular  and- 
responsible  bidder  therefore  at  the  lump  sum  price  of  $7400.00. 

And  all  other  bids  for  the  above  described  work  are  hereby  re- 
jected. 

Funds  for  this  work  are  available  under  Appropriation  No, 
65-913-94. 

On  motion  of  Corrmissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2776— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Mayor  to  recommend  to  the  Board  of  Supervisors  a 
supplemental  appropriation  of  $281.58,  out  of  the  surplus 
existing  in  Appropriation  No.  66-920-00-Y/ater  Extension  Reserve 


-1877- 


Fund  for  the  purpose  of  paying  for  extra  work  in  excess  of  ten 
percent  of  the  certified  estimated  contract  price  under  SFWD 
Contract  No,  154-Laying  165?  Cast  Iron  Main  on  Van  Ness  Avenue 
between  North  Point  and  Bay  streets,  San  Francisco. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously] 

> 

WHEREAS,  in  connection  with  the  additional. service  re- 
quired to  be  performed  by  the  Municipal  Railway,  and  for  the 
replacement  of  employees  leaving  the  service,  it  is  necessary 
to  employ  eligibles  from  the  Civil  Service  lists  for  platform 
men  for  said  Railway;  and, 

WHEREAS ,  it  is  essential  in  the  best  interests  of  the 
Municipal  Railway  that  said  new  employees  who  have  not  had  pre- 
vious experience  in  operating  street  car©  in  San  Francisco 
be  trained  in  the  use  and  operation  of  the  equipment  of  said 
Municipal  Railway  for  a  period  of  at  least  seven  days  under 
the  direction  of  a  person  skilled  in  the  operation  of  street 
cars;  and, 

WHEREAS ,  it  is  deemed  fair  .and  reasonable  that  said  new 
employees  be  partially  compensated  for  this  period  of  training: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  Hie  Public  Utilities 
Commission  hereby  approves  and  authorizes  the  payment  for  two 
hours  per  day  for  each  day  of  their  training  period  at  pre- 
vailing rates  per  hour  for  platform  men  for  the  Municipal 
Railway  as  approved  by  the  Board  of  Supervisors  in  the  annual 
salary  ordinances,  for  each  new  employee  of  said  Municipal 
Railway  who  has  not  had  previous  experience  in  the  operation  of 
street  cars  in  San  Francisco  sufficient  to  enable  him  to  safely 
and  efficiently  operate  said  Municipal  Railway  street  cars. 

ON  Motion  of  Commissioner  Mc  Callus,  seconded  by  Com- 
missioner Mc  Laughlin,  the  following  resolution  was  adopted 
unanimously: 

—RESOLUTION  NO.  2778— 

RESOLVED,  That  in  accordance  with  Resolution  No.  2759, 
approved  by  this  Commission,  the  Manager  of  Utilities  is  hereby 
authorized  to  employ  engineers,  architects,  artists  and  other 
professional  persons  or  firms,  and  labor  and  materials  for  the 
designing,  construction  and  installation  and  for  the  maintenance 
and  operation  of  exhibits  at  the  Golden  Gate  International 
Exposition  symbolic  of  the  municipally-owned  utilities  of  San 
Francisco,  and  to  incur  any  and  all  other  necessary  expenses 
including  the  performances  under  contracts  and  the  rental  or 
purchase  of  equipment  necessary  to  complete  in  all  details  the 
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design,  construction,  installation,  maintenance  and  operation 
of  said  exhibits. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

■-RESOLUTION  NO.  2779-- 

RESOLVED,  That  the  Director  of  Property  solicit  and 
advertise  for  bids  for  the  leasing  of  the  following  lands 
and  improvements  thereon  situated  on  those  certain  ti^olands 
and  submerged  lands  granted  to  the  City  and  County  of  San 
Francisco  by  the  State  of  California,  which  lands  have  been 
reclaimed  and  are  connected  with  a  bridge  or  causeway  con- 
necting said  lands  with  Yerba  Buena  Island  in  San  Francisco 
Bay  and  commonly  called  and  referred  to  as  "Treasure  Island". 

In  the  generally  southwest  portion  of  the  Air  Terminal 
Building  at  "Treasure  Island"  and  in  the  basement  thereof 
9290  square  feet;  on  the  first  floor  12280  square  feet;  on  the 

second  floor  12250  square  feet;  on  the  third  floor  4180 
square  feet,  and  on  the  fourth  floor  410  square  feet. 

For  the  entire  edifice  known  as  Hangar  B  situated  on  said 
"Treasure  Island"  and  an  area  of  land  surrounding  and  includ- 
ing said  Hangar  B  which  area  shall  be  described  as  follows: 

Commencing  at  a  point  on  the  southerly  seawall  of  said 
"Treasure  Island"  and  200  feet  distant  in  an  easterly  direc- 
tion, measured  along  the  southerly  seawall  line,  from  the 
easterly  wall  line  of  said  Hangar  B  produced  to  said  southerly 
seawall  line,  thence  in   a  southerly  direction  200  feet,  thence 
at  right  angles  westerly  and  on  a  line  parallel  to  said  south- 
erly seawall  a  distance  of  835  feet,  thence  at  right  angles 
a  distance  of  200  feet  northerly  to  said  seawall,  this  area 
overlying  the  waters  of  the  Lagoon  to  the  south  of  the  seawall, 
thence  from  last  named  point  northerly  a  distance  of  837.50 
feet,  thence  at  right  angles  on  a  line  parallel  to  aforesaid 
seawall  and  in  an  easterly  direction  a  distance  of  835  feet 
and  thence  at  right  angles  in  a  southerly  direction  a  distance 
of  837.50  feet  to  the  point  of  c armen cement . 

Bids  shall  only  receive  favorable  consideration  that  offer 
to  maintain  the  buildings  leased  while  the  same  are  exclusively 
occupied  by  the  lessee,  and  that  the  lessee  pa.y  all  charges 
for  utilities  used  in  said  premises  and  also  provide  adequate 
fire  insurance  for  Hangar  B  and  adequate  insurance  for  public 
liability  and  property  damage.    No  bids  shall  be  entertained 
wherein  the  bidder  is  other  than  one  recognized  as  financially 
responsible  to  meet  the  terms  of  the  proposed  lease  and  one • 
that  is  engaged  in  the  international  air  transport  business. 
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BE  IT  FURTHER  RESOLVED,  That  the  Director  of  Property 
report  to  the  Commission  as  to  the  most  advantageous  bid  or 
bids  that  may  be  received  and  that  the  Commission  reserves  the 
right  to  reject  any  and  all  bids. 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 


WHEREAS,  on  the  15th  day  of  June,  1938,  in  the  Municipal 
Court  of  the  City  and  County  of  San  Francisco,  State  of 
California,  Action  No.  117,195  thereof,  wherein  Bay  Cities 
Ice  and  Cold  Storage  Company,  a  corporation,  was  plaintiff  and 
the  City  and  County  of  San  Francisco,  a  municipal  corporation, 
was  defendant,  a  trial  was  duly  had  and  a  verdict  rendered 
by  Judge  Alden  Ames  in  favor  of  said  Bay  Cities  Ice  and  Cold 
Storage  Company,  a  corporation,  and  against  defendant,  City 
and  County  of  San  Francisco ,  a  municipal  corporation,  in  the 
following  amounts: 

For  damages  arising  out  of  accident  when  Municipal  Rail- 
way street  car,.D  line, .negligently  caused  damage  to  plain- 
tiff's property,  to-wit,  a  certain  Ford  truck  with  a  load  of 
beer  and  empty  bottles,  at  the  intersection -of  Post  Street  and 
Van  Ness  Avenue  $149*67 
Court  Costs  50.50  $180.17 

NOW,  THEREFORE,  BE  IT  RESOLVED  by  this  Commission  that 
the  Controller  of  the  City  and  County  of  San  Francisco  be, 
and  he  is,  hereby  authorized  to  issue  a  warrant  drawn  upon  the 
Treasurer  of  the  City  and  County  of  San  Francisco  in  the  sum 
of  One  Hundred  Eighty  and  17/100  Dollars  ($180.17)  payable 
to  Bay  Cities  Ice  and  Cold  Storage  Company,  a  corporation. 


Thereupon  the  meeting  adjouimod  to  resume  at  the  call  of 
the  chair. 


—RESOLUTION  NO.  2780— 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


158th  REGULAR  MEETING  OP  THE  PUBLIC 
UTILITIES  COMMISSION  IN  ROOM  282  - 
CITY  HALL-JULY  25,  1938  at  5:00  P.M. 


Present:    Commissioners  L.  .F.  Byington,  Geo,  Filmer,  Sr., 

John  H.Mc  Callum,  J.P*Murphy  and  John  P.Mc  Laughlin 

President  L.  F.  Byington  presided. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  minutes  of  the  157th  regular  meeting  of  the  Com- 
mission held  July  11,  1938  were  approved. 

✓ 

On  motion  of  Commissioner  Murphy,  secoided  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 


— RESOLUTION  NO.  2781— 

RESOLVED,  That  the  contract  for  the  following  public  work 
to  be  performed  for  the  Public  Utilities  Commission  of  the 
City  and  County  of  San  Francisco,  in  pursuance  of  the  pro- 
visions of  the  Charter  of  the  said  City  and  County,  to-wit: 

FOR  THE  LAYING  OF  6-INCH  CAST  IRON  MAINS  IN 
19th  AVENUE-LINCOLN  V/AY  TO  LAWTON  STREET  -  SAN 
FRANCISCO  WATER  DEPARTMENT  SPECIFICATION  NO .172 

be  and  the  same  is  hereby  awarded  to  Martin  Murphy,  he  being 
the  lowest  regular  and  responsible  bidder  for  said  work  at  the 
following  unit  prices  for  the  estimated  quantities  stated: 

Item   Description  of  Item,  Estimated  Quantity     Total  Amount 
No«  Unit  Price  for  Item  

1.    Excavation  and  backfill, for  6-Inch  Pipe,  trench 
17"  wide  by  36??  deep;  4,870  linear  feet  at 
Thirty  Cents  ($0.30)  per  linear  foot  $  1,461.00 
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2.    Additional  excavation  and  backfill;  80  cubic 

yards  at  One  Dollar  ($1.00)  per  cubic  yard        $  80.00 


3.  No  Item  3 

4.  Installing  4,870  linear  feet  of  6t?  Bolted  Joint 
Cast  Iron  Pipe  at  Pour  Cents  ($0.04)  per 

linear  foot.  194.80 

5.  Installing  of  fittings  *  gate  wives,  etc.;  5,500 

pounds  at  TV/o  Cents  (0.02)  per  pound  110.00 

6.  Making  joints-for  pipe  and  fittings;  110  linear 
feet  bell  and  spigot  joints  at  Forty  Cents 

,40)  per  linear  foot  44.00 


6a.  Making  bolted  joints  for  6"  Cast  Iron  Pipe;  815 

joints  at  Thirty  Cents  ($0.30)  per  joint  244.50 

7.    Repavernent;  1,000  square  feet  at  Twenty  Cents 

($0.20)  per  square  foot  200.00 

8-9  No  Items  8  or  9 

10.  Furnishing  Cast  Iron  Bolted  Joint  Pipe,  Class 
150-4,870 -linear  feet  6??  pipe -at  Seventy-four 

Cents  ($0.74)  per  linear  foot.  3,603.80 

11.  Furnishing  bell  end  gate  valves: 

(a)  2  Four-inch  valves  at  Twelve  Dollars 

($12.00)  each  24.00 

(b)  11  Six-inch  valves  at  Sixteen  Dollars  and 

Eighty  Cents  ($16.80)  each  184.80 

12.  Furnishing  bell  and  spigot  cast  iron  fittings; 

2,250  pounds  at  Six  Cents  ($0.06)  per  pound  135.00 

13.  Furnishing  Steel  Band  and  Bolts;  1,200  pounds  at 

Five  Cents  ($0.05)  per  pound  60.00 

14-15-No  Items  14  or  15 

16.  Engineering,  Supervision  and  Inspection-Lump  sum  543.00 

17.  Connections  -  Lump  sum  583.70 

TOTAL  AMOUNT  OF  BID  $7.468.60 
And  all  other  bids  for  the  above  described  work  are  hereby 
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rejected. 

The  cost  of • this  work  is  to  be  borne  from  funds  in 
Appropriation  No.  766-991-00, 

On  motion  of  Commissioner  McLaughlin,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2782— 

RESOLVED,  That  the  contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission  of 
the  City  and  County  of  San  Francisco ,    in  pursuance  of  the 
provisions  of  the  Charter  of  the  said  City  and  County,  to-wit: 

FOR  THE  LAYING  OF  6-INCH  CAST  I  PON  MAIN  IN 
WABASH  TERRACE-SAN  FRANCISCO  WATER  DEPARTMENT 
SPECIFICATION  NO.  181 

be  and  the  same  is  hereby  awarded  to  E,  J.  Treacy,  he  being 
the  lowest  regular  and  responsible  bidder  for  said  work  at  the 
following  unit  prices  for  the  estimated  quantities  stated: 

Item   Description  of  Item  -  Estimated  Quantity   Total  Amount 
No,  Unit  Price  for  Item  


1.  Excavation  and  backfill  for  6ff  pipe,  trench  17n 
wide  by  36"  deep;  900  linear  feet  at  Thirty-eight 

Cents  ($0.38)  per  linear  foot.  $  342.00 

2.  Additional  excavation  and  backfill;  5  cubic  yards 

at  One  Dollar  ($1.00)  per  cubic  yard  5.00 

3.  No  Item  3. 

4.  Installing  6ff  bolted  joint  cast  iron  pipe;  900 
linear  feet  at  Six  and  six- tenths  Cents  ($0,066) 

per  linear  foot.  59.40 

5.  Installing  fittings,  gate  valves,  etc.;  900  pounds 

at  Two  Cents  ($0.02)  per  pound  18.00 

6.  Making  joints  for  pipe  and  fittings;  27  linear  feet 
bell  and  spigot  •  joints  at  Thirty-five  cents  ($0,35) 

per  linear  foot,  9.45 

6a.  Making  joints  for  6"  Cast  Iron  Pipe;  150  bolted 

joints  at  Thirty-six  Cents  ($0.36)  per  joint  54.00 

7.  Repavement;  150  square  feet  of  street  pavement  at 
Twenty-four  Cents  ($0.24)  per  square  foot.  36.00 
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8,  Installation  of  3/4"  screw  taps;  55  screw  taps 

at  One  Dollar  ($1.00)  each  55,00 

9,  Installation  of  3/4"  copper  service  pipe;  980 
linear  feet  at  Twenty  Gents  ($0.20)  per  linear 

foot  196.00 

10.  Furnishing  Cast  Iron  Bolted  Pipe-Class  150;  900 
linear  feet  6??  pipe  at  Seventy-four  cents 

($0.74)  per  linear  foot.  666.00 

11.  Furnishing  bell  end  gate  valves: 

(a)  1-four  inch  valve  at  Twelve  Dollars 

($12.00)  each  12.00 

(b)  1-six  inch  valve  at  Seventeen  Dollars 

($17.00)  each  17.00 

12.  Furnishing  bell  and  spigot  cast  iron  fittings; 

580  pounds  at  Six  Cents  ($0.06)  per  pound  34.80 

13.  Furnishing  Steel  Band    and  Bolts;  50  pounds  at 

Five  Cents  ($0.05)  per  pound  2.50 

14.  Furnishing  3/4n  Copper  Service  Pipe;  980  linear 

feet  at  Seventeen  Cents  ($0.17)  per  linear  foot  166.60 


15.  Furnishing  3/4,?  fittings  for  services-Lump  sum  80.00 

16.  Engineering-Supervision-Inspection-Lump  sum  63.00 

17.  Connections-Lump  sum  52.00 

Total  amount  of  bid  $1,868.75 

And  all  other  bids  for  the  above  described  work  are  hereby  re- 
jected. 

The  cost  of  this  work  is  to  be  borne  from  funds  in  Appropriation 
No.  66-920-24. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2783— 

WHEREAS,  Hearst  Radio,  Inc.  has  found  that  it  is  impossible 
to  conduct  a  radio  station  on  the  land  leased  by  it,  under  the 
control  of  this  Commission  and  situated  in  the  County  of  San 
Mateo. 

BE  IT  RESOLVED,  That  in  the  event  the  said  Hearst  Radio 
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Inc.  removes  all  improvements  placed  on  the  property  and  cleans 
up  all  resulting  debris  and  pays  an  additional  two  months  ren- 
tal as  provided  for  under  the  existing  lease,  that  that  cer- 
tain lease  dated  December  1,  1935,  between  City  and  County  of 
San  Francisco  and  Hearst  Radio,  Inc.  be  and  the  same  is  hereby 
terminated. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Pilmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2784— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Board  of  Supervisors  to  adopt  the  following  reso- 
lution: 

RESOLVED,  in  accordance  with  the  recomnendation  of  the 
Public  Utilities  Commission,  that  the  City  and  County  of  San 
Francisco  accept  a  deed  from  Frances  H.  Mc  Allister,  or  the 
legal  owner,  to  Lot  22,  Assessor's  Block  2144,  San  Francisco, 
required  for  the  Sunset  Reservoir,  and  that  the  sum  of 
$353.48  be  paid  for  said  lot,  $103,48  from  Appropriation  No. 
93-905-05-57,  and  the  balance  of  $250.00  from  the  money  on 
deposit  with  the  County  Clerk  of  San  Francisco,  Superior 
Court  Case  No.  262443;  the  City  Attorney  shall  examine  and 
approve  the  title  to  said  property. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2785— 

RESOLVED,  That  this  Commission  accepts  the  v/ork  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions and  hereby  approves -Certificate  of  Acceptance  and  Final 
Payment  in  amount  $10,820.88,  payable  to  Dinwiddie -Construction 
Co.  under  San  Francisco  Bay  Exposition  Contract  No.  19-Con- 
struction  of  Administrative  Offices  in  Air  Terminal  Building. 

On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2786— 

WHEREAS,  the  General  Manager  and  Cfiief  Engineer  of  the  San 
Francisco  Y/ater  Department  has  reconmended  the  leasing  of 
certain  lands  under  control  of  the  San  Francisco  Water  Depart- 
ment as  hereinafter  set  forth: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities  Com- 
mission does  approve  the  terms  and  conditions  of  said  leases 
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and  authorizes  the  execution  of  same  as  follows: 


ALBERT!  NA.  MENDOZA: : :  of.Sunol,  covering  1556  acres  in  Section 

33,  Township  4  South,.  Range  1  East-HDB&M  . 
and  in  Sections  3-4-9-10,  Township  5  South,  Range  1  Eas t-MDB&M, 
Alameda  County,  for  period  of  five  years  beginning  November  1 
1938;  rental  for  first  lease  year  of  $755.60;  for  successive 
lease  years,  a  base  rental  of  $755.60,  modified  by  selling 
price  of  slaughter  steers . 

W.  B.  BRINKER: : :  of  San  Francisco,  covering  510  acres  in 

Sections  11-12-13-14-Township  5  South,  Range 
1  East-MDB&M-Alameda  County,  for  period  of  five  years  begin- 
ning November  1,  1938;  rental  for  first  lease -year-$600. 00 
and  for  successive  lease  years  a  base  of  $600.00  modified  by 
selling  price  of  slaughter  steers. 

GARCIA  AND  TELLES: : :  of  Irvington,  covering  1370  acres  in 

Lots  2-6-7-8  of  the  Rancho  El.Valle  de 
San  Jose,  Alameda  County,  for  period  of  five  years,  beginning 
November  1,  1938;  rental  for  first  lease -year  $1,725.00  and  for 
successive  lease  years,  a -base  of  $1,725.00  modified  by  selling 
price  of  slaughter  steers, 

DONALD  G.  WHITMAN: : :  of  Hayward,  covering  100  acres  in  Lot  1, 

Rancho  El  Valle  de  San  Jose,  Alameda  County 
for  period  of  five  years, -beginning  November  1,  1938;, rental 
for  first  lease  year  $205.00  and  for  successive  years,  a  base 
of  $205.00  modified  by  selling  price  of  slaughter  steers. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Pilmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2787— 

RESOLVED ,  That  this  Commission  approves  and  hereby  re- 
quests the  Board  of  Supervisors  to  accept  a  deed  from  Mills 
Estate  Incorporated  to  Parcel  No.  9  of  the  San  Francisco  Airport 
lands  in  San  Hkteo  County,  California,  as  per  agreement  record- 
ed September  4,  1930,  Volume, 559,  Page  1,  Official  Records  of 
San  Mateo  County,  California,  and  that  the  sum  of  $105,000.00 
be  paid  for  said  parcel  from  Appropriation  No.  99-901-57-1;  the 
City  Attorney  shall  examine  and  approve  the  title  to  said 
property. 

✓ 

On  motion  of  Commissioner  Pilmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2788— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
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factorily  completed  in  accordance  with  plans  and  specifica- 
tions; approves  Credit  Order  No,  604  in  amount  $8,716.61, 
being  the  difference  between  estimated  and  actual  quantities; 
approves  Recommendation  for  Contract  Payment  No.  577  in  amount 
$1,618 ,41;  approves  Recommendation  for  Contract  Payment  No, 
578  in  amount  $1,370.17,  and  Certificate  of  Acceptance  and 
Final  Payment  in  amount  $2,802*64,  payable  to  Lowrie  Paving  " 
Company  under  SFWD  Contract  No.  146-Repaving  of  Street  and 
Sidewalk  Openings  where  the  Paving  has  been  Removed-Fiscal 
Year  1937-1938. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  No.  2789-- 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Credit  Order  No.  603 
in  amount  $5,134.30,  received  from  Martin  Murphy  under  SFWD 
Contract  No.  172-Laying  of  6n  CI  Mains  in  19th  Avenue-Lincoln 
Way  to  Lawton,  covering  deduction  of  bid  sheet  items  10  to  17 
inclusive-materials  and  services  furnished  by  the  San  Francisco 
Wat  er  D  epartment . 

On  motion  of  Commissioner  McLaughlin,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2790— 

WHEREAS,  SFWD  Contract  No.  166-For  the  Construction  of  a  . 
Temple  and.  Other  Improvements  at  Pulgas  Outfall  by  W.  0.  Tyson, 
contractor,  in  accordance  with  the  time  limit  fixed  in  the 
contract  should  have  been  completed  on  or  before  July  23,  1938; 
and 

WHEREAS,  the  contractor  has  experienced  unavoidable  delays 
by  soil  conditions  following  late  spring  rains  and  extra  work 
required  to  stabilize  the  ground;  and, 

Y/HEREAS,  the  contractor  has  diligently  prosecuted  the  work 
of  the  contract, . but  due  to  above  causes  which  have  been  be- 
yond his  control,  an  extension  of  time  is  necessary: 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission,  in  view 
of  the  foregoing  recited  conditions  causing  unavoidable  delays 
hereby  grants  an  extension  of  seven  (7)  calendar  days  for 
completion  of  said  SFWD  Contract  No.  166  and  liquidated  damages 
for  the  resulting  delays  are  waived  in  accordancewith  contract 
provisions  reguarding  said  unavoidable  delays. 
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On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  2791— 

RESOLVED,  That  this  Commission  approves  Recommendation 
for  Contract  Payment  in  amount  $1,894.50,  payable  to  Calif- 
ornia Steel  Products    Co,  under  SFWD  Contract  No.  174-For  Re- 
moving, Furnishing  and  Installing  of  the  Condenser  Tubes  in 
the  Two  Wheeler  Condensers  at  Central  Pumps. 

On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2792— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Credit, Order  No.  600 
in  amount  $1,093.90,  received  from  E.  J.  Treacy,  under  SFWD 
Contract  No.  181 -Laying  of  65?  CI  Mains  in  Wabash  Terrace,  cover- 
ing deduction  of  bid  sheet  items  10  to  17  inclusive-materials 
and  services  furnished  by  San  Francisco  Water  Department 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2795— 

RESOLVED,  That  this  Commission  accepts  the  architectural 
and  engineering  services  on  the  San  Francisco  Bay  Exposition 
Administrative  Offices  in  the  Air  Terminal  Building  as  satis- 
factorily completed  in  accordance  with  agreement  and  hereby 
approves  Certificate  of  Acceptance  and  Final  Payment -in  amount 
$803.64,  payable  to  San  Francisco  Bay  Exposition  Inc. 

BE  IT  FURTHER  RESOLVED*  That  Resolution  No.  2757  adopted 
by  the  Commission  under  date  of  July  11,  1938  approving  payment 
for  above  services  in  amount  $703.64  is  hereby  rescinded. 

On  motion  of  Commissioner  McLaughlin,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2794— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller  to  effect  the  following  transfer  and 
allotment  of  Airport  Funds: 

No.  864-2-1ransfer  from  Appropriation  No.  99-900-00-1938  Air- 
port Bond  Fund,  Unallocated  to:  Appropriation  No.  99-901-54- 
Engineering,  $36,000.00  -  Appropriation. No. 99 -901 -57-Land, • 
$105,000.00  -  Appropriation  No.  99-901-64,  Equipment ,$20, 000. 00 
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Appropriation  No,  99-916-62-Materials ,  Improvement  to  Runways, 
Field,  Grounds  in  amount  $121,000*00  and  to  Appropriation  No. 
99-900-00*-Unallocated,  $23,000.00. 

No.  864-1-Allotment  in  Appropriation  No,  864-818-00-Ai rport 
Insurance  Premiums  in  amount  $289.50~Insurance  on  Airport 
Automobiles, 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2795— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Board  of  Supervisors  to  accept  the  following  reso- 
lution: 

WHEREAS,  the  Director  of  Property  adv  ertised  in  the 
official. newspaper  that  bids  would  be  received  by  him  on  July 
20,  1938,  for  leasing  the  following  described  land  and  improve- 
ments for  Airport  purposes: 

In  the  generally  southwest  portion  of  the  Air  Tenninal 
Building  at  'Treasure  Island''  and  in  the  basement  thereon 
9,290  square  feet;  on  the  first  floor,  12,280  square  feet;  on 
the  second  floor  12,230  square  feet;  on  the  third  floor,  4,180 
square  feet,  and  on  the  fourth  floor  410  square  feet. 

For  the  entire  edifice  known  as  Hangar  B  situated  on  said 
"Treasure  Island"  and  an  area  of  land  surrounding  and  including 
said  Hangar  B  which  area  shall  be  described  as  follows: 

COMMENCING  at  a  point  on  the  southerly  seawall  of  said 
"Treasure  Island"  and  200  feet  distant  in. an  easterly  direction, 
measured  along  the  southerly  seawall  line,  frcm  the  easterly 
wall. line  of  said  Hangar  B  produced  to  said  southerly  seawall 
line,  thence  in  a  southerly  direction  200  feet,  thence  at  right 
angles  westerly  and  on.  a  line  parallel  to  said  southerly  seawall 
a  distance  of  835  feet,  thence  at  right  angles  a  distance  of 
200  feet  northerly  to  said  seawall,  this  area  overlying  the 
waters  of  the  Lagoon  to  the  south  of  the  seawall,  thence  from 
last  named  point  northerly  a  distance  of  837.50  feet,  thence 
at  right  angles  on  a  line  parallel  to  aforesaid  seawall  and  in 
an  easterly  direction  a  distance  of  835  feet  and  thence  at  right 
angles  in  a  southerly -direction  a  distance  of  837.50  feet  to  the 
point  of  comnencement . 

WHEREAS,  in  response  to  said  advertisement  PAN  AMERICAN 
AIRWAYS  C CMP ANY  offered  to  lease  said  property  for  a  period  of 
ten  years  at  the  following  amounts  of  rental::  $1,000.00  per 
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year  for  the  first  five  years  -  $5,000,00  per  year  for  the 
second  five  years. 

WHEREAS,  no  higher  bids  were  made  or  received  and  the 
Public  Utilities  Commission  has  recommended  that  said  property 
be  leased  upon  the  above  mentioned  terms. 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  said  offer  be  and  is 
hereby  accepted. 

4 

BE  IT  FURTHER  RESOLVED,  That  the  Mayor  and  the  Clerk  cf 
the  Board  of  Supervisors  in  behalf  of  the  City  and  County  of 
San  Francisco,  a  municipal  corporation,  are  hereby  authorized 
and  directed  to-execute  the  necessary  lease  to  Pan  .American 
Airways  Company. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  2796-- 

RESOLVED ,  That  on  the  written  recommendation  of  N.  A. 
Eckart,  General  Manager  and  Chief  Engineer  of  the  San  Fran- 
cisco Water  Department  and  E.  G.  Cahill,  Manager  of  Utilities, 
this  Commission  approves  and  hereby  requests  the  Controller^ 
certification  of  Order  for  Extra  Work  No.  961  in  amount 
$198.00  in  favor  of  Macco^obertson  Ltd.  under  SFWD  Contract 
No»  156-Const ruction  of  Palo  Alto  Pipe  Line,  covering  removal 
from  right  of  way,  hauling  and  disposing  of  excess -excavated 
material  remaining  after  completion  of  backfilling. 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2797— 

RESOLVED,  That  this  Commission  approves  Recommendation 
for  Contract  Payment  in  amount  $10,185.68,  payable  to  Transbay 
Construction  Co.  under  HEf/S  Contract  No.  149-Enlargement  of 
O'Shaughnessy  Dam. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2798— 

RESOLVED,  That  that  certain  agreement  made  and  entered 
into  by  and  between  the  City  and  County  of  San  Francisco  and 
the  United  Railroads  of  San  Francisco,  dated  Mky  1,  1917  to 
v/hich  agreement  the  Market  Street  Railway  Company  has  succeeded 
and  which  agreemen    concerns  the  exchange  of  transfers  between 
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the  Union  Street  Line  of  the  Municipal  Railway  and  the  Fillmore 
Street  Line  of  the  Market  Street  Railway  of  San  Francisco, 
be  and  the  same  is  hereby  considered  as  being  extended  and  is 
extended  for  a  period  of  six  months  commencing  August  26,1938 

On  motion  of  Commissioner  McLaughlin,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 


RESOLVED 9  That  this  Commission  approves  and  hereby  re- 
quests the  Controller  to  approve  Request  for  Additional  Allot- 
ment in  amount  $507,50  in  Appropriation  No.  864-102-00-Tem- 
porary  Salaries -Airport,  to  provide  for  vacation  relief',  of 
one  airport  attendant. 

On  motion  of  Commissioner  Filmer,  seconded  by  Cormiissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 


RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller  to  transfer  from  Appropriation  No.  865- 
20Q-00-Municipal  Railway-Contractual  Services,  to  Appropriation 
No.  865-817-00  the  sum  of  $500 #00  to  provide  funds  for  automo- 
bile service  equipment  insurance. 

On  motion  of  Commissioner  Murphy,  seconded  by  Comnlssioner 
Filmer,  the  following  resolution  was  adopted  unanimously* 


RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Credit  Order  No. 598 
in  amount  $749.00  received  fromE.  J.  Treacy  under  SFWD  Con- 
tract No.  180-Laying  of  6-8f?  CI  Mains  in  Merced  Manor  Sub- 
division, in  Alemany  Boulevard  and  in  25th  Avenue,  covering  de- 
duction of  bid  sheet  items  16  and  17-services  to  be  performed  by 
the  San  Francisco  Water  Department. 


Thereupon  the  meeting  adjourned  to  resume  at  the  call  of 
the  chair. 


—RESOLUTION  NO.  2799— 


—RESOLUTION  NO.  2800— 


— RESOLUTION  NO.  2801— 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


ADJOURNED  MEETING  OP  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282    -    CITY  HALL  - 
AUGUST  5,  1938  at  9:00  A,  M. 


jjs        ^        3jc        >|c        ^        :;c       *        s]<        )|t        H<        ^        +        *        +       *        ^        *        :!<        >,fc       *        *        *        *        *        *        ;J<        ^        t-  * 


Present:    Commissioners  L . ,  F.  -Byington,  Geo.  Pllmer,  Sr. 

John  H.Mc  Callurn,  J.P .Murphy  and  John  P.Mc  Lau 

President  L.  P.  Byington  presided 


On  motion  of  Commissioner  Pilmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 


WHEREAS,  the  Manager  of  Utilities  has  submitted  to  this 
Commission  his  report  relative  to  the  acquisition  and  rehabili- 
tation of  the  properties  of  the  Market  Street  Railway  Company: 

RESOLVED,  That  said  report,  together  with  the  recommen- 
dation of  the  Manager  of  Utilities,  be  forthwith  submitted  to 
the  Board  of  Supervisors  for  the  action  of  that  body. 


Thereupon  the  meeting  adjourned  to  resume  at  the  call 
of  the  chair. 


--RESOLUTION  NO,  2805— 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


159th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  AUGUST  8,  1938 
at  5:00  P.  M. 


Because  of  a  lack  of  a  quorum,  President 
hm  F.  Byington  declared  the  meeting  adjourned  to 
Tuesday,  August  9,  1938  in  Room  282-City  Hall  at 
5:00  P.  M. 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


ADJOURNED  METING  OF  THE  159th  REGULAR  MET- 
ING OP  THE  PUBLIC  UTILITIES  COMMISSION  IN 
ROOM  282  -  CITY  HALL  -  AUGUST  9,  1938 

*  *  *  **********  ****************  *********************************** 


Present:    Commissioners  L.  F«  Qyington*  Geo.  Filmer,  Sr., 
John  H.  Mc  Callum  and  John  P.  Wfc  Laughlin 

President  L.  F.  Byington  presided. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
It  Laughlin,  the  minutes  of  the  158th  regular  meeting  of  the 
Commission  held  JULY  25,  1938  and  of  the  adjourned  meeting  of 
the  Commission  held  AUGUST  5,  1938  were  approved. 

On  motion  of  Commissioner  Filmer,  seconded  "by  Commissioner 
Mc  Laughlin,  the  following  resolution  signed  by  all  members 
of  the  Commission  on  August  1,  1938  was  ratified: 

--RESOLUTION  NO*  2802— 

RESOLVED ,  That  the  contract  for  the  following  public  work 
to  be  performed  for  the  Public  Utilities  Commission  of  the  City 
and  County  of  San  Francisco,  in  pursuance  of  the  provisions 
of  the  Charter  of  said  City  and  County,  to -wit: 

FOR  PAVING  AT  SAN  FRANCISCO  AIRPORT- AIRPORT  CON- 
TRACT NO,  46, 

be  and  the  same  is  hereby  awarded  to  Lee  J.  Iirmel,  ,he  being 
the  lowest  regular  and  responsible  bidder  therefor,  at  the 
following  unit  prices  for  the  estimated  quantities  stated: 

Item   Description  of  Item,  Estimated  Quantity,     Total  Amount 
No.  Unit  Price   for  Item  


1.    Emulsified  asphalt,  in  place,  in  asphalt  sta- 
bilized pavement -base;  320,000  gallons  at 
Eleven  Cents  ($0.11)  per  gallon  $  35,200.00 
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2.  Emulsified  asphalt,  in  place,  in  asphaltic  concrete 
wearing  surface;  430,000  gallons  at  Ten  Cents 

($0.10)  per  gallon  $43,000,00 

3.  Emulsified,  asphalt,  in  place,  in  asphaltic  con- 
crete fill  under -wearing  surface;  150,000  gallons 

at  Ten  Cents  ($0.10)  per  gallon  15,000.00 

4.  Emulsified  asphalt,  in  place,  in  seal  coat  and 
penetration  asphaltic  treatment;  60,000  gallons 
at  Six  and  seven-tenths  CGnts  (^0.067)  per 

gallon  4,020.00 

5.  Emulsified  asphalt  delivered  into  storage ; 3, 000 

gallons  at  Seven  Cents  ($0%07)  per  gallon  210,00 

Total  all  items  $97^430.00 

AM  all  other  bids  for  the  above  described  work  are  hereby  re- 
jected. 


The  cost  of  this  work  is  to  be  borne  from  the  1938  Airport 
Bond  Funds. 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Pilmer,  the  following  resolution  was  adopted  unanimously; 

—RESOLUTION  NO.  2804— 

WHEREAS ,  the  San  Mateo  County  Planning  Commission,  of 
Redwood  City,  California,  has  requested  permission  to  use  for 
park  and  playground. purposes,  a  certain  portion  of  the  Hetch 
Hetchy  right  of  way,  Bay  Division,  San  Mateo  County,  California, 

THEREFORE 9  BE  IT  RESOLVED,  That  the  San  A&teo  County 
Planning  Commission,  hereinafter  called  "permittee'',  be  and  is 
hereby  granted  permission  to  use  for  the  purpose  of  a  park  and 
playground,  solely  and  only,  and  in  accordance  with  the  terms 
and  conditions  hereof,  certain  property  of  the  City  and 
County  of  San  Francisco,  hereinafter  called  "Citys?  described 
as  follows,  to-wit: 

All  of  Parcel  No.  2010  (1)  extending  from  the  northerly 
line  of  the  Newbridge  Park  Subdivision  to  the  northerly  line 
of  the  Bay  Road,  as  described  in  the  records  of  the  Hetch 
Hetchy  Office. 

This  permission  is  granted  subject  to  the  following 
conditions  and  shall  not  become  effective  until  receipt  by 
this  Commission  of  an  acceptance  from  the  permittee,  properly 
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endorsed  on  a  certified  copy  hereof,  accepting  this  permit 
subject  to  all  the  conditions  outlined  herein: 

1.  This  grant  of  permission  does  not  constitute  a  deed  or 
grant  of  an  easement  by  the  City,  is  not  transferable  or 
assignable  without  the  approval  of  the  Public  Utilities  Com- 
mission and  is  revocable  at  any  time  at  the  will  of  the 
Commi ssion. 

2.  No  structures  of  any  kind,  except  fences,  shall  be  erec- 
ted on  the  property  and  all  fences  shall  be  maintained  in  a 
manner  satisfactory  to  the  City, 

3.  Np  trees,  or  large  or  tall  growing  shrubs  shall  be  plant- 
ed on  said  property, 

4.  The  permittee  shall,  on  receipt  of  notice  so  to  do  and 
within,  such  reasonable  time  limit  as  may  be,  fixed  by  said 
notice,  remove  fences,  grass  sod  and  plants,  at  its  own  ex- 
pense, when  such  removal  is  made  necessary  by  any  con- 
struction or  repair  work  by  the  City, 

5.  The  permittee  shall  at  all  times  maintain  and  keep  the 
City's  land  herein  described  in  a  sanitary  and  sightly  con- 
dition in  so  far  as  the  same  may  be  affected. by  the  permit- 
tee's operations  thereon  as  hereby  permitted,  and  in  ac- 
cordance with  the  directions  of  and  to  the  satisfaction 

of  the  City. 

6.  Neither  the  City,  nor  any  ccmmi ssion,  board  or  officer 
thereof  shall  be  held  responsible  or  liable  for  damage  to 
the  grounds,  plants,  lawns  or  fences  on  the  herein  described 
property  arising  from  any  cause  whatsoever, 

7.  The  permittee  shall  hold  the  City  free  and  harmless  from 
liens  of  every  kind  and  nature  and  from  claims  for  damage 

to  property  or  injury  or  death  to  persons,  which  may  in  any 
way  be  due  to  its  use  or  occupation  of  the:  herein  described 
property, 

8.  In  the  event  that  the  permittee  shall  abandon  the  use  of 
said,  property  for  the  purposes  aforesaid  for  a  period  of  one 
year,  or  shall  fail,  or  neglect  or  refuse  to  ccmply  with  any 
of  the  conditions  herein  contained,  or  in  the  event  that  this 
permission  shall  be  revoked,  then  all  rights  of  the  permittee 
hereunder  shall  forthwith  cease  and  determine, 

9.  Should  the  permittee  fail  or  neglect  to  do  within  a 
reasonable  time  any  work  required  to  be  done  by  the  permittee 
under  the  conditions  hereof,  the  City,  through  its  authorized 
representatives,  shall  have  the  power  to  do  said  v/ork  at  the 
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sole  expense  of  the  permittee,  which  expense  the  permittee 
shall  promptly  pay  on  demand, 

*  ✓ 

10.    The  permittee  shall  install  gates  in  the  fences,  at 
its  expense,  and  in  accordance  with  the  direction  of  the  City, 
so  as  to  allow  the  City's  pipe  line  inspectors  to  pass 
through  at  any  and  all  times. 

On  motion  of  Commissioner  Filmer,  seconded  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  2805— 

RESOLVED,  That  this  Commission  accepts  the  work  as 
satisfactorily  completed  in  accordance  with  plans  and  speci-  . 
fications;  approves  Credit  Order  No.  605  in  amount  $16,507.55, 
being  the  difference  between  estimated  and  actual  quantities; 
approves  Recommendation  for  Contract  Payment  No.  579  in 
amount  $4,501.70,  and. Certificate  of  Acceptance  and  Final 
Payment  in  amount  $78,023.49,  payable  to  McDonald  and 
Kahn  Ltd.  under  SFWD  Contract  No.  120-Construction  of  Con- 
crete Lining,  Roof  and  Control  Works  for  Sunset  Reservoir. 

On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2806— 

RESOLVED,  That  this  Commission  accepts  the  work  as 
satisfactorily  completed  in  accordance  with  plans  and 
specifications  under  SFWD  Contract  No,  166-Pulgas  Outfall, 
Water  Temple  and  Other  Improvements,  contractor,  W.  0,  Tyson 
and  hereby  approves  the  following: 

Order  for  Extra  Work  No.  962  in  amount  $24.00  for  placing 
an  inscription  on  the  well  railing  of  the  temple,  reading 
"ERECTED  MCMXXXVIir* 

Order  for  Extra  Work  No.  963  in  amount  $960.47,  being  the 
difference  between  estimated  and  actual  quantities. 

Recommendation  for  Contract  Payment  No.  585  in  amount 
$5,597.88. 

Certificate  of  Acceptance  and  Final  Payment  No.  586  in  amount 
$3,843.98. 

On  motion  of  Commissioner  Filmer, seconded  by  Commissioner 
McLaughlin, the  following  resolution  was  adopted  unanimously: 
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RESOLUTION  NO,  2707— 

RESOLVED,  That  this  Commission  accepts  the  architectural 
services  and  supervision  of  construction  as  being  satisfactori- 
ly completed  in  accordance  with  agreement  and  hereby  approves 
Certificate  of  Acceptance  and  Final  Payment  No.  589  in  amount 
$773.64,  payable  to  W.  P.  Day  for  the  preparation  of  plans  and 
supervision  of  construction  for  Pulgas  Outfall  Water  Temple. 

On  motion  of  Commissioner  McLaughlin,  seconded  by  Coranissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2808— 

WHEREAS,  in  response  to  a  request  by  the  Public  Utilities 
Commission  to  do  so,  the  Director  of  Property  advertised  to 
lease  space  in  the  Administration  Building  of  the  San  Fran- 
cisco Airport  for. a  restaurant,  refreshment  room  and  cigar 
counter  as  a  unit,  and  on  July  12,  1938,  said  Director  of 
Property  received  two  bids  for  said  lease,  one  from  J.  Yferren 
Steacy,  244  Kearny  Street,  San  Francisco  and  one  from  Mc  Grath 
Brothers,  2359  Mission  Street,  San  Francisco;  and, 

WHEREAS,  said  bids  have  been  submitted  to  the  Public 
Utilities  Commission  for  its  consideration  of  award  or  reject- 
ion; and, 

WHEREAS,  Mc  Grath  Brothers  in  submitting  its  bid  altered 
the  terms  of  proposal  for  lease  and  thereby,  in  the  opinion 
of  the  Special  Counsel  for  the  Public  Utilities  Commission 
disqualified  itself  as  a  bidder;  and, 

WHEREAS,  J.  Warren  Steacy  has  requested  the  Public 
utilities  Commission  in  writing  for  permission  to  withdraw  his 
bid  for  the  reason  that  he  misunderstood,  the -purport  of  the 
provision  requiring  the  furnishing  of  $2,400,00  Lease  Bond  and 
has  also  requested  that  his  deposit  of  $200.00  be  returned  to 
him: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  hereby,  re jects  the  bids  as  received  for  the  lease 
of  the  restaurant,  refreshment  room  and  cigar  counter  at  the 
San  Francisco  Airport  from  J.  Warren  Steacy  and  from  Mc  Grath 
Brothers  and  hereby  authorizes  the  return  to  each  of  said 
bidders  of  the  deposits  made  respectively  by  them  when  they 
submitted  their  bids. 

* 

On  motion  of  Commissioner  Filmer,  seconded  by  Conmissioner 
Mc  Laughlin,  the  following  Resolution  was  adopted  unanimously: 
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--RESOLUTION  NO.  2809— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions and  approves  Certificate  of  Acceptance  and  Final  Payment 
No.  584  in  amount  $2,315.50,  payable  to -Calif ornia  Steel 
Products  Company  under  SFWD  Contract  No.  174-Removing,  Furnish- 
ing and  Installing  New  Condenser  Tubes  in  the  Two  Wheeler 
Condensers  at  Central  Pumps. 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2810-- 

RESOLVED,  That  in  accordance  with  the  written- re conmenda- 
tion  of  L.  T.  Mc  A fee ,  Utilities  Engineer  and  E.  G.  Cahill, 
Manager  of  Utilities,  this  Commission  approves  and  hereby 
requests  the  Controller's  certification  of  Order  for  Extra 
Work  No.  892-8  in  amount  $150.00  in  favor  of  C.Dudley  DeVelbiss 
under  HHRTS  Contract. No.  174-Const ruction  of  Levee  at  San 
Joaquin  Valve  House,  covering  an  increase  of  quantity  of  earth 
fill  of  750  cubic  yards  at  200  per  cubic  yard. 

✓ 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2811— 

RESOLVED,  That  the  contract  for  the  following  public  work 
to  be  performed  for  the  Public  Utilities  Commission  of  the  City 
and  County  of  San  Francisco,  in  pursuance  of  the  provisions 
of  the  Charter  of  the  said  City  and  County,  to-wit: 

FOR  TOE  LAYING  OF  4-INCH  AND  8-INCH  CAST  IRON 
MAINS  IN  MT.  VERNON  AND  SHAWNEE  AVENUES,  SAN 
FRANCISCO  WATER  DEPARTMENT  SPECIFICATION  NO.  183 

be  and  the  same  is  hereby  awarded  to  Utrtin  Murphy,  he  being 
the  lowest  regular  and  responsible  bidder  for  said  work  at  the 
following  unit  prices  for  the  estimated  quantities  stated: 

Item   Description  of  Item,  Estimated  Quantity,    Total  .Amount 
No.    Unit  Price  for  Item 


1.    Excavation  and  backfill  for  4"  and  8"  pipe, 

trench  17"  wide  by  36"  deep;  450  linear  feet  at 

thirty  cents  ($0.30)  per  linear  foot.  $135.00 
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2.  Additional  Excavation  and  Backfill;  20  cubic  yards 
at  Fifty  Cents  ($0.50)  per  cubic  yard  $ 


10.00 


3.  No  Item  3. 

4.  Installing  Pipe: 

(a)  220  linear  feet  4t?  bell  and  spigot  cast  iron 

pipe  at  Ten  Cents  ($0.10)  per  linear  foot  22.00 

(b)  230  linear  feet  8??  bell  and  spigot  cast  iron 

pipe  at  Ten  Cents  ($0.10)  per  linear  foot  23.00 

5.  Installing  of  fittings, -gate  valves,  etc.;  1,100 

pounds  at  Two  Cents  ($0.02)  per  pound  22.00 

6.  Making  joints  for  pipe  and  fittings;  60  linear 
feet  bell  and  spigot  joints  at  Forty  Cents 

($0.40)  per  linear  foot  24.00 

7.  Repavement;  100  square  feet  of  street  pavement  at 
Twenty  cents  ($0.20)  per  square  foot.  20.00 

8.  Installation  of  3/4v?  screw  taps;  33  screw  taps  at 

One  Dollar  ($1.00)  each  33.00 

9.  Installation  of  3/4ff  copper  service  pipe;  490 
linear  feet  at  Twenty  Cents  ($0.20)  per  linear 

foot  98.00 

10.  Furnishing  Cast  Iron  Bell  and  Spigot  Pipe-Class 
150: 

(a)  220 -linear  feet  4??  pipe-at  Forty-eight  cents 
($0.48)  per  linear  foot.  105.60 

(b)  230  linear  feet  8H  pipe  at  One  Dollar  ($1.00) 

per  linear  foot.  230.00 

11.  Furnishing  bell  end  gate  valves: 

(a)  1-Four  inch  valve  at  Twelve  Dollars  ($12.00) 

each  •  12.00 

(b)  1-Three  inch  valve  at  Twelve  Dollars  ($12.00) 

each  12.00 

12.  Furnishing  Bell  and  Spigot  Cast  Iron  Fittings; 

1,000  pounds  at  Six  Cents  ($0.06)  per  pound  60.00 

13.  Furnishing  Steel  Band  and  Bolts;  100  pounds  at 

Five  Cents  ($0.05)  per  pound  5.00 

14%  Furnishing  3/4f?  Copper -Service  Pipe;490  linear  feet 

at  Seventeen  Cents  jS$0.17jj  per  linear  foot.  83.30 
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15.  Furnishing  3/4"  Fittings  For  Services-Lump  Sum   $  60,00 

16.  Engineering-Supervision  and  Inspection-Lump  Sum  168.00 

17.  Connections-Lump  Sum  113.00 

Total  amount  of  bid  $1,235.90 

And  all  other  bids  for  the  above  described  work  are  hereby 
rejected. 

The  cost  of  this  work  is  to  be  borne  from  funds  in  Appropria- 
tion No*  66-920-28. 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2812— 

RESOLVED,  That  the  contract  for  the  following  public  work 
to  be  performed  for  the  Public  Utilities  Commission  of  the  City 
and  County  of  San  Francisco,  in  pursuance  of  the  provisions 
of  the  Charter  of  the  said  City  and  County,  to-wit: 

PRELIMINARY  EXCAVATION  AND  PIPE  RELOCATION  FOR  THE 
RECONSTRUCTION  OF  CALAVERAS  STILLING  BASIN  IN  ALAMEDA 
COUNTY— SAN  FRANCISCO  WATER  DEPARTMENT  SPECIFICATION 
NO.  182 

be -and  the  same  is  hereby  awarded  to  Sibley  Grading  and  Teaming 
Co.,  Ltd.,  they  being  the  lowest  regular  and  responsible 
bidders  for  said  work  at  the  following  unit  prices  for  the  es- 
timated quantities  stated: 

Item  Description  of  Item,  Estimated  Quantity       Total  Amount 
No.  Unit  Price  _   for  Item  


1.  Excavation  of  Slide  Area;  30,000  cubic  yards  at 

Fifty  Cents  ($0.50)  per  cubic  yard  $15,000.00 

2.  Bench  Excavation;  2,000  cubic  yards  at  Fifty 

Cents  ($0.50)  per  cubic  yard  1,000.00 

3.  Pipe  Trench  and  Structure  Excavation;  1,000 

cubic  yards  at  One  Dollar  ($1.00)  per  cubic  yard  1,000.00 

4.  Installing  36"  Diameter  Steel  Pipe  Furnished  by 
the  City-500  linear  feet  at  One  Dollar  and  Ninety- 
seven  Cents  ($1.97)  per  linear  foot.  985.00 
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5.  Removing  and  Re-laying  Portion  of  Existing  36ff 
Diameter  Steel  Pipe;  350  linear  feet  at  One 

Dollar  and  Fifty  Gents  ($1.50)  per  linear  foot  $  525,00 

6.  Fabricating  Bends  in  Meld; -20  Roundabout  Seams 

at  Twenty-five  Dollars  ($25.00)  per  seam  500.00 

7.  Concrete  Y/ork;  35  cubic  yards  at  Fifteen  Dollars 
($15.00)  per  cubic  yard  525.00 

8.  Reinforcing  steel;  2,000  pounds  at  Ten  Cents 

($0.10)  per  pound  200.00 

9.  Removing  and  Relocating  Needle  Valve,  for  the  • 

lump  sum  price  of  Three  Hundred  Dollars  ($300.00)  500,00 

* 

$20,035.00 


And  all  other  bids  for  the  above  described  work  are  hereby 
rejected. 

The  cost  of  this  work  is  to  be  borne  from  funds  in  Appropria- 
tion No.  66-913-12-Depreciation  Reserve  Fund, 

On  motion  of  Commissioner  FLlmer,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2813— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller  to  effect  the  following  transfers  of 
Water  Department  Funds: 

No.  5- Transfer  from  Appropriation  No.  66-977-51-Palo  Alto  Pipe 
Line-Extras,  to  Appropriation  No.  66-977-54  the  sum  of  $900.00 
to  provide  additional  Office  and  Field  Engineering  in  connect- 
ion with  construction  of  Palo  Alto  Pipe  Line. 

No.  6-Transfer  from  various  appropriations  representing  com- 
pleted jobs  under  the  PWA-1933  Water  Distribution  Bond  Fund 
(Crystal  Springs  Pipe  Line-Sunset  Reservoir-University  Mound 
Reservoir-Sunset  Discharge  Line)  in  amount  $57,703.47,  to  Appro- 
priation No.  93-906-00-Water  Distribution  Bond  Rmd-Unallocated. 

N^. 7- Transfer  from  Appropriation  No.  66-025-51-Pulgas  Outfall 
Improvements-Extras,  to  Appropriation  No.  66~025-54A2-Archi- 
tectural  Service,  the  sum  of  $365. 64-providing. additional  funds 
in  connection  with  Pulgas  Outfall  Improvements,  payment  on  a 
6%  basis  of  final  cost. 
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On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO,  2814— 

RESOLVED,  That  this  Commission  approves  and  hereby -re- 
quests the  Controller  to  transfer  from  Appropriation  No,  867- 
900-02-Hetch  Hetchy  Power  Operative-Services  of  Other  Depart- 
ments-Public Utilities  Commission-Bureau  of  Engineering, • to 
Appropriation  No,  867-400-OO^Equipment,  the  sum  of  $1200.00-for 
purchase  of  office  furniture,  drapes,  carpet,  etc,  for  adminis- 
tration office  of  the  Electric  Power  Bureau, 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  2815— 

RESOLVED,  That  this  Commission  approves  and  hereby -re- 
quests the  Controller  to  transfer  from  Appropriation  No,  99- 
900-00-1938  Airport  Bond  Fund,  Unallocated,  to  Appropriation 
No.  99-916-00  the  sum  of  $20, 430 •00-r providing  funds  for  certi- 
fication of  Airport  Contract  No,  46,-  awarded  to  Lee  J,  Immel 
for  Paving  at  San  Francisco  Airport, 

On  motion  of  Commissioner  Ms  Laughlin, seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2816— 

RESOLVED,  That  this  Commission  approves  Recommendation 
for  Contract  Payment.No.  590  in  amount  $21,147,31,  payable  to 
Macco-Robertson  Ltd.,  under  SFWD  Contract  No,  156-Palo  Alto 
Pipe  Line  • 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Laughlin, the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2817— 

RESOLVED,  That  this  Commission  approves  Recommendation 
for  Contract  Payment  No.  588  in  amount  $30,742.08,  payable  to 
Macco  Construction  Co.  under  Airport  Contract  No.  44-Con-- 
struction  of  Earth  and  Rock  Fill  at  San  Francisco  Airport, 

On  motion  of  Commissioner  McLaughlin, seconded  by  Oomnissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2818— 

RESOLVED 9  That  this  Commission  approves  and  hereby  requests 
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the  Control  lor  to  make  an  additional  allotment  from  the 
unallotted  balance  of  Appropriation  No.  868-200- OO-Hetch 
Hetchy  Water  Supply  Contractual  Services  in  amount  $300.00 
to  provide  Tor  contractual  services  for  the  month  of  September, 
1938. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  281 9-- 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller  to  make  an  additional  allotment  from 
the  unallotted  balance  of  Appropriation  No.  867~200-00~Hetch 
Hetchy  Power  Operative-Contractual  Services  in  amount  $500.00, 
to  provide  for  contractual  services  in  month  of  Sept ember, 1938. 

On  motion  of  Commissioner  McLaughlin, seconded,  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

-  -RESOLUTION  NO.  2820— 

RESOLVED,  That  the  Public  Utilities  Commission  hereby 
notifies  the  Recreation  Commission  of  San  Francisco  that  it 
v/ill  not  permit  the  construction  of  any  structures  other  than 
those  which  may  be  built  of  wood  upon  the  property, known  as 
the  Crocker  .Amazon  reservoir  site  in  San  Francisco,  which  said 
property  the  Public  Utilities  Commission  by  Resolution  No.  407 
permitted  to  be  used  by  said  Recreation  Commission  for  sports, 
athletic  and  recreational  purposes;  be  it  further 

RESOLVED,  That  the  Public  Utilities  Commission  hereby 
declares;    In  the  event  the  said  Recreation  Commission  shall 
commence  the  construction  of  any  structure  or  structures  on 
said  property  other  than  those  which  may  be  built  of  wood, 
that  upon  the  commencement  of -such  construction  the  permission 
granted  by  said  Resolution  No.  407  shall  stand  revoked,  with- 
out notice  to  said  Recreation  Commission,  and  the  Manager  of 
Utilities  is  hereby  directed  to  thereupon  take  immediate 
possession  of  said  property. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2821— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Board  of  Supervisors  to  accept  a  deed  from  the  heirs 
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of  the  Babcock  Estate  for  that  one  half  acre  of  land  adjoin- 
ing San  Andres  Cottage,  San  Andres  Reservoir,  San  Mateo 
County  and  that  the  sum  of  $750.00  be  paid  for  said  property 
payable  from  the  San  Francisco  Water  Department  Land  Purci&ase 
Fund, 


Thereupon  the  meeting  adjourned  to  resume  at  the  call 
of  the  chair. 
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M  I  N  U  T  ES 


PUBLIC  UTILITIES  COMMISSION 


ADJOURNED  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  AUGUST 
12,  1938  at  11:00  A.  M. 
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Present:    Commissioners  L.F.Byington,  Geo.  Filmer,  Sr., 

John  H.Mc  Callum,  J. P. Murphy  and  John  P.Mc  Laughlin 

President  L.  F.  Byington  presided 

On  motion  of  Commissioner  Ms  Callurn,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 


WHEREAS,  the  Board  of  Supervisors,  at  its  meeting  of 
August  10,  1938,  requested  that  this  Commission  submit  a  re- 
vised report  on  the  purchase  and  rehabilitation  of  the  Market 
Street  Railway,  with  the  object  of  reducing  the  initial  invest- 
ment contemplated  in  the  rport  of  this  Commission  of  August 
5,  1938;  and, 

WHEREAS,  the  Manager  of  Utilities  has  submitted  to  this 
Commission  his  report  in  accordance  with  the  request  of  the 
Board  of  Supervisors: 

THEREFORE,  BE  IT  RESOLVED '  That  this  report,  together  with 
the  recommendation  of  the  Manager  of  Utilities,  be  forthwith 
submitted  to  the  Board  of  Supervisors  for  the  action  of  that 
body: 


BE  IT  FURTHER  RESOLVED,  That  the  Public  Utilities  Com- 
mission hereby  recommends  to,  the -Board  of  Supervisors    that  a 
bond  issue  in  the  sum  of  $24,480,000  be  submitted  to  the  people 
for  the  purpose  of  purchase,  extensions  and  rehabilitation  of 
the  Market  Street  Railway  properties. 

Thereupon  the  meeting  adjourned  to  resume  at  the  call 
of  the  chair. 


—RESOLUTION  NO.  2822— 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


160th  REGULAR  METING  OF  THE  PUBLIC  UTILITIES, 
COMMISSION  IN  ROOM  282,  CITY  HALL  -  AUGUST  22, 
1938  at  5:00  P.  M. 


Present:  Commissioners  L. ,F* -Byington,  Geo,  Filmer,  Sr., 

John  H.Mc  Galium,  J .P .Murphy  and  John  P.Mc  Laughlin 

President  L.  F.  Byington  presided. 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Filmer*  the  following  minutes  were  approved: 

(a)  Minutes  of  the  159th  regular  meeting  of  the  Com- 
mission (adjourned  for  lack  of  quorum) 

(b)  Minutes  of  the  adjourned  meeting  of  the. 159th  regular 
meeting  of  the  Commission  held  August  9,  1938. 

(c)  Minutes  of  the  adjourned  meeting  of  the  Commission  held 
August  12,  1938. 

On  motion. of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  signed  by  Commissioners 
Byington,  Mc  Callum,  Murphy  and  Mc  Laughlin  on  August  15, 
1938  was  ratified: 

.  --RESOLUTION  NO.  2823-- 

WHEREAS ,  Due  to  the  shifting  of  the  piled  foundation 
supporting  the  42  inch  submarine  portion  of  the  Hetch  Hetchy 
Pipe  Line  laid  in  Newark  Slough  in  1925,  said  submarine  pipe 
line  was  thrown  out  of  alignment  and  one  of  the  joints  was 
ruptured  thus  permitting  escapement  of  large  quantities  of 
water  and  rendering  said  ^etch  Ketchy  pipe  line  incapable  of 
transporting  water  across  the  San  Francisco  Bay  to  Crystal 
Springs  Reservoir;  and, 

WHEREAS,  an  emergency  does  now  exist  which  necessitates 
the  immediate  repair  and  reconstruction  of  said  42  inch  sub- 
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marine  pipe  and  its  supporting  piled  foundation  in  order  that 
water  may  be  safely  and  adequately  transported  through  said 
pipe  line  at  the  earliest  possible  date:  and, 

WHEREAS ,  it  is  estimated  the  cost  of  such  repairs  and  re- 
construction will  not  exceed  the  sum  of  $15,000.00: 

NOW,  THEREFORE ,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  does  hereby  declare  the  existence  of  an  emergency 
under  Section  10  of  Ordinance  9.0871,  and  time  will  not  permit 
advertising  for  bids  and  does  hereby  determine  that  the  most 
expeditious  manner  of  meeting  said  emergency  and  completing 
the  immediate  repairs  and  reconstruction  of  said  submarine 
pipe  and  its  supporting  piled  foundation  is  to  direct  the 
Manager  of  Utilities,  and  he  is  hereby  directed,  subject  to 
the  approval  of  the  Controller  that  funds  are  available  for 
such  repair  and  reconstruction  work  to  do  any  and  all  things 
necessary  to  obtain  the  necessary  labor,  materials  and  equip- 
ment to  accomplish  such  repair  and  reconstruction  work  and  in 
order  that  funds  may  be  immediately  available  for  such  purpose 
the- Controller  is  hereby  requested  to  allocate  the  sum  of 
$15,000.00  from  Appropriation  No.  866-212-01~Water  Revenue- 
Maintenance-Source  of  Supply. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO-  2824— 

RESOLVED,  That  the  contract  for  Hie  following  public  work 
to  be  performed  for  the  Public  Utilities  Commission  of  the  City 
and  County  of  San  Francisco  in  pursuance  of  the  provisions  of 
the  Charter  of  said  City  and  County,  to-wit: 

FURNISHING  AND  INSTALLING  A  MECHANICALLY  CLEANED  BAR 
SCREEN  IN  THE  LOWER  CHERRY  AQTJEDUC T-HETCH  HETCHY  WATER 
SUPPLY  CONTRACT  NO.  177 

be  and  the  same  is  hereby  awarded  to  Link  Belt  Company,  Pacific 
Division,  it  being  the  lowest  regular  and  responsible  bidder 
therefor  at. the -lump  sum  price  of  Five  Thousand,  Six  Hundred 
Dollars  ($5,600.00) . 

Funds  for  this  work  are  available  from  Hetch  Hetchy  Water  Supply 
Funds-Appropriation  No.  668-500-19. 

✓ 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 
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— RESOLUTION  NO.  2825-- 

WHEREAS,  Electric  Power  Bureau  Contract  No.  27-Alterations 
to  Service  and  Whin  Switchboard  at  the  San  Francisco  City  Hall 
by  Department  of  Public  Works-Bureau  of  Building  Repair,  con- 
tractor, in  accordance  with  time  limit  specified  in  the, con- 
tract should  have  been  completed  on  or  before  August  28,  1938; 
and, 

WHEREAS ,  in  order  not  to  interrupt  normal  operations  of  the 
various  offices  in  the  City  Hall,  it  was  deemed  advisable  to 
make  final  changeover  during  the  holidays  of  the  Labor  Day 
week  end  of  September  3-4-5,  1938  and  because  of  this  operation 
an  extension  of  contract  time  will  be  necessary:  and, 

WHEREAS,  the  contractor  has  diligently  prosecuted  the  work 
of  the  contract: 

> 

THEREFORE ,  BE  IT  RESOLVED,  That  this  Commission  in  view 
of  the  foregoing  recited  condition  causing  unavoidable  delay 
hereby  grants  an  extension  of  fifteen  (15)  calendar  days  for 
completion  of  said  Electric  Power  Bureau  Contract  No.  27  and 
liquidated  damages  for  resulting  delay  are  waived  in  accordance 
with  contract  provisions  regarding  unavoidable  delay. 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO,  2826— 

WHEREAS,  by  Resolution  No.  1207  of  this  Commission, 
adopted  January  27,  1936,  The  Pacific  Telephone  and  Telegraph 
Company  was  granted  permission  to  install  and  maintain  a 
telephone  line  to  serve  Hearst  Radio,  Inc.,  a  tenant  on  City 
property  in  San  Mateo  County;  and, 

WHEREAS,  by  Resolution  No.  1255  of  this  Commission  adopted 
March  23,  1936,  the  said  The  Pacific  Telephone  and  Telegraph 
Company  was  granted  permission  to  attach  additional  circuits 
to  a  portion  of  the  said  Hearst  telephone  line  to  serve  the 
Globe  Wireless  Company,  a  tenant  on  land  adjoining  City 
property;  and, 

WHEREAS ,  -  by  Resolution  No.  2783  of  this  Commission,  adopted 
July  25,  1938,  the  lease  to  the  said  Hearst  Radio,  Inc.,  was 
terminated: 

* 

THEREFORE,  BE  IT  RESOLVED,  That  the  revocable  permit  grant- 
ed to  The  Pacific  Telephone  and  Telegraph  Company  under  Reso- 
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lution  No,  1207  of  this  Commission  adopted  January  27,  1936  be 
and  is  hereby  revoked  insofar  as  service  to  the  Hearst  Radio, 
Inc.  is  concerned,  and 

BE  IT  FURTHER  RESOLVED,  That  the  revocable  permit  granted 
to  the  said  The  Pacific  Telephone  and  Telegraph  Company. under 
Resolution  No.  1255  of  this  Commission  adopted  March  23,1936, 
shall  continue  in  effect,  subject  to  all  the  terms  and  con- 
ditions contained  in  said  Resolution  No.  1255. 

On  motion, of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO,  2827-- 

WHEREAS 9  Mrs.  T.  V.  Perry,  administratrix  of  the  estate 
of  her  husband,  the  late  T.  V.  Perry,  has  requested  per- 
mission to  transfer  the  285  acre  lease  between  the, City  and  . 
the  said  T.  V.  Perry  to  Donald  G-.  Whitman,  who  has,  by  letter, 
agreed  to  assume  and  be  bound  by  all  the  terms  and  conditions 
of  said  lease: 

THEREFORE ,    BE  IT  RESOLVED,  That  Mrs,  T.  V.  Perry,  ad- 
ministratrix of  the  estate  of  the  late  T.  V.  Perry  be  and 
is  hereby  granted  permission  to  transfer  that  certain  lease 
covering  285  acres  in  Alameda  County,  dated  November  1,  1938 
and  expiring  on  October  31,  1939,  and  approved  by  this  Commis- 
sion on  October  26,  1936,  under  Resolution  No.  1619,  to  Donald 
G.  Whitman,  who  will  assume  and  be  bound  by  all  the  terms  and 
conditions  of  said  lease. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2828— 

RESOLVED,  That  this  Commission  accepts  the  work  as 
satisfactorily  completed  in  accordance  with  plans  and -specifi- 
cations; approves  Credit  Order  No.  853  in  amount  $466.55,  be- 
ing the  difference  between  estimated  and  actual  quantities  and 
approves  Certificate  of  Acceptance  and  Final  Payment  in 
amount  $5,902.97,  payable  to  L.  Ubels  under  HEPS  Contract  No. 
175-Construction  of -Walks  and  Services  to  new  cottages  at 
Moccasin  and  Priest. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2829— 

WHEREAS,  the  Public  Utilities  Commission  is  in  receipt  of 
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certified  copy  of  resolution  adopted  by  San  Francisco  Bay  Ex- 
position at  its  meeting  held  August  17,  1938,  said  resolution 
being  in  words  as  follows,  to-wit: 

"WHEREAS,  the  United  States  Engineers  Office  War 
Department  acting  for  and  on  "behalf  of  the  City  and 
County  of  San  Francisco  has  completed  the  work  under 
taken  by  it  with  regard  to  the  Yerba  Buena  Roadway 
project  of  the  Works  Progress  Administration;  and, 

WHEREAS ,  the  Director  of  Works  of  this  corporation 
has  reported  that  said  work  has  been  done  to  the  satis- 
faction of  this  corporation: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  Public 
Utilities  Commission  of  the  City  and  County  of  San 
Francisco  be  and  it  is  hereby  requested  to  accept  the 
work  on  said  Yerba  Buena  Roadway  project  above  referred 
to77. 

and, 

WHEREAS ,  the  permits  issued  by  the  Secretary  of  the  Navy 
and  the  Secretary  of  Commerce  to  the  City  and  County  of  San 
Francisco,  for  construction  of  roads  across  Yerba  Buena  Island 
and  a  causeway  frcm  Yerba  Buena  Island  to  the  filled  portion  of 
Yerba  Buena  Shoals,  require  that  said  City  and  County  maintain 
said  roads  and  causeway  in  good  order  and  condition,  and  im- 
pose cn  said  City  and  County  other  requirements  pertaining  to 
said  roads  or  highways  and  causeway,  effective  during  the  life 
of  the  permits;  and, 

WHEREAS,  under  date  of  December  7,  1937,  San  Francisco 
Bay  Exposition  entered  into  an  agreement  with  the  City  and 
County  of  San  Francisco  wherein  and  whereby  San  Francisco  Bay 
Exposition  agreed  at  its  own  cost  and  expense  to  do  any  works 
of  maintenance  and  other  work  on  and  in  connection  with  said 
roads  and  causeway  which  might  be  the  primary  obligation  of  the 
City  and  County  of  San  Francisco  prior  to  January  1,  1941,  and 
to  pay  to  the  City  and  County  upon  demand  all  reasonable  costs 
which  the  City  and  County  might  incur  in  meeting  or  performing 
this  obligation  (paragraphs  2  and  3  of  said  agreement),  and 
the  full  and  faithful  performance  of  this  agreement  by  San 
Francisco  Bay  Exposition  was  secured  by  the  execution  of  a 
surety  bond  in  the  penal  sum  of  $60,000.00: 

RESOLVED,  That  in  compliance  with  the  request  of  San 
Francisco  Bay  Exposition  in  its  resolution  adopted  August  17, 
1938,  the  Public  Utilities  Commission  accepts  on  behalf  of  the 
City  and  County  of  San  Francisco  the  completed  roadway  project 
on  Yerba  Buena  Island  constructed  pursuant  to  the  terms  of 
said  permits. 
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On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2850— 

4 

RES0LVTD,  That  this  Commission  appoves  and  hereby  re- 
quests the  Controller  to  make  an  additional  allotment  from  the 
unallotted  balance  of  Appropriation  No.  964-102-00-^-irport 
Temporary  Salaries  in  amount  $435.00  to  provide  funds  for 
vacation  relief  of  airport  attendants. 

On  motion- of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Call urn,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  2851  — 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller  to  make  an  additional  allotment  from 
the  unallotted  balance  of  Appropriation  No.  865-251-00- 
Lighting  of  Public  Streets  and  Buildings-Electricity  and  Gas 
in  amount  $28,885.51,  to  provide  allowance  for  approval  of 
September  service  orders  for  gas  and  electricity  for  various 
departments. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO  *  2852— 

* 

RESOLVED,  That  this  Commission  approves  Recommendation 
for  Contract  Payment  No.  591  in  amount  $574.45  and  - Recommen- 
dation for  Contract  Payment  No.  592  in  amount  $904. 00- payable 
to  Pacific  Pavements  Co.  Ltd.,  under  SFWD  Contract  No.  178- 
Repaving  of  street  and  sidewalk  openings  where  the  paving 
hae  been  removed. 

On  motion  of  Commissioner  Murphy,  seconded  by  Conmissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  No.  2855— 

* 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller  to  transfer  frcm  Appropriation  No. 
864-200-00-Airport  Contractual  Services,  to  Appropriation  No. 
864-818-00-Insurance,  the  sum  of  $45.26,  to  provide  funds  for 
automobile  insurance  for  San  Francisco  Airport. 

On  motion  of  CommissionerMcLaughlin, seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 
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--RESOLUTION  NO. 


2834— 


RESOLVED,  That  public  hearings  be  conducted . at  Public 
Utilities  Commission  meeting  room,  282  City  Hall,  commencing 
at  5:00  P.  M.  on  Monday,  September  12,  1938  to  consider  the 
establishment  of  a  schedule  of  rates  to  be  charged  by  the  San 
Francisco  Airport  to  corcmercial  air  line  transportation  com- 
panies for  facilities  and  general  airport  uses  including 
personal  services  rendered  to  such  companies. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
McLaughlin, the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO,  2835— 

RESOLVED,  That  in  accordance  with  the  written  recommen- 
dation of  L.  T.  Mc  Afee,  Utilities  Engineer  and  E.  G.  Cahill, 
Manager  of  Utilities,  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Order  for  Extra 
Work  No,  894-35 -in  amount  $1,074.68,  in  favor  of  Transbay 
Construction  Co.  under  HHV7S  Contract  No.  149-Enlargement  of 
09Shaughnessy  Dam,  being  the  difference  between  estimated 
contract  price  and  actual  contract  price. 

On  motion  of  Commissioner  McLaughlin,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  by  the  following 
vote: 

Commissioner  Byington-present ,  but  not  voting 
Commissioner  Filmer,  aye  -  Commissioner  Mc  Call urn,  aye  - 
Commissioner  Murphy,  aye  -  Commissioner  McLaughlin,  aye 

—RESOLUTION  NO.  2836— 

RESOLVED,  That  the  Public  Utilities  Commission  of  the  City 
and  County  of  San  Francisco  hereby  accepts  the  work  performed 
by  the  Transbay  Construction  Company  for- the  enlargement  of 
O'Shaughnessy  Dan,  contract  No.  HHWS  149,  dated  April  8,  1935 
and  hereby  resolves  that  said  work  has  been  performed  and  was 
completed  as  of  July  1,  1938,  in  accordance  with  the  provisions 
of  said  contract: 

AND  Y/HEREAS,  a  claim  has  been  made  against  the  City  and 
County  of  San  Francisco  by  Arthur  E.  Troiel  for  alleged  in- 
fringement of  patent  in  the  method  and  apparatus  used  in  grout- 
ing on  said  dam: 

> 

BE  IT  FURTHER  RESOLVED,  That  the  sum  of  Twenty  Thousand 
Dollars  ($20,000.00)  be  withheld  from  the  final  payment  due 
Transbay  Construction  Company  until  the  said  claim  of  Arthur 
E.  Troiel  has  been  settled  and  finally  adjudicated  by  the 
proper  court. 
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BE  IT  FURTHER  RESOLVED,  That  this  Commission  hereby 
approves  final  payment  to  said  Transbay  Construction  Company 
under  said  Hetch  Hetchy  Water  Supply  Contract  No.  149  in  the 
amount  of  $344,800.47  and  hereby  requests  the  Controller  to 
draw  his  warrant  in  payment  of  said  sum  less  the  sum  of 
$20,000,00  hereinabove  referred  to  pending  settlement  of  said 
claim  of  Arthur  E.  Troiel. 

On  motion  of  Comissloner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  2857— 

WHEREAS,  Morris  Kemper,  while  driving  his  junk  wagon  on 
Geary  Street  between  Lyon  and  Baker  Streets  was  struck  by. 
a  Municipal  streetcar  of  the  s?B-?  line,  Car  202,  on  June  2,  1938, 
causing  damage  to  his  wagon  and  injury  to  his  horse  and  Mr. 
Kemper  received  injuries  as  a  result  of  being  thrown  from  his 
wagon  to  the  street  with  great  force  and  violence;  and, 

WHEREAS ,  said  Morris  Kemper  sustained  broken  ribs  and 
fractured  vertebrae  and  was  confined  to  the  hospital  under  the 
care  of  Dr.  Dignan  for  a  period  of  approximately  two  months 
and  is  now  just  able  to  get  around  with  the  aid  of  a  cane,  and 
he  further  alleges  that  he  lost. certain  sums  as  wages  since  the 
happening  of  this  accident;  and, 

WHEREAS'  Thomas  B.  Johnson,  Claims  Adjuster  of  the  Munici- 
pal Railway, 'has  entered  into  an  agreement  of  settlement  sub- 
ject to  the  approval  of  this  Commission  with  said  Morris  Kemper 
for  a  full  release  of  all  claims  and  demands  against  the  City 
and. County  of  San  Francisco  in  the  sum  of  One  Thousand  Dollars 
($1,000.00)  and  the  City  Attorney  advises  this  Commission  that 
said  sum  is  a  fair  and  reasonable  amount  to  be  paid  said 
Morris  Kemper  for  discharge  of  all  claims  against  the  City  and 
County  of  San  Francisco: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  City  Attorney 
be  and  he  is  hereby  authorized  and  directed  to  enter  into  a 
compromise  of  all  the  claims  of  said  Ivforris  Kemper  against  the 
City  and  County -of  San  Francisco  for  the  sum  of  One  Thousand 
Dollars  ($1,000.00)  and  the  Controller  is  hereby  authorized  and 
requested  to  draw  a  warrant  in  said  sum  in  payment  therefor. 

On  motion  of  Commissioner  Murphy, seconded  by  Commissioner 
Mc  Galium,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2838  — 

WHEREAS,  Mrs.  Clara  Jamieson,  alleges  that  while  she  was 
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riding  as  a  passenger  on  a  Municipal  Railway. car  (#158)  at 
Geary  and  Powell  Streets  on  January  23,  1937,  she  was  caused 
to  fall  in  the  street  car, by  reason  of  the  fact  that  just  as 
she  was  walking  to  a  seat,  the  car  suddenly  stopped  and  she 
was  thrown  to  the  floor  and  she  sustained  numerous  bruises 
and  contusions  to  her  body  and  severe  injury  to  her  left  knee 
joint  and  ankle  and  was. confined  to  her  bed  under  the  care  of 
Dr.  Sheldon  and  a  nurse,  and  Dr.  Sheldon  reports  she  is  not  yet 
free  from  pains  and  aches  caused  by  said  injuries;  and, 

WHEREAS,  the  City  and  County  of  San  Francisco  has  in- 
sufficient witnesses  to  successfully  defend  a  suit  against 
liability  for  negligence. and  Thomas  B.  Johnson,  Claims  Adjuster 
of  the  Municipal  Railway,  has  entered  into  a  settlement  with 
Mrs.  Clara  Jamie son  subject  to  the  approval  of  this  Commission 
in  the  sum  of  $1,250.00  and  the  City  Attorney  advises  this  Com- 
mission that  said  sum  is  a  fair  and  reasonable  amount  to  be 
paid  under  all  the  circumstances  for  a  full  release  of  all 
claims  and  demands  held  by  Mrs.  Clara.  Jamie son  against  the  City 
and  County  of  San  Francisco: 

NOW,  THEREFORE ,  BE  IT  RESOLVED,  That  the  City  Attorney 
be  and  he  is  hereby  author izied  and  directed  to  fully  com- 
promise a  settlement  of  claims  held  by  Mrs.  Clara  Jamie son 
against  the  City  and  County  of  San  Francisco  for  the  sum  of 
Twelve  Hundred  and  Fifty  Dollars  ($1,250.00}  and  the  Controller 
is  hereby  authorized  and  requested  to  issue  his  warrant  in  said 
sum  in.  payment  therefor. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2839  — 

WHEREAS,  Rose  Davis,  was  on  the  10th  day  of  March,  1938 
injured  at -Taylor  and  Geary  Streets  when  the  Municipal  Rail- 
way Car  Mo.  165  is  alleged  to  have  prematurely  started  while 
she  was  being  assisted  by  her  nurse  there frOn;  and, 

WHEREAS ,  it  is  alleged  that  she  was  forcibly  thrown  to 
the  ground  and  received  contusions  of  her  head,  contusions 
of  the  left  elbow  and  Injury  to  her  right  foot,  and  that  she 
has  suffered  pain  continuously  since  the  time  of  said  accident 
and  was  confined  to  her  bed  for  a  period  of  about  four  months 
and  during  this  time  was  under  the  care  of  Dr.  Howard  Dignan 
and  a  practical  nurse,  and  has  sustained  special  damages  in 
the  sum  of  approximately  $450.00  to  date  by  reason  of  nursing, 
drugs  and  medicine  and  damages  to  wearing  apparel;  and, 

WHEREAS,  Thomas  B.  Johnson,  Claims  Adjuster  for  the  Munici- 
pal Railway,  has  entered  into  agreement  of  settlement  subject 
to  the  approval  of  said  Commission  with  said  Rose  Davis  for  a 
full  release  of  all  claims  and  demands  against  the  City  and 
County  of  San  Francisco  in  the  sum  of  Six  Hundred  Dollars ($600 e ' 
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and  the  City  Attorney  advises  this  Commission  that  said  sum  is 
a  fair, just  and  reasonable  amount  to  be  paid  said  Rose  Davis 
for  said  release  and  discharge  of  all  claims  against  the  City 
and  County  of  San  Francisco, 

NOW,  THEREFORE ,  BE  IT  RESOLVED,  That  the  City  Attorney 
be  and  he  is  hereby  authorized  and  directed  to  enter  into  a 
compromise  of  all  the  claims  of  said  Rose  Davis  against  the 
City  and  County  of  San  Francisco  for  the  sum  of  Six  Hundred 
Dollars  ($600.)  and  the  Controller  is  hereby  authorized  and 
requested  to  draw  a  warrant  in  said  sum  in  payment  therefor. 

On  motion  of  Commissioner  McLaughlin,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 


WHEREAS j  Victoria  Alchian,  while  boarding  a  Municipal  KKn 
line. car  (No. 51)  at  Kearny  and  Market  Streets  on  November  13, 
1937, was  caused  to  fall  on  the  rear  platform  fracturing  her 
left  ankle; and, 

WHEREAS,  said  Victoria  Alchian  filed  claim  and  suit  against 
the  Mini ci pal  Railway  in  the  sum  of  IWenty  five  thousand  dol- 
loars  ($25,000.),  this  was  tried  before  a  jury  and  resulted  in 
a  disagreement;  and, 

WHEREAS,  while  this  is  a  case  of  doubtful  liability  the 
extent  of  the  injuries  warrant  the  settlement  of  all  claims 
and  demands  held  by  Victoria  Alchian  against  the  City  and 
County  of  San  Francisco  according  to  the    opinion  of  the  City 
Attorney  in  the  sum  of  Two  Hundred  and  Fifty  Dollars  ($250.) 
and  Thomas  B.  Johnson,  Claims  Adjuster  of  the  Municipal  Rail- 
way has  entered  into  said  settlement  with  said  Victoria 
Alchian  subject  to  the  approval  of  this  Commission. 


NOW,  THEREFORE,  BE  IT  RESOLVED f  That  the  City  Attorney  be 
and  he  is  hereby  authorized  and  directed  to  effect  a  compromise 
and  settle  all  claims  of  said  Victoria  Alchian  against  the  City 
and  County  of -San  Francisco  in  the  sum  of  Two  Hundred  and  Fifty 
Dollars  ($250.)  and  the  Controller  is  hereby  requested  to  draw 
his  warrant  in  said  sum  of  Two  Hundred  and  Fifty  Dollars 
($250.)  in  payment  therefor. 


Thereupon  the  meeting  adjourned  to  resume  at  the  call 
of  the  chair. 


—RESOLUTION  NO.  2840— 
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M  I  N  U  T  E  S 


PUBLIC  UTILITIES  COMMISSION 


161st  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  SEPTEMBER 
12,  1938  at  5:00  P.  M. 

*************  *********  *  *  *******  *********************************** 


Present:  Commissioners  L.F.Byington,  Geo .Filmer, -Sr. , 

John  H.Mc  Callum,  J. P. Murphy  and  John  P.Mc  Laughlin 

President  L.  P.  Byington  presided. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  minutes  of,  the  160th  regular  meeting  of  the  Com- 
mission held  August  22,  1938  were  approved. 


On  motion. of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  signed  by  Commissioners 
Filmer,  Mc  Callum,  Murphy  and  Mc  Laughlin  on  August  29,  1938 
was  ratified: 

— RESOLUTION  NO.  2841— 

RESOLVED,  That  the  Public  Utilities  Commission  of  the 
City  and  County  of  San  Francisco  hereby  accepts  the  work  per- 
formed by  the  Transbay  Construction  Company  for  the  enlarge- 
ment of ,0?Shaughnessy  Dam,  Contract  No.  HHWS  149,  dated  April 
8,  1935,  and  hereby  resolves,  that  said  work  has  been  per- 
formed and  was  completed  as  of  July  1,  1938,  in  accordance  with 
the  provisions  of  said  contract;  and  the  payment  of 
$344,800.47  as  the  agreed  final  payment  now  due  under  said  con- 
tract is  approved: 

✓ 

AND  WHEREAS,  a  claim  has  been  made  against  the  City  and 
County  of  San  Francisco  by  Arthur  E.  Troiel  for  alleged  in- 
fringement of  patent  in  the  method  and  apparatus  used  in  grout- 
ing on  said  dam: 

BE  IT  FURTHER  RESOLVED,  That  the  sum  of  IV/enty  Thousand 
Dollars  ($20,000)  be  withheld  from  the  final  payment  due 
Transbay  Construction  Company  until  the  said  claim  of  Arthur 


1917- 


E.  Troiel  has  been  settled  and  finally  adjudicated  by  the 
proper  court: 

BE  IT  FURTHER  RESOLVED,  That  the  acceptance  of  said  work 
and  the  payment  to  the  Contractor  of  the  above  mentioned  sum  be 
made  without  prejudice  to  the  right  of  Transbay  Construction 
Company  to  make  any  and  all  claims  it  may  have  against  the 
City  and  County  of  San  Francisco  for  additional  compensation 
arising  out  of  said  contract,  including  the  following  claims: 

Excess  cost  of  materials  resulting  in  delays, 

approximately  $  1,175.39 

Allowance  for  overhead  expense  resulting  from 

delays  in  grouting  and  caulking, approximately  5,986,62 

Additional  compensation  for  damage  claimed  by 
Contractor  arising  out  of  increase  in  the 
amount  of  excavation- amount  not  approximated 

BE  IT  FURTHER  RESOLVED,  That  the.  payment  to  the  con- 
tractor of  the  above  mentioned  sum  is  not  an  admission  that  any 
other  sums  are  due  to  said  contractor: 

BE  IT  FURTHER  RESOLVED, , That  Resolution  No.  3*36  hereto- 
fore adopted  August  22,  1938,  be,  and  the  same  is  hereby  re- 
scinded. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  signed  by  all  members  of 
the  Commission  on  August  29,  1938  was  ratified: 

—RESOLUTION  NO.  2842— 

RESOLVED,  That  the  Contract  for  the  following  public  work 
to  be  performed  for  the  Public  Utilities  Commission  of  the 
City  and  County  of  San  Francisco,  in  pursuance  of  the  provi- 
sions of  the  Charter  of  the  said  City  and  County,  to-wit: 

FOR  THE  LAYING  OF  6-INCH  AND  8-INCH  CAST  IRON  MAINS 
IN  ATHENS  STREET,  FOOTE  AND  CAYUGA  AVENUES-SAN 
FRANCISCO  WATER  DEPARTMENT  SPECIFICATION  NO.  184 

be  and  the  same  is  hereby  awarded  to  E,  J.  Treacy,  he  being  the 
lowest  and  regular  and  responsible  bidder  for  said  work  at  the 
following  unit  prices  for  the  estimated  quantities  stated: 
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Item  Description  of  Item,  Estimated  Quantity  Total  Amount 
No.  Unit  Price  for  Item 


1.  Excavation  and  "backfill  for  6,?.and  8,f  pipe; 
trench  17??  wide  by  36,r  deep;  1,256  linear  feet 

at  Fifty  Cents  ($0.50)  per  linear  foot  $  628.00 

2.  Additional  excavation  and  backfill;  20  cubic 

yards  at  One  Dollar  ($1.00)  per  cubic  yard  20.00 

3.  No  Item  3. 

4.  Installing  pipe: 

(a)  1,021  linear  feet  6"  bolted  joint  cast  iron 

pipe  at  Seven  Cents  ($0.07)  per  linear  foot  71.47 

(b)  235  linear  feet  85?  bell  and  spigot  cast  iron 

pipe  at  Ten  Cents  ($0.10)  per  linear  foot  23.50 

5.  Installing  fittings,  gate -valves,  etc;  1,600 

pounds  at  Three  Cents  ($0*03)  per  pound  48.00 

6.  Making  joints  for   pipe  and  fittings;  43  linear 
feet  bell  and  spigot  joints  at  Thirty  five  Cents 
($0.35)  per  linear  foot,  15.05 

6a.  Making  joints  for  6f?  cast  iron  pipe;  171  bolted 

joints  at  Thirty-five  Cents  ($0.36)  per  joint  59.85 

7.  Repavement;  100  square  feet  of  street  pavement  at 
Twenty-five  Cents  ($0.25)  per  square  foot  25.00 

8.  Installation  of  3/4,?  screw  taps;  74  screw  taps  at 

One  Dollar  ($1.00)  each  74.00 

9.  Installation  of  3/4u  copper  service  pipe;  1,650 
linear  feet  at  Twenty  Cents  ($0.20)  per  linear 

foot  330.00 

10.  Furnishing  Cast  Iron  Pipe;Class  150 

(a)  1,021  linear  feet  6"  bolted  joint  pipe  at 
Seventy-four  Cents  ($0.74)  per  linear  foot  755.54 

(b)  235  linear  feet  8"  bell  and • spigot  cast 
iron -pipe  at  One  Dollar  ($1.00)  per  linear 

foot.  235.00 

11.  Furnishing  bell  end  gate  valves;  3-six  inch  valves 
t  Seventeen  Dollars  ($17.00)  each  51.00 


a.  i 


12.    Furnishing  bell  and  spigot  cast  iron  fittings; 

1,115  pounds  at  Six  Cents  ($0.06)  per  pound  66.90 
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13.    Furnishing  steel  band  and  "bolts;  100  pounds  at 

Five  Cents  ($0.05)  per  pound  $  5.00 


14.  Furnishing  3/4<7  copper  s< 
linear  feet -at  Seventeen 
linear  foot. 

15.  Furnishing  3/4??  fittings 

16.  Engineering,  supervision 

17.  Connections-Lump  sum 
Total  amount  of  bid 


rvice  pipe;  1,650 
Cents  ($0.17)  per 

280.50 

for  services-Lump  sum  107.00 
and  inspection-Lump  sum  231.00 

231 .00 
$5.257.81 


And -all  other  bids  for  the  above  described  work  are  hereby 
rejected. 

The  cost  of  this  work  is  to  be  borne  from  funds  in  Appro- 
priation 66-920-32. 

On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Filmer,  the  following  resolution  signed  by  all  members  of  the 
Commission  on  August  29,  1938  was  ratified: 

—RESOLUTION  NO.  2843— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Board  of  Supervisors  to  adopt  the  following  reso- 
lution: 

, WHEREAS ,  pursuant  to  Ordinance  No.  12.173535,  Bill  No. 
1314,  the  Director  of  Property  advertised  in  the  official, 
newspaper  that  bids  would  be  received  by  him  on  August  17,  1938 
for  leasing  the  following  described  real  property  situated  in 
the  City  and  County  of  San  Franci  sco: 

Commencing  at  a  point  on  the  southerly  line  of - 
Jefferson  Street,  distant  thereon  westerly  187.5 
feet  from  the  westerly  line  of  Taylor  Street;  run- 
ning thence  westerly  along  the  southerly  line  of 
Jefferson  Street  25  feet;  thence  at  a  right  angle 
southerly  137.5  feet;  thence  at  a  right  angle  easter- 
ly 25  feet;  thence  at  a  right  angle  northerly  137.5 
feet  to  the  point  of  commencement. 

✓  * 

WHEREAS ,  in  response  to  said  advertisement,  Thomas  Di 
Maggio  and  Company  offered  to  lease  said  land  for  a  period  of 
ten  (10)  years  at  a  rental  of  $37.50  per  month,  no  higher  bids 
being  made  or  received;  and, 
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WHEREAS,  the  Public  Utilities  Commission  has  recommended 
said  lease: 

NOV/,  THEREFORE,  BE  IT  RESOLVED,  That  said  offer  be  and  is 
hereby  accepted: 

4 

BE  IT  FURTHER  RESOLVED,  That  the  Mayor  and  the  Clerk  of  the 
Board  of  Supervisors  in  behalf  of  the  City  and  County  of  San 
Francisco,  a  municipal  corporation,  are  hereby  authorized  and 
directed  to  execute  the  necessary  lease  to  Thomas  Di  Maggio  and 
Company.    Any  building  and  equipment  erected  on -the  land  by 
the  Lessee  shall  be  limited  to  a  cost  of  $5,000.00,  the  in- 
vestment to  be  amortized  at  10%  per  year.    The  City  reserves  the 
right  to  cancel  the  lease  after  thirty  days7  notice  upon  pay- 
ment to  the  Lesseeof  the  unamortized  value  of  the  building.  At 
the  expiration  of  the  lease  the  building  shall  revert  to  the 
City;  the  building  shall  be  insured  by  the  Lessee. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  signed  by  all  members  of  the 
Commission  on  August  29,  1938  was  ratified: 

— RESOLUTION  NO.  2844— 

WHEREAS,  The  Director  of  Property  has  recommended  the 
leasing  of  certain  lands  under  the  control  of  the  Municipal 
Railway  as  hereinafter  set  forth: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  does  ap- 
prove the  terms  and  conditions  of  the  said  lease  and  authorizes 
the  execution  of  same  as  follows: 

THOMAS -31  MAGGIO  AND  COMPANY: : :  of  Son  Francisco  for  that 
25x137.5  foot  lot  located  on  the  south  side  of  Jefferson,  212.5 
feet  west  of  Taylor  Street?  for  parking  and  driveway  purposes, 
on  a  month  to  month  basis,  beginning  October  15,  1938  at  a 
monthly  rental  of  $37.50  payable  in  advance. 

On  motion. of  Commissioner  Murphy,  seconded  by  Commissioner 

Mc  Callum,  the  following  resolution  signed  by  all  members  of  the 

Commission  on  September  6,  1938  was  ratified: 

— RESOLUTION  NO.  2845— 

WHEREAS ,  under  date  of  I  fay  2,  1938,  by  Resolution  3928, 
the  Honorable  Board  of  Supervisors  of  the  City  and  County  of 
San  Francisco  declared  that  public  interest  and  necessity  demand 
the  acquisition  of  a  municipal  distribution  system  for  the 
purpose  of  distributing  directly  to  the  people  of  San  Francisco 
the  hydro-electric  power  generated  on  the  Hetch  Hetchy  project 
and  requested  a  report  thereon,  in  accordance  with  Section  119 
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of  the  Charter;  and, 


WHEREAS,  E.  G.  Cahill,  Manager  of  Utilities,  having 
heretofore  made  and  presented  to  this . Commiss ion  his 
recommendations  in  writing  for  a  plan,  known  as  Plan  8,  for 
the  distribution  to  the  residents  of  the  City  and  County  of 
San  Francisco,  of  the  hydro-electric  power  generated  on  the 
Hetch  Hetchy  system,  in  which  said  recormiendations  the  Manager 
of  Utilities , stated  he  deemed  that  no  feasible  alternate  plan 
existed;  and, 

WHEREAS,  said  Manager  of  Utilities  having  recommended  the 
so-called  Plan  No.  8: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  does 
hereby  submit  to  the  Board  of  Supervisors  so-called  Plan  No. 8 
which  it  does  hereby  approve,  for  the  distribution  to  the 
residents  of  the  City  and  County  of  San  Francisco,  of  the  hydro- 
electric power  generated  on  the  Hetch  Hetchy  project,  which 
said  plan  is  a  report  of  the  size,  character  and  kind  of  elec- 
tric distribution  system  which  said  Public  Utilities  Commission 
desires  to  establish,  acquire,  condemn  or. construct  for  the 
distribution  of  said  hydro-electric  power,  and  which  said  re- 
port contains  an  estimate  of  the  cost  of  said  plan. 

On  motion  of  Commissioner  McCallum, seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  signed  by  all  members 
of  the  Commission  on  September  6,  1938  was  ratified: 

—RESOLUTION  NO.  2846— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller  to  transfer  from  Appropriation  No. 
868-101-00-Hetch -Hetchy  Water  Supply-Permanent  Salaries,  to 
Appropriation  No.  868-813-00-Depreciation,  the  sum  of 
$1,950.00  to  provide  for  replacement  of  one  Packard  Automobile, 

✓ 

On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2847— 

WHEREAS,  The  Pacific  Telephone  and  Telegraph  Company  and 
the  Pacific  Gas  and  Electric  Company,  jointly,  have  requested 
permission  to  place  and  maintain  an  anchor  on  city  property, 

THEREFORE,  BE  IT  RESOLVED,  That  the  Pacific  Telephone , and 
Telegraph  Company  and  the  Pacific  Gas  and  Electric  Company, 
jointly,  hereinafter  termed  "permittees",  be  and  are  hereby 
granted  permission  to  place  and  maintain  an  anchor  and  nec- 
essary guy  wires,  hereinafter  termed  "structure"  over  and  on 
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property  of  the  City  and  County  of  San  Francisco,  hereinafter, 
termed  ??City,;  situate  in  the  City  and  County  of  San  Francisco, 
State  of  California,  and  known  as  the  Sunset  Reservoir  Tract, 
and  more  particularly, City  block  No,  2109  in  said  tract. 

The  location  of  said  structure  on  said  tract  shall  be  as 
follows : 

Ten  (10)  feet  south  of  the  present  wire  fence  on 
the  south  side. of  Ortega  Street  on  the  east  line 
of  25th  Avenue,  as  indicated  on  the  attached  sketch. 

This  permission  is  granted  subject  to  the  following  con- 
ditions and  shall  not  become  effective  until  receipt  by  this 
Commission  of  a  proper  endorsement  on  a  certified  copy  hereof 
signed  by  officers  of  said  permittees  thereunto  duly  authorized 
accepting  this  permit  subject  to  said  conditions. 

1,    This  grant  of  permission  does  not  constitute  a  deed  or 
grant  of  an  easement  by  the  City,  is  not  transferable  or 
assignable  v/ithout  the  approval  of  this  Commission, -and  is 
revocable  at  any  time  at  the  Mil  of  the  Commission. 

2m    The  said  structure  shall  be  used  solely  and  only  for  the 
purpose  of  bracing  one  pole,  and  the  time  of  installation,  the 
location  and  the  manner  of  construction  shall  be  subject  to  the 
approval  of  the  General  Manager  and  Chief  Engineer  of  the  San 
Francisco  Water  Department,  as  well  as  the  repair,  maintenance 
or  alteration  of  said  structure. 

3.  The  permittees  shall  on  receipt  of  notice  so  to  do  and 
within, such  reasonable  time  limit  as  may  be  fixed  by  said 
notice,  alter  said  structure  to  such  extent. as  may  be  necessary 
to  avoid  interference  thereof  with  any  pipe,  pipe  line,  power 
line. or  other  structure,  now  or  hereafter  constructed  by  the 
City,  or  with  any  operations  of  the  City, .or  with  any  use  by 
the  City  of  the  lands  affected  hereby;  or,  if  so  agreed  by  the 
permittees  and  the  General  Manager  and  Chief  Engineer  of  the 
Water  Department,  the  permittee  may  pay  to  the  City  the  amount 
of  any  expense  to  which  the  City  may  be  put  as  a  result  of  such 
interference. 

4.  The  permittees  shall  at  all  times  keep  the  City's  lands  in 
safe  and  sightly  condition,  so  far  as  same  may  be  affected  by 
the  permittee's  operations  hereunder. 

5.  Neither  the  City,  nor  any  commission,  board  or  officer 
thereof  shall  be  held  responsible  or  liable  for  damage  to  said 
structure  from  any  cause  whatsoever. 

6.  The  permittees  shall  be  responsible  and  liable  for  any  and 
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all  damage  to  property  or  structures,  or  injury  to  persons, 
due  directly  or  indirectly  to  the  construction,  operation,  use 
or  existence  of  said  structure  within  the  City?s  lands,  and 
shall  promptly  pay  any  just  claim  therefor. 

7.  In  the  event  that  the  permittees  shall  fail  to  construct 
said  structure  within  six  (6)  months  from  and  after  the  date 
hereof,  or  shall  abandon  the  use  thereof,  or  shall  not  use 

the  same  for  any  period  of  two  consecutive  years,  or  shall  fail, 
neglect  or  refuse  to  observe  and  comply  with  any  of  the  con- 
ditions hereof,  or  in  the  event  that  this  permission  shall  be 
revoked,  then  all  rights  of  the  permittees  hereunder  shall 
forthwith  cease  and  determine. 

8.  Should  the  permittees  fail  or  neglect  to  do  within  reason- 
able time  limit  any  work  required  to  be  done  by  the  permittees 
under  the  conditions  hereof,  this  Commission  shall  have  the 
power  to  do  said  work  at  the  expense  of  -the  permittees,  which 
expense  the  permittees  shall  pay  on  demand. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
McCallum,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2848— 

WHEREAS ,  Pacific  Gas  and  Electric  Company  has  requested 
permission  to  suspend  transmission  power  wires  from  cross  arms 
over  and  across  City  lands  in  Alameda  County  for  the  purpose 
of  supplying  service  to  an  adjoining  property  owner: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Pacific  Gas  and 
Electric  Company  hereinafter  termed  ''permittee"  be  and  is  here- 
by granted  permission  to  suspend,  use  and  maintain  trans- 
mission power  wires  over  and  across  lands  of  the  City  and  County 
of  San  Francisco,  hereinafter  termed  HCity?f  in  the. County  of 
Alameda,  State  of  California,  described  as  follows,  to-wit: 

That  certain  o.40  acre  parcel  of  land  situate  in  the 
Rancho  El  Valle  de  San  Jose,  conveyed  by  Suburban 
Company  to  Spring  Valley  Water  Works  by  the  second  . 
part  of  Paragraph  VIII  in  the  deed  dated  November  1, 
1902  and  recorded  in  Book  881  of  Deeds -at  page  172, 
records  of  said  Alameda  County,  said  0.40  acre  parcel 
being  a  portion  of  Parcel  No.  65,  Alameda  County 
lands  described  in  the  deed  from  Spring  Valley  Water 
Company. to  City  and  County  of  San  Francisco  dated 
March  3,  1930  and  recorded  on  the  same  date  in  Book 
2350,  Official  Records  of  Alameda  County  at  page  1, 
et  seq. 

The  route  of  said  line  of  wires  over  city  land  shall  be  as 
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follows: 


Beginning  at- a  point  in  the  northeasterly  boundary  line 
of  said  lands,  marked  by  a  fence,  from  which  the  most 
northerly. corner  of  said  lands,  marked  by  the  intersection 
of  fences,  bears  north  53°00?  west  5,0  feet  distant,  and 
running  thence  south  39°  15*  west  77  feet,  more  or  less, 
to  a  point  in  the  southwesterly  boundary  line  of  said  lands. 

This  permit  is  granted  subject  to  the  following  conditions 
and  shall  not  become  effective  until  receipt  by  this  Com- 
mission of  a  certified  copy  hereof  endorsed  by  said  permittee 
accepting  this  permission  subject  to  said  conditions: 

1#    This  grant  of  permission  does  not  constitute  a  deed  or 
grant  of  an  easement  by  the  City,  is  not  transferable  or 
assignable  without  the  approval  of  this  Commission,  and  is 
revocable  at  any  time  at  the  wiill  of  the  Commission. 

2.  The  permittee  shall  not  place  any  poles  on  the  City7s 
lands  and  the  location  of  said  line  of  wires  shall  conform  to 
the  sketch  map  hereto  attached  and  shall  be  subject  to  the 
approval  of  the  General  Manager  and  Chief  Engineer  of  the  San 
Francisco  Water  Department, 

3.  The  permittee  shall,  upon  notice  so  to  do  and  within  such 
reasonable  time  limit  as  may  be  fixed  by  said  notice,  alter  said 
line  of  wires  to  such  extent  as  may  be  necessary  to  avoid  in- 
terference thereof  with  any. pipe,  pipe  line,  power  line. or 
other  structure  of  the  City,  now  or  hereafter  installed,  or 
with  any  operations  of  the  City,  or  with  any  use  by  the  City 

of  the  lands  affected  hereby  or,  if  so  agreed  between  the 
permittee  and  the  General  Manager  and  Chief  Engineer  of  the 
said  Water  Department,  the  permittee  may  pay  to  the  City  the 
amount  of  any  expense  to  which  the  City  may  be  put  as  a  re- 
sult of  such  interference, 

4.  Neither  the  City  nor  any  commission,  board  or  officer  there- 
of shall  be  held  responsible  or  liable  for  damage -to  said 

line  of  wires  resulting  from  any  cause  whatsoever. 

5.  The  permittee  shall  be  responsible  and  liable  for  any  and 
all  damage  to  property  or  structures,  or  injury  or  death  to 
persons  due  directly  or  indirectly  to. the  installation,  use 
or  existence  of  said  line  of  wires  on,  over  or  across  City's 
property,  and  shall  promptly  pay  any  just  claim  therefor. 

6.  In  the  event  that  the  permittee  shall  fail  to  construct  said 
line  of  wires  within  six  months  from  and  after  the  date  hereof, 
or  shall  abandon  the  use  thereof,  or  shall  not  use  the  same  for 
any  period  of  two  consecutive  years,  or  shall  fail  or  neglect 
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or  refuse  to  observe  and  comply  with  any  of  the  conditions 
herein  contained  or,  in  the  event  that  this  permission  be 
revoked,  all  rights  of  the  permittee  hereunder  shall  forthwith 
cease  and  determine. 

7.    Should  the  permittee  fail  or  neglect  to  do  within  reason- 
able time  limit  any  work  required  to  be  done  by  it  under  the 
conditions  hereof,  this  Commission  shall  have  the  power  to  do 
said  work  at  the  expense  of  said  permittee,  which  expense  the 
permittee  shall  pay  on  demand. 

On  motion  of  Commissioner  Mc  Galium,  seconded  by  Commissioner 
Pilmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  284-9— 

RESOLVED,  That  this  Commission  approves  and  hereby 
authorizes  the  Manager  of  Utilities  to  enter  into  agreement 
with  Walter  C.  Gallagher  to  furnish  art  service,  to  supervise 
selection  of  stock,  color  inks  and  lithographing  in  connection 
with  the  designing  of  Municipal  Railway  car  cards  for  the 
months  of  October,  November  and  December*  1938;  for  the  per- 
formance of  said  art -work,  said  Walter  C.  Gallagher  is  to  re- 
ceive the  sum  of  $25.00  per  week. 

On  motion  of  Commissioner  Filmer,  seconded  by  Corrmissioner 
McLaughlin, the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2850— 

WHEREAS,  Municipal  Railway  Contract  No,  175 -Reconstruct! on 
of  the  Judah  Street  Tracks,  between  18th  and  20th  Avenues, 
by  Municipal  Railway,  contractor,  in  accordance  with  time 
limit  specified  in  the  contract,  should  have  been  completed 
on  or  before  September  7,  1938;  and, 

WHEREAS,  19th  Avenue  is  being  widened  under  another  City 
contract  and  the  rate  of  progress  on  this  work  has  been  such 
that  said  Municipal  Railway  was  prevented  from  prosecuting  the 
work  of  said  reconstruction  of  tracks  within  contract  time;  and 

Y/HEREAS ,  the  Municipal  Railway  has  diligently  prosecuted 
the  work  of  the  contract,  but  due  to  conditions  beyond  its 
control  suffered  unavoidable  delays: 

THEREFORE,  RE  IT  RESOLVED,  That  this  Commission  in  view 
of  the  foregoing  recited  conditions  causing  unavoidable  delays 
hereby  grants  an  extension  of  twenty  (20)  calendar  days  for 
completion  of  said  Municipal  Railway  Contract  No.  175  and 
liquidated  damages  for  resulting  delay  are  waived  in  accordance 
with  contract  provisions  regarding  said  unavoidable  delay. 
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On  motion, of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted: 

--RESOLUTION  NO.  2851— 

RESOLVED,  That  this  Commission  accepts  the    work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifications; 
approves  Credit  Order  No.  608  in  amount  $1,609.13  (being  a 
deduction  in  bid  sheet  items  10  to  17  in  amount  $1,575.30  and 
a  difference  between  estimated  and  actual  quantities  in  amount 
$33.83);  approves  Certificate  of  Acceptance  and  Pinal  Payment 
No.  593  in  amount  $966.40,  payable  to  E.  J.  Treacy  under  SF^D 
Contract  No.  176-Laying  of  6- Inch  Cast  Iron  Mains  in  Girard, 
Mansell  and  Arlington  Streets. 

On  motion  of  Conmiss loner  Mc  Callum,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2852— 

WHEREAS ,  Hie  General  Manager  and  Chief  Engineer  of  the 
San  Francisco  Water  Department  has  recommended  the  leasing  of 
certain  lands  under  the  control  of  the  said  San  Francisco 
Water  Department  as  hereinafter  set  forth: 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  does  ap- 
prove the  terms  and  conditions  of  said  lease  and  authorizes 
the  execution  of  same  as  follows: 

G.  DEF4ARTINI ; : : :  of  Colma,  covering  Lot  No.  3in. Block  No.  32' 
of  the  Abbey  Homestead,  Colma,  San  Mateo  County,  containing 
1/4  of  an  acre,  more  or  less,  for  period  of -one  year  beginning 
September  1,  1938,  at  a  total  rental  of  $16.70 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2853— 


RESOLVED,  That  the  Public  Utilities  Commission  of  the 
City  and  County  of  San  Francisco  does  hereby  request  the  Mayor 
and  the  Board  of  Supervisors  of  the  City  and  County  of  San 
Francisco  to  authorize  the  proper  officials  of  said  City  and 
County  to  apply  to  the  United  States  of  America, . through  the 
Federal  Emergency  Administration  of  Public  Works,  for  a  grant 
equal  to  forty  five  per  cent  (45$)  of  the  total  estimated 
cost  of  One  Hundred  Thousand  Dollars  ($100,000.00)  to  aid  in 
financing  the  construction  of  a  stadium  and  appurtenances  on 
Yerba  Buena  Shoals  by  the  Public  Utilities  Commission,  provided 
the  City's  contribution  shall  be  furnished  to  the  City  from 
outside  sources. 
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On  motion  of  Corrmissioner  Filmer,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2854— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Credit  Order  No.  609  in  amount  $98.15,  being 
the  difference  between  estimated  and  actual  quantities;  ap- 
proves Certificate  of  Acceptance  and  Pinal  Payment  No.  594 
in  amount  $676.70,  payable  to  E.  J.  Treacy  under  SFWD  Contract 
No.  181-Laying  of  6-Inch  Cast  Iron  Mains  in  Wabash  Terrace. 

On  motion  of  Commissioner  McLaughlin,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  2855— 

RESOLVED,  That  this  Commission  approves  and  hereby -re- 
quests the  Controller  to  transfer  from  Appropriation  No. 
92-235-1-1932  Hotch  Hetchy  Bond  Fund,  Unallocated,  to  Appro- 
priation No.  92-500-26  the  sum  of  $2,500.00  to  provide  for  ' 
furnishing  Quest  Cottage  No.  2-0?Shaughnessy  Dam. 

On  motion. of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Galium,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2856— 

RESOLVED,  That  the  Contract  for  Hie  following  public  work 

to  be  performed  for  the  Public  Utilities  Commission  of  the  City 

and  County  of  San  Francisco  in  pursuance  of  the  provisions  of 

the  Charter  of  the  said  City  and  County,  to-wit: 

FOR  ACCOUSTICAL  TREATMENT,  PAINTING  AND  FIXTURES 
IN  THE  WATER  DEPARTMENT  BUILDING  AT  425  MASON  STREET, 
SAN  FRANCISCO,  CALIFORNIA-SAN  FRANCISCO  WATER  DE- 
PARTMENT SPECIFICATION  NO.  186 

be  and  the  same  is  hereby  awarded  to  Western  Asbestos  Company, 
they  being  the  lowest  regular  and  responsible  bidders  for  said 
work  at  the  lump  sum  price  bid  of  $1,983.00. 

And  all  other  bids  for  the  above  described  work  are  hereby  re- 
jected. 

The  cost  of  this  work  is  to  be  borne  from  funds  in  Appropriation 
866-212-03. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 
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— RESOLUTION  NO.  2857— 


RESOLVED,  That  thi s  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans -and  specifications; 
approves  Credit  Order  No.  607  in  amount  $649.11  (-being  a  de- 
duction of  Bid  Sheet  Item  No,  10A  in  amount  $427,50  and  differ- 
ence between  estimated  and  actual  quantities  in  amount  $221*61); 
approves  Certificate  of -Acceptance  and  Pinal  Payment    in  amount 
$1,116.53,  payable  to  E.  J.  Treacy  under  SFWD  Contract  No.  180- 
Laying  of  6-rInch  and  8-Inch  Cast  Iron  Mains  In  Merced  Itoor 
Subdivision,  in  Alemany  Boulevard  and  in  25th  Avenue. 

On  motion  of  Commissioner  Mc  Laughl in, seconded  by  Commissioner 
Pilmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2858— 

RESOLVED,  That  this  Commission  approves  the  following 
Recommendations  for  Contract  Payments: 

Recorrmendation  for  Contract  Payment  No.  597  in  amount  $3521.70, 
payable  to  A.  S.  Dutra  under  Airport  Contract  No.  45-Dredging 
Channel-San  Francisco  Airport. 

Recommendation  for  Contract  Payment  No.  598  in  amount  $47,043.85 
payable  to  Macco  Construction  Co.  under  Airport  Contract  No. 
44-Constructing  Earth  and  Rock  Pill  at  the  San  Francisco 
AI rport. 

On  motion. of  Commissioner  Pilmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2859— 

RESOLVED,  That  this  Commission  approves  Recommendation 
for  Contract  Payment  No.  595  in  amount  $705.17  and  Recommen- 
dation for  Contract  Payment  No.  596  in  amount  $1,001.23,  under 
SPY©  Contract  No.  178-Repaving  of  all  street  or  sidewalk 
openings  where  the  paving  has  been  removed-payable  to  Pacific 
Pavements  Co.  Ltd. 

On  motion  of  Commissioner  McCallum, seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2860— 

RESOLVED,  That  this  Commission  approves  and  hereby -re- 
quests the  Controller  to  transfer  from  Appropriation  No.  663- 
509-23-Street  Lighting  Construct ion -Golden -Gate  Avenue,  to 
Appropriation  No .863-509-26  in  amount  $224.73,  to  provide  for 
moving  City  owned  street  lighting  standard  to  clear  a  driveway 
on  Rossi  Avenue. 
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On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2861  — 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller  to  effect  the  following  Water  Department 
Transfer  of  Funds  and  Airport  Request  for  Additional  Allotment: 

Transfer  No.  10-From  Appropriation  No.  866-101-13-Water 
Revenue -Permanent  Salaries,  to  Appropriation  No,  866-101-09, 
the  sum  of  $150.00  to-conform  with  Board  of  Supervisors  Bill 
No.  1688-Ordinance  No.  9.053149-salary  increase  of  R.A. Hurst- 
Shut  off  Man. 

Allotment  No.  11-Additional  allotment  in  Appropriation  No. 
864-300-00  in  amount  $200.00  to  provide  for  exceptional 
purchases  of  materials  in  first  quarter-San  Francisco  Airport. 

On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2862— 

RESOLVED,  That  the  Public  Utilities  Commission  in  accord- 
ance with  the  reconmendation  of  the  Manager  of  Utilities, 
hereby  approves  the  report  of  N.  A.  Eckart,  Manager  and  Chief 
Engineer  of  the  Water  Department,  and  of .  Lybrand,  Ross  Bros, 
and  Montgomery,  Accountants  and  Auditors,  appraising  the 
properties  .of  the  San  Francisco  Water  Department  in  the  sum 
of .$68,924*730.00  as  at  December  31,  1937,  of  which  said  sum 
$5,331,295.00  represented  the  cost  of  construction  work  un- 
completed at  said  date;  and  establishing,  in  accordance  with 
provisions  of  Section  128  of  the  Charter,  the  amount  of 
$819,808.24  as  the  reasonable  annual  depreciation  expense  of 
said  Water  Department  for  the  fiscal  year  1937-1938. 

BE  IT  FURTHER  RESOLVED,  The  San  Francisco  Water  Depart- 
ment is  hereby  authorized  to  effect  the  necessary  entries  upon 
its  books  to  record  the  appraisals  hereinabove  approved  by 
this  Commission  and  thereafter,  pending  subsequent  appraisals 
to  be  made  by  this  Commission  in  accordance  with  Charter  pro- 
visions, to  provide  for  recording  of  additions  to,  and  de- 
ductions from,  said  appraisals  and  for  depreciation  expense  for 
succeeding  fiscal  years  in  amounts  to  be  reconmended  by  the 
Manager  and  Chief  Engineer  of  the  Water  Department,  the  Manager 
of  Utilities  and  approved  by  the  Public  Utilities  Commission. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 
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— RESOLUTE  ON  NO.  2865-- 


WHEREAS ,  the  present  rails  on  the  line  west  of  Van  Ness 
Avenue  track  in  double  track  branch-off  at  Van  Ness  Avenue  and 
Union  Street  are  in  such  condition  as  to  endanger  the  lives 
of  the  citizens  and  the  property  of  the  City  and  County  of 
San  Francisco;  and, 

WHEREAS,  the  condition  of  aforesaid  rails  necessitates 
immediate  emergency  replacement  and  the  said  emergency  will  not 
permit  of  time  to  call  for  bids  in  accordance  with  Ordinance 
No,  9.0871: 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  in  ac- 
cordance with  said  Ordinance  No.  9.0871,  Section  10,  hereby  de- 
clares the  existence  of  an  emergency  and  in  order  to  safeguard 
the  lives  of  its  citizens  and  the  property  of  the  City  and 
County  of  San  Francisco,  orders  replacement  of  rails  on  the 
line  west  of  Van  Ness  Avenue  track  in  double  track  branch-off 
at  Van  Ness  Avenue  and  Union  Street,  by  the  forces  of  the 
Municipal  Railway. 

BE  IT  FURTHER  RESOLVED,  That  the  Controller • is  requested 
to  set  up  an  allocation  of  funds  in  amount  $1,363.00  under 
Appropriation  No.  65-913-10  to  provide  for  Replacement  Job. 
No-  1334  for  rail  replacement  as  hereinabove  outlined. 

On  motion, of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Galium,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2864— 

WHEREAS  9  The  Public  Utilities  Commission  in  response  to 
inquiries  from  Agricultural  District  No.  1A  for  water  supply 
and  after  having  taken  into  consideration  the  nature  of  the 
enterprise  and  the  geographical  and    physical  conditions  with 
respect  to  the  distribution  system  of  the  Water  Department  in 
San  Francisco,  has  heretofore  expressed  its  willingness  to 
supply  said  Agricultural  District  No.  1A  with  water  under  the 
same  rules  and  regulations  of  the  San  Francisco  Water  Depart- 
ment by  which  water  is  supplied  to  applicants  therefor  within 
the  City  limits  of  San  Francisco;  and, 

WHEREAS ,  said  Agricultural  District  No.  1A,  under  date  of 
September  8,  1938  has  applied  for  water  to  be  supplied  to  it 
from  the  distribution  system  of  the  San  Francisco  Water  Depart- 
ment by  means  of  a  12  inch  pipe  laid  from  Athens  Street  at 
Geneva  Avenue  in  San  Francisco,  thence  along  Geneva  Avenue  to 
a  point  in  San  Mateo  County  about  800  feet  south  of  the  bound- 
ary line  of  the  City  and  County  of  San  Francisco: 
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NOW,  THEREFORE,  BE  IT  RESOLVED,  The  Public  Utilities 
Corrmission  hereby  approves  said  application  of  Agricultural 
District  No.  1A  for  water  supply  from  the  distribution  system 
of  the  San  Francisco  Water  Department  and  hereby  authorizes 
and  empowers  said  San  Francisco  Water  Department  to  install 
the  necessary  pipe  and  appurtenances  to  furnish  said  water 
supply  to  said  Agricultural  District  No.  1A,  upon  the  deposit 
by  said  Agricultural  District  No.  1A  of  the  sum  of  $11,270.00 
with  said  V/ater  Department  under  the  same  rules  and  regulations 
of  said  Water  Department  by  which  water  is  supplied  to 
applicants  therefor  in  San  Francisco: 

BE  IT  FURTHER  RESOLVED,  That  in  the  event  said  Agricul- 
tural District  No.  1A  furnishes  through  its  own  forces  or  by 
other  means  the  necessary  labor  for  trenching  and  installation 
of  pipe  and  fittings  required  to  furnish  said  water  supply, 
said  labor  to  be  furnished  however,  under  supervision  and  in- 
spection of  said  Water  Department,  the  Public  Utilities  Com- 
mission hereby  authorizes  and  empowers  said  Water  Department 
to  furnish  said  water  supply  upon  deposit  by  said  Agricultural 
District  No.  1A  of  the  sum  of  $7,663.00  with  said  Water  De- 
partment under  the  same  rules  and  regulations  by  which  water  is 
supplied  to  applicants  therefor  in  San  Francisco: 

BE  IT  FURTHER  RESOLVED,  The  Public  Utilities  Commission 
hereby  authorizes  and  empowers  the  IVtaager  of  Utilities,  for 
and  on  behalf  of  the  Public  Utilities  Commission  to  determine 
the  amount  of  deposit  to  be  made  by  said  Agricultural  District 
No,  1A  for  said  water  supply  from  the  distribution  system  of 
said  San  Francisco  Water  Department. 

BE  IT  FURTHER  RESOLVED,  That  this  Resolution  shall  have  no 
force  and  effect  unless  prior  to  the  installation  of  pipe  and 
appurtenances  hereinabove  referred  to,  said  Agricultural  Dis- 
trict No.  1A  shall  agree  in  writing  that  immediately  upon  its 
completion  said  pipe  and  appurtenances  shall  become  the  proper- 
ty of  the  San  Francisco  Water  Department. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2865— 

RESOLVED,  That  the  Contract  for  the  following  public  work 
to  be  performed  for  the  Public  Utilities  Commission  of  the  City 
and  County  of  San  Francisco  in  pursuance  of  the  provisions  of 
the  Charter  of  the  said  City  and  County,  to-wit: 

FOR  THE  LAYING  OF  6-INCH  and  8- INCH  CAST  IRON  MAINS 
IN  NORIEGA  STREET  AND  29th  AVENUE -SAN  FRANCISCO  WATER 
DEPARTMENT  SPECIFICATION  NO.  185 r 

be  and  the  same  is  hereby  awarded  to  THE  SAN  FRANCISCO  WATER 
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DEPARTMENT,  it  being  the  lowest  regular  and  responsible  bidder 
for  said  work  at  the  following  unit  prices  for  the  estimated 
quantities  stated: 


Item   Description  of  Item,  Estimated  Quantity,    Total  Amount 
No .  Unit  Price  for  Item 

• "  ✓ 

1.  Excavation  and  backfill  for  6H  and  8??  pipe, 
trench  17w  wide  by  36!?  deep;  750  linear -feet 

at  Thirty  Cents  ($0.30)  per  linear  foot.  $  225.00 

2.  Additional  excavation  and  backfill;  10  cubic 

yards  at  Fifty  Cents  ($0.50)  per  cubic  yard  5.00 

3.  No  Item  3. 

4.  Installing  Pipe: 

(a)  400  linear  feet  of  6?r  bolted  joint  cast  iron 

pipe  at  Six  Cents  (^>0.06)  per  linear  foot  24.00 


(b)  350  linear  feet  of  8n  bell  and  spigot  cast 
iron  pipe  at  Six  Cents  ($0.06)  per  linear 
foot  21.00 

5.  Installing  of  fittings,  gate  valves,  etc.;  900 

pounds  at  Two  Cents  ($0.02)  per  pound  18.00 

6.  Making  joints  for  pipe  and  fittings;  90  linear 
feet  bell  and  spigot  joints  at  Thirty  Cents 

($0.30)  per  linear  foot.  27.00 

6a.  Making  joints  for  6'7  cast  iron  pipe;  70  bolted 

joints  at  Twenty  Cents  ($0.20)  per  joint;  14.00 

7.  Repavement;  1,500  square  feet  of  street  pavement 

at  Twenty-six  Cents  ($0.26)  per  square  foot  390.00 

8.  Installation  of  3/4fT  screw  taps;  19  screw  taps  at 
Fifty  Cents  ($0.50)  each  9.50 

9.  Installation  of  3/4H  Galvanized  iron  service  pipe; 
800  linear  feet  at  Twenty  Cents  ($0.20)  per 

linear  foot  160.00 

10.    Furnishing  Cast  Iron  Pipe-Class  150: 

*  (a)  400  linear  feet  6t?  bolted  joint  pipe  at 

Seventy-four  cents  ($0.74)  per  linear  foot  296.00 
(b)  350  linear  feet  8';  bell  and  spigot  cast  iron 

pipe  at  One  Dollar  ($1,00)  per  linear  foot  350.00 
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11.  Furnishing  bell  end  gate  valves: 

(a)  l-four-inch  valve  at  Twelve  Dollars 

(¥12.00)  each  $  12.00 

(b)  1-slx  Inch  valve  at  Seventeen  Dollars 

($17.00)  each  17.00 

12.  Furnishing  bell  and  spigot  cast  iron  fittings; 

680  pounds  at  Six  Cents  (¥0.06)  per  pound  40.80 

13.  Furnishing  steel  band  and  bolts;  100  pounds  at 

Five  Cents  ($0.05)  per  pound  5.00 

14.  Furnishing  3/4"  Galvanized  Iron  Service  Pipe; 
800  linear  feet  at  Seven  Cents  (^0.07)  per  linear 
foot.  56.00 

15.  Furnishing  3/4"  fittings  for  services* lump  sum  36.00 

16.  Engineering , supervision  and  inspection*lump  sum  264.00 

17.  Connections  *lump  sum   82 .00 

$2,052.30 

And  all  other  bids  for  the  above  described  work  are  hereby 
rejected. 


The  cost  of  this  work  is  to  be  borne  from  funds  in  Appropria- 
tion 66-920-33. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2866  — 

RESOLVED,  That  this  Conmission  approves  and  hereby  re- 
quests the  Controller  to  transfer  from  Appropriation  No.  66- 
977-51-Water  Extension  Fund-Palo  Al-to  Pipe  Line,  to  Appropria- 
tion No,  66-977-54  the  sum  of  $300.00  to  provide  additional 
Office  and  Field  Engineering  in  connection  with  the  Palo  ALto 
Pipe  Line. 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2867— 

RESOLVED,  That  in  accordance  with  the  w ritten  reconmenda- 
tion  of  L.  T.  lib  Afee,  Utilities  Engineer  and  E.  C.  Cahill, 
Manager  of  Utilities,  this  Commission  approves  and  hereby  re- 
quests the  Controllers  certification  of  Order  for  Extra  Work 
No.  964  in  amount  $400.00  in  favor  of  Maoco  Construction  Co. 
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under  Airport  Contract  No.  44-%rth  and  Rock  Pill,  covering  the 
removal  of  accumulated  water  from  the  field  area  lying  between 
the  old  mud  levee  and  the  levee  constructed  in  1937, 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2868-- 

WHEREAS ,  Mary  Tufo  has  filed  a  claim. against  the  City  and 
County  of  San  Francisco  in  the  sum  of ($25, 000. 00) Twenty  Five 
Thousand  Dollars,  based  upon  injuries  suffered  by  her  on  the 
27th  day  of  May,  1938 -while  she  was  alighting  from  a  Municipal 
Railway  Street  car  No.  10,. Run  No.  36  of  the  "F?  line  at  Bay 
Street  and  Van  Ness  Avenue,  due  to  the  premature  starting  of 
said  street  car;  and, 

WHEREAS,  it  is  alleged  that  she  was  forcibly  thrown  to.  the 
ground  and  received  contusion  of  the  head  and  abrain  injury,  and 
contusions  and  abrasions  of  her  body  and  injury  to  her  left 
buttock  and  abdomen,  left  wrist  and  neck;  and  that  she  has 
suffered  pain  continuously  since  the  time  of  said  accident  and  . 
was  confined  to  a  hospital  for  a  period  of  more  than  two  months, 
and  is  now  confined  to  her  bed  at  home,  under  the  care  of  a 
physician  and  practical  nurse,  and  has  sustained  special  dam- 
ages in  the  sum  of  $1,795.00;  and, 

WHEREAS ,  Hiomas  B.  Johnson,  Claims  Adjuster  of  the. Munici- 
pal Railway  has  entered  into  an  agreement  of  settlement,  sub^ 
ject  to  the  approval  of  this  Commission,  with  said  Mary  Tufo, 
for  a  full  release  of  all  claims  and  demands  against  the  City 
and  County  of  San  Francisco,  in  the  sum  of  Three  Thousand  Five 
Hundred  ($3,500.00)  Dollars,  and.  the  City  Attorney  advises  that 
this  is  a  fair,  just  and  reasonable  amount  to  be  paid  to  said 
Mary  Tufo  for  her  release  and  discharge  of  all  claims  against 
the  City  and  County  of  San  Francisco: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  City  Attorney  be 
and  he  is  hereby  authorized  and  directed  to  enter  into  a 
compromise  of  all  the  claims  of  said  Mary  Tufo  against  the  City 
and  County  of  San  Francisco,  for  the  sum  of  Three  Thousand  Five 
Hundred  ($3,500.00)  Dollars,  and  the  Controller  is  hereby 
authorized  and  requested  to  draw  a  warrant  in  said  sum  in  pay- 
ment therefor. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  2869— 

WHEREAS,  Gertrude  L.  Steiner  and  Alfred  B.  Steiner  her 
husband,  have  filed  a  claim  against  the  City  and  County  of  San 
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Francisco  in  the  sum  of  Ton  Thousand  Pour  Hundred  Eighty 
Dollars  and  Eight  Cents  ($10,480.08)  based  upon  injuries, 
suffered  by  Gertrude  L.  Steiner  on  the  22nd  day  of  April, 1938 , 
as  the -result  of  being  struck  by  a  Municipal  Railway  Street 
Car  No.  159,  run  No.  33  of  the  ??N?f  line,  alleging  that  she 
was  struck  by  said -Municipal  Railway  street  car  after  she  had 
alighted  from  a  No.  31  Line  car  of  the  Market  Street  Railway 
Company  at  Second  and  Market  Streets;  and, 

WBEREAS,  in  said  accident  Gertrude.  L.  Steiner  sustained 
lacerations  of  the  forehead  (6  sutures),  lacerations  of  the 
right  orbital  region, -  lacerations  of  the  upper  and  lower  lips, 
contusion  of  the  nose,  left  shoulder,  right  wrist  and  right 
ankle,  fracture  of  the  nasal  bones  with  displacement;  and, 

WHEREAS ,  it  appears  that  Gertrude  L.  Steiner  has  incurred 
hospital  and  doctor  bills  in  the  sum  of  ¥480.00,  and  it  is  an- 
ticipated that  an  additional  $100.00  will  be  spent  for  doctor 
and  hospital  for  an  operation  of  the  nose;  and, 

WHEREAS,  Thomas  B.  Johnson,  Claims  Adjuster  of  the.  Munici- 
pal Railway  has  entered  into  an  agreement  of  settlement, -sub- 
ject to  the  approval -of  this  Commission,  with  Gertrude  L. 
Steiner  and  Alfred  B.  Steiner,  her  husband,  for  a  full  release 
of  all  claims  and  demands  against  the  City  and  County  of  San 
Francisco,  in  the  sum  of  One  Thousand  (¥1,000.00) .Dollars  and 
the  City  Attorney  advises  that  this  sum  is  a  fair,  just  and  rea- 
sonable amount  to  be  paid  said  Gertrude  L.  Steiner  and  ALfred 
B.  Steiner,  her  husband,  for  their  release  and  discharge  of  all 
claims  against  the  City  and  County  of  San  Francisco: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  City  Attorney  be 
and  he  is  hereby  authorized  and  directed  to  enter  into  a  com- 
promise of  all  the  claims  of  said  Gertrude  L.  Steiner  and 
Alfred  B.  Steiner,  her  husband,  against  the  City  and  County  of 
San  Francisco,  for  the  sum  of  One  Thousand($l,000.00)  Dollars 
and  the  Controller  is  hereby  authorized  and  requested  to  draw 
a  warrant  in  said  sum  in  payment  therefor. 

On  motion. of  Commissioner  Mo  Laughlin,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  2870— 

WHEREAS 9  on  the  14th  day  of  May,  1938,  J.  B.  Wrenn,  while 
attempting  to  board  a  municipal  street  car  irBJf  line,  at  Geary 
Street  and  Van  Ness  Avenue,  was  precipitated  to  the  pavement, 
sustaining  severe  injuries  consisting  of  injury  to  his  leg, 
back  and  other  parts  of  his  body,  a  badly  comminuted  fracture 
of  the  right  femur  at  the  junction  of  its  middle  and  upper 
third  and  numerous  contusions  and  abrasions  of  the  body,  and 
from  which  injuries  he  died  on  July  21,  1938;  and, 
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WHEREAS ,  a  claim  was  filed  by  said.  J.  B.  Wrenn  on  June 
2,  1938,  against  the  City, and  County  of  San  Francisco  on 
account  of  said    injuries,  said  claims  being  in  the  sum  of. 
Ten  Thousand  Six  Hundred  Seventy  ($10,670.00)  Dollars;  and, 

WHEREAS,  there  were  incurred  hospital  bills  in  the  sum  of 
Five  Hundred  Thirty  Seven  and  60/100  Dollars  ($537.60) , special 
nurses  fees  in  the  sum  of  Twelve  ($12.00)  Dollars,  and  bill 
for  physicians  and  surgeons  while  said  J.  B.  Wrenn  was  in  the 
hospital  and  for  the  performance -of  necessary  operations  in  the 
sum  of  Three  Hundred  Fifty  ($350.00)  Dollars,  making  a  total  . 
of  Eight  Hundred  Ninety  Nine  and  60/100  Dollars  ($899.60);  and, 

WHEREAS  Thomas  B.  Johnson,  Claims  Manager  of  the  Municipal 
Railway,  and  Henry  Heidelberg,  Deputy  City  Attorney,  have  re- 
ceived an  offer  of  settlement  from -Mrs.  J.  B.  Wrenn,  the  widow 
of  said  J.  B.  Wrenn,  and  from  R.  J.  Wrenn,  the  only  surviving 
son  of  said  J.  B.  Wrenn,  in  the  sum  of. Eight  Hundred  Ninety 
Nine  and  60/100  Dollars  ($899.60);  and, 

WHEREAS,  both  Thomas  B.  Johnson,  Claims  Adjuster  of  the 
Municipal  Railway  and  Henry  Heidelberg, . Deputy  City  Attorney 
have  approved  said  settlement  as  a  fair,  just  and  reasonable 
amount  to  be  paid  by  the  City  and  County  of  San  Francisco  for 
a  full  release  of  all  the  rights  of  the  widow,  and  son,  the 
only  surviving  heirs  of  said  J.  B.  Wrenn;  and, 

WHEREAS , while  liability  for  this  accident  on  the  part  of 
the  Municipal  Railway  Company  is  somewhat  uncertain,  in  view  of 
all  of  the  facts  and  circumstances,  and  in  view  of  the  fact 
that  J.  B.  Wrenn  was  profitably  employed  and  had  an  expectancy 
of  life  of  approximately  twenty  years,  it  is  deemed  advisable 
to  compromise  all  claims  and  demands  of  said  widow  of  said 
J.  B.  Wrenn,  Mrs.  J.  B.  Wrenn  and  said  son,  R.  J.  Wrenn  in  the 
sum  of  Eight  Hundred  Ninety  Nine  and  60/100  Dollars  ($899.60): 

NOW,  THEREFORE ,  BE  IT  RESOLVED,  That  the  City  Attorney  be, 
and  he  is  hereby  authorized  and  directed  to  fully  compromise  and 
settle  all  claims  of  said  Mrs.  J.  B.  Wrenn  and  R.  J.  Y/renn 
against  the  City  and  County  of  San  Francisco  in  the  sum  of 
Eight  Hundred  Ninety-nine  and  60/100  Dollars  ($899.60)  and  the 
Controller  is  hereby  requested  and  authorized  to  draw  his 
warrant  in  said  sum  in  payment  thereof. 

Pursuant  to  the  following  Notice: 

NOTICE  OF  MEETING  TO  ESTABLISH  SCHEDULE  OF  CHARGES  BY 
SAN  FRANCISCO  AIRPORT  TO  COMMERCIAL  AIR  LINE  TRANSPOR- 
TATION COMPANIES  FOR  FACILITIES  AND  GENERAL  AIRPORT 
USES  INCLUDING  PERSONAL  SERVICES  RENDERED  TO  SUCH  COM- 
PANIES . 

The  Public  Utilities  Commission  of  the  City  and  County 
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of  San  Francisco  hereby  gives  notice  that  it  intends  to  estab- 
lish a  schedule  of  charges  to  be  made  by  the  San  Francisco 
Airport  to  commercial  air  line  transportation  companies  for 
facilities  and  general  airport  uses  including  personal  ser- 
vices rendered  to  such  companies  and  has  hereby  fixed  Monday, 
September  12,  1938,  at  5:00  P.  M.  of  said  day,  as  the  time  and 
the  office  of  the  Public  Utilities  Commission  in  Room  282,  City 
Hall,  in  the  City  and  County  of  San  Francisco  as  the  place 
for  making  the  necessary  order  or  orders  establishing  said 
schedule,  at  which  time  and  place,  any  resident  of  the  City 
and  County  of  San  Francisco  may  present  objections  or  views  on 
the  proposed  schedule  of  charges  to  be  made  by  San  Francisco 
Airport  to  commercial  air  line  transportation  companies  for 
facilities  and  general  airport  uses  including  personal  services 
rendered  to  such  companies. 

By  order  of  the  Public  Utilities  Commission 

Forrest  3.  Gibbon 
Aug.  25-30-5t.  Secretary 

the  following  resolution  was  presented  by  Commissioner 
McLaughlin,  seconded  by  Commissioner  Filmer  and  adopted 
unanimously: 

--RESOLUTION  NO.  2871  — 


RESOLVED,  That  pursuant  to  notice  of  intention  to  estab- 
lish schedule  of  charges  by  Public  Utilities  Commission  to 
commercial  air  line  transportation  companies  for  facilities  and 
general  airport  uses  including  personnel  services  rendered  to 
such  companies  heretofore  published  as  is  required  by  the 
Charter  of  the  City  and  County  of  San  Francisco,  and  after  pub- 
lic hearing  being  held  in  accordance  with  the  said  notice,  the 
following  schedule  of  rates  to  be  charged  by  Public  Utilities 
Commission  to  commercial  companies  for  facilities  and  general 
airport  uses  including  personnel  services  rendered  to  such 
companies,  be  and  the  same  is  hereby  adopted. 

Schedule  of  rates  to  be  charged  Commercial  Air  Line  Trans- 
portation Companies  by  Public  Utilities  Commission 

AIR  LIKE  SCHEDULE  RATES 
Facilities  and  general  airport  use  for  Airplanes-gross  weight 
10,000  lbs  to  25,000  lbs. 

$100.00  per  month  for  each  of  first  five  schedules 
85.00    "       "       "      ??      "    next      "  ?f 
70.00    "        tf        n      n      ft      f'         t?  " 
50.00    "       "       ft      "     additional  schedule 


For  Airples-gross  weight,  25,001  lbs  to  70,000  lbs. 

$135.00  per  month  for  each  of  first  five  schedules 
115.00    ?t       "       "      M      ,T    next      "  " 
95 . 00    ?T        ?f        n      "      ,r      "  t?  f T 

65.00    "       "       ,?      ?f      additional  schedule 
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And  in  addition  to  the  foregoing  charges  for  general  air- 
port use  the  charges  for  Personnel  Service  rendered  for  hand- 
ling cargoes  shall  he  as  follows: 

For  Airplanes-gross  weight  10,000  lbs  to  25,000  lbs. 
$60,00  per  month  for  each  of  first  five  schedules 
50*00    "       "       ' "       "     ff  next      M  " 
40*00    u       "       "        ?f      f?      ff        H  f? 
30.00    ff       ?f       »       »    additional  schedule 

For  Airplanes-gross  weight,  25,001  to  70,000  lbs. 
$80*00  per  month  for  each  of  first  five  schedules 
65*00    ??       f?       "       "     n  next     ?f  J' 
55*00    ??        "        ??        ??      ??      u        ??  n 
40.00    "       »       »       <?    additional  schedule 

And  in  addition  to  the  foregoing  charges  there  shall  be  ar 
additional  charge  of  $2.75  for  each  extra  section  of  a  schedule 
whenever  such  extra  section  or  extra  sections  are  operated. 

The  schedules  hereinabove  referred  to  are  those  in  effect 
on  the  first  of  each  month  for  arrival,  departure  or  coastwise 
stop  passing  through  San  Francisco  Airport  and  established  by 
reference  to  published  advertised  schedules  of  Commercial  Air 
Line  Transportation  Companies. 

In  adopting  the  foregoing  schedules  of  charges  to  be  made 
by  Public  Utilities, Commission  to  Commercial  Air  Line  Trans- 
portation Companies,  the  Public  Utilities  Commission  hereby  re- 
serves the  'right  and  hereby  agrees  with  such  Commercial  Air 
Line  Transportation  Companies  that  the  personnel  services  to  be 
rendered  by  Public  Utilities  Commission  may  be  terminated  by 
either  the  Public  Utilities  Commission  or  by  the  Commercial  Air 
Line  Transportation  Companies  upon  30  days  notice  by  either  to 
the  other  to  terminate  such  personnel  service, 

BE  IT  FURTHER  RESOLVED,  That  the  foregoing  schedule  of  rates 
be  submitted  to  the  Board  of  Supervisors  for  approval  and  when 
approved  by  that  Board    said  rates  shall  go  into  effect  com- 
mencing the  first  day  of  the  month  following  action  by  the  Board 
of  Supervisors. 


Thereupon  the  meeting  adjourned  to  resume  at  the  call 
of  the  chair. 
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M  IN  U  T  E  S 


Public  Utilities  Commission 


162nd  REGULAR  MEETING  OP  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  SEPTEMBER 
26,  1938  at  5:00  P.  M, 

4444+4444444+44444+4444444+444444^ 


Present:    Commissioners  L .F.Byington,  Geo.  Filmer,  Sr., 

John  H.Mc  Callum,  J. P. Murphy  and  John  P.Mc  Laughlin 


President  L.  P.  Byington  presided. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  minutes  of  the  161st  regular  meeting  of  the  Com- 
mission held  September  12,  1938  were  approved. 


On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2872-- 


RESOLVED,  That  the  contract  for  the  following  public  work 
to  be  performed  for  the  Public  Utilities  Commission  of  the  City 
and  County  of  San  Francisco,  in  pursuance  of  the  Charter  of 
said  City  and  County,  to-wit: 

RIPRAP  FACING  ON  LEVEE  AT  SAN  JOAQUIN  VALVE  HOUSE 
Hetch  Hetchy  Water  Supply  Contract  No.  179 

be,  and  the  same  is  hereby  awarded  to  Chas.  D.  Vt/arner,  he  being 
the  lowest  regular  and  responsible  bidder  therefor,  at  the 
following  unit  price  for  the  estimated  quantity  stated: 

Gravel  Riprap,  700  cubic  yards,  at  Two  Dollars 
($2.00)  per  cubic  yard-total  amount  $1,400.00 

and  all  other  bids  for  the  above  described  work  are  hereby 
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rejected . 

Funds  for  this  work  are  available  from  Hetch  Hetchy  Water 
Supply  Funds-Appropriation  No.  92-500-16, 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTE  ON  NO.  2873— 

RESOLVED,  That  the  contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission  of 
the  City  and  County  of  San  Francisco,  in  pursuance  of  the 
Charter  of  said  City  and  County,  to-wit: 

FURNISHING  AND  INSTALLING  A  DRAINAGE  PUMP,  PIPE 
AND  ELECTRICAL  WORK  AT  SAN  JOAQUIN  VALVE  HOUSE, 
Hetch  Hetchy  Water  Supply  Contract  No.  176, 

be  and  the  same  is  hereby  awarded  to  Pacific  Coast  Construct- 
ion Company,  it  being  the  lowest  regular  and  responsible 
bidder  therefor,  at  the  lump  sum  price  of  One  Thousand  Six 
Hundred  and  Seventy-seven  Dollars  ($1,677.00). 

And  all  other  bids  for  the  above  described  work  are 
hereby  rejected. 

Funds  for  this  work  are  available  from  Hetch  Hetchy  Water 
Supply  Funds-Appropriation  No.  92-500-16. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2874— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Board  of  Supervisors  to  adopt  the  following  reso- 
lution: 

WHEREAS,  The  City  and  County  of  San  Francisco  under 
authority  of  Resolution  No.  25673  (New  Series)  of  the  Board  of 
Supervisors  accepted  a  certain  deed  dated  May  11,  1926,  from 
Martha  A.  Arnold,  et  al . ,  to  certain  property  including  a 
sub-surface  easement  for  a  portion  of  the  Foothill  Tunnel  of 
the  Hetch  Hetchy  Aqueduct  in  Tuolumne  County,  California; and, 

WHEREAS,  said  deed  provides  that  under  certain  conditions 
if  the  natural  flow  of  water  in  any  springs  on  the  land  of  the 
Grantors  shall  disappear  or  diminish,  the  City  shall  furnish 
to  the  Grantors  a  continuous  supply  of  water  sufficient  for  the 
present  domestic,  irrigation  and  stock  water  requirements  of 
the  Grantors;  and, 
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WHEREAS ,  said  deed  provides  a  time  limit  for  the  ascertain- 
ment of  the  amount  of  any  damage  which  may  be  caused  by  the 
disappearance  or  diminution  of  the  natural  flow  of  water  in 
said  springs ;  and, 

WHEREAS,  said  time  limit  was  extended  to  October  1,  1938 
by  Resolution  No.  3732  of  this  Board,  adopted  January  10, 
1938;  and, 

WHEREAS 9  said  Martha  A.  Arnold,  et  al . ,  have  requested  a 
further  extension  of  said  time  limit  to  October  1,  1939,  and 
the  Public  Utilities  Commission  has  recommended  the  further 
extension  of  said  time  limit: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  Mayor  and  the 
Clerk  of  the  Board  of  Supervisors  are  hereby  authorized  and 
directed  to  execute  on  behalf  of  the  City  and  County  of  San 
Francisco,  a  written  agreement  with  Martha  A.  Arnold  et  al., 
extending  said  time  limit  of  said  deed  to  and  until  October 
1,  1939,  subject  to  all  conditions  contained  in  said  deed,  ex- 
cept as  expressly  modified  in  said  agreement. 

On  motion  of  Commissioner  Mc  Galium,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2875— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Board  of  Supervisors  to  adopt  the  following  reso- 
lution: 

RESOLVED,  in  accordance  with  the  recommendation  of  the 
Public  Utilities  Commission,  that  the  City  and  County  of  San 
Francisco,  accept  a  deed  from  J.  Lewis,  et  ux.,  or  the  legal 
owner  to  Lot  16,  in  Block  2108,  San  Francisco,  required  for 
the  Sunset  Reservoir,  and  that  the  sum  of  4>360.50  be  paid  for 
said  lot;  $110.50  from  Appropriation  No.  93-905-05-57,  and  the 
balance  of  ^250. 00  from  the  money  on  deposit  with  the  County 
Clerk  of  San  Francisco,  Superior  Court  Case  No.  262443. 

The  City  Attorney  shall  examine  and  approve  the  title  to 
said  property. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTE  ON  NO.  2876  — 

WHEREAS,  by  reason  of  recent  lighting  storms  which  damaged 
certain  electrical  equipment  at  Early  Intake  Power  House,  it  be- 
comes necessary  in  addition  to  repairing  said  damage,  to  also 
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provide  for  the  replacement  of  oil  switches  at  said  Power 
House  before  the  advent  of  winter  storms  so  that  the  22,000 
volt  circuit  out  of  said  Early  Intake  Power  House  may  be 
placed  in  satisfactory  operating  condition  against  difficul- 
ties arising  during  winter  storms  and  that  the  output  of 
electrical  energy  from  said  Power  House  and  the  revenue  there- 
from be  safeguarded  to  the  greatest  possible  extent;  and, 

WHEREAS,  it  is  deemed  advisable  in  the  interest  of 
economy  and  efficiency  to  remove  certain  oilswitch  equipment 
at  Seco  substation  not  now  in  use  and  to  install  same  in  said 
Early  Intake  Power  House;  said  work  is  estimated  to  cost 
$4,500.00;  and, 

Yi/HEREAS,  time  will  not  permit  of  preparation  of  necessary 
plans  and  specifications  and  advertising  for  bids  to  accomplish 
said  work  of  replacement  of  said  Early  Intake  Power  House 
switches  in  accordance  with  provisions  of  Ordinance  9.0871: 

NOW „  THEREFORE »  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  does  hereby  declare  the  existence  of  an  emergency 
in  the  replacement  of  oil  switches  at  Early  Intake  Power 
House,  and  time  will  not  permit  of  advertising  for  bids,  and 
does  hereby  determine,  subject  to  the  approval  of  the  Con- 
troller that  funds  are  available  for  said  work,  that  the  most 
expeditious  manner  of  meeting  said  emergency  and  completing 
said  replacement  work  is  to  direct  the  Manager  of  Utilities 
and  he  is  hereby  directed  to  obtain  the  necessary  labor, 
materials  and  equipment  to  complete  said  replacement  work  in 
such  manner  as  in  his  judgment  will  best  serve  the  interests 
of  the  City  and  County  of  San  Francisco. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2877— 

WHEREAS,  Ten  sectionalizing  switches  in  the  Hetch  Hetchy 
Power  Transmission  line  installed  in  1925,  have  recently  be- 
come inoperable  through  wear  and  tear  of  parts  which  now 
permit  of  welding  of  movable  parts  through  spark  action  at 
contract  points,  and  it  is  deemed  advisable  that  said  switches 
be  replaced  before  the  coming  winter  season  in  order  that 
the  said  Hetch  Hetchy  Power  Transmission  Line  can  be  maintained 
in  a  safe  and  operable  condition;  and, 

WHEREAS ,  The  replacement  of  said  sectionalizing  switches 
is  a  difficult  and  hazardous  undertaking  requiring  trained 
personnel  familiar  with  the  terrain  and  operation  of  the 
Hetch  Hetchy  Power  System  and  must  be  performed  at  night  at 
irregular  times  and  one  circuit  may  be  taken  out  of  service 
when  the  output  from  the  system  is  light,  in  order  that  the 
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output  and  revenue  derived  may  be  maintained  normally;  and, 

WHEREAS,  The  work  involved  in  said  replacement  of  sec- 
tionalizing  switches  cannot  be  systematically  programmed  in 
advance  by  reason  of  the  irregular  hours  during  which  a 
circuit  may  be  taken  out  of  service  and  by  reason  of  the  fact 
that  work  must  be  carried  on  at  widely  separated  points  due 
to  irrigation  operations  and  because  of  the  necessity  of 
maintaining  close  co-operation  with  the  load  dispatcher  of  the 
Pacific  Gas  and  Electric  Company,  to  utilize,  in  case  of  need, 
both  circuits  of  the  Hetch  Hetchy  Power  Transmission  Line;  and, 

WHEREAS,  by  reason  of  the  aforementioned  reasons  the  work 
of  replacing  said  sectional izing  switches  is  an  emergency  in 
that  it  must  be  prosecuted  in  a  manner  to  best  subserve  the 
interests  of  the  City  and  County  of  San  Francisco: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  The  Public  Utilities  Com- 
mission in  consonance  with  the  provisions  of  Ordinance  No. 
9.0871,  Section  10,  hereby  declares  the  existence  of  an 
emergency  in  connection  with  the  work  of  replacing  10  section- 
alizing  switches  in  the  Hetch  Hetchy  Power  Transmission  Line 
and  does  hereby  determine  that  the  most  expeditious  manner  of 
meeting  said  emergency  is  to  direct  the  Manager  of  Utilities 
and  he  is  hereby  directed  to  obtain  the  necessary  labor, 
materials  and  equipment  for  the  purpose  of  replacing  said 
10  sectionalizing  switches. 

BE  IT  FURTHER  RESOLVED,  That  the  Controller  is  hereby 
requested  toa  llocate  the  sum  of  $4,000.00  from  Hetch  Hetchy 
Power  Replacement  and  Reconstruction  Fund  to  provide  for  the 
estimated  cost  of  said  replacement  work. 

On  motion  of  Commissioner  McLaughlin,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2878— 

WHEREAS ,  the  present  south  half  of  crossing  of  double 
track  electric  railway  over  single  track  cable  railway  at 
Van  Ness  Avenue  and  Washington  Street  is  in  such  condition 
as  to  endanger  the  lives  of  the  citizens  and  the  property  of 
the  City  and  County  of  San  Francisco;  and, 

WHEREAS,  the  condition  of  aforesaid  crossing  necessitates 
immediate  emergency  replacement  and  the  said  emergency  will 
not  permit  of  time  to  call  for  bids  in  accordance  with 
Ordinance  No.  9.0871: 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  in  accord- 
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ance  with  said  Ordinance  No.  9.0871,  Section  10,  hereby 
declares  the  existence  of  an  emergency  and  in  order  to  safe- 
guard the  lives  of  its  citizens  and  the  property  of  the  City 
and  County  of  San  Francisco,  orders  replacement  of  aforesaid 
crossing  by  the  forces  of  the  Municipal  Railway: 

BE  IT  FURTHER  RESOLVED,  That  the  Controller  is  requested 
to  set  up  an  allocation  of  funds  in  amount  $2,090.00  under 
appropriation  No.  65-913-11  to  provide  for  Replacement  Job. 
No.  1335,  for  crossing  replacement  as  hereinabove  outlined. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Call  urn,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2879— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Board  of  Supervisors  to  adopt  the  following  reso- 
lution: 

WHEREAS,  the  City  and  County  of  San  Francisco  under 
authority  of  Resolution  No.  24746  (new  series)  of  this  Board 
of  Supervisors  accepted  a  certain  deed  dated  November  21, 
1925,  from  Edwin  T.  Jasper,  et  al.,  to  a  sub-surface  easement 
for  a  portion  of  the  Foothill  Tunnel  of  the  Hetch  Hetchy 
Aqueduct  in  Tuolumne  County,  California;  and, 

WHEREAS,  said  deed  provides  that  under  certain  con- 
ditions if  the  natural  flow  of  water  in  any  springs  on  the 
land  of  the  Grantors  shall  disappear  or  diminish,  the  City 
shall  furnish  to  the  Grantors  a  continuous  supply  of  water 
sufficient  for  the  present  domestic,  irrigation  and  stock 
watering  requirements  of  the  Grantors;  and, 

WHEREAS,  said  deed  provides  a  time  limit  for  the  as- 
certainment of  the  amount  of  any  damage  which  may  be  caused 
by  the  disappearance  or  diminution  of  the  natural  flow  of 
water  in  said  springs;  and, 

WHEREAS,  said  time  limit  was  extended  to  October  1, 
1938  by  Resolution  No.  3597  of  this  Board;  and, 

WHEREAS    said  Edwin  T.  Jasper,  et  al . ,  have  requested  an 
extension  of' said  time  limit  to  October  1,  1939,  and  the 
Public  Utilities  Commission  has  recommended  the  further  ex- 
tension of  said  time  limit: 

NOW,  THEREFORE,  BE  IT  RESOLVED , That  the  Mayor  and  the 
Clerk  of  the  Board  of  Supervisors  in  behalf  of  the  City  and 
County  of  San  Francisco,  a  municipal  corporation,  are  hereby 
authorized  and  directed  to  execute  a  written  agreement  with 
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Edwin  T.  Jasper,  et  al.,  extending  said  time  limit  of  said 
deed  to  and  until  October  1,  1939,  subject  to  all  conditions 
contained  in  said  deed  except  as  expressly  modified  by  said 
agreement. 

On  motion  of  Commissioner  Mc  Call urn,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2880— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Board  of  Supervisors  to  adopt  the  following  reso- 
lution: 

WHEREAS,  the  City  and  County  of  San  Francisco  under 
authority  of  Resolution  No.  25094  (new  series)  of  this  Board 
accepted  a  certain  deed  dated  February  16,  1926,  from  Thomas 
M.  Hughes,  et  ux. ,  to  certain  property  including  an  easement 
for  a  portion  of  the  Foothill  Tunnel  of  the  Hetch  Hetchy 
Aqueduct  in  Tuolumne  County,  California;  and, 

WHEREAS,  said  deed  provides  that  under  certain  conditions 
if  the  natural  flow  of  water  in  any  springs  on  the  land  of  the 
Grantor  shall  disappear  or  diminish,  the  City  shall  furnish 
to  the  Grantor  a  continuous  supply  of  water  sufficient  for 
the  present  domestic,  irrigation  and  stock  watering  require- 
ments of  the  Grantor;  and, 

WHEREAS,  said  deed  provides  a  time  limit  for  furnishing 
said  water  and  for  the  ascertainment  of  the  amount  of  any 
damage  which  may  be  caused  by  the  disappearance  or  diminution 
of  the  natural  flow  of  water  in  said  springs;  and, 

WHEREAS ,  said  time  limit  was  extended  to  October  1,1938 
by  Resolution  No.  3594  of  this  Board;  and, 

WHEREAS ,  the  Public  Utilities  Commission  has  recommended 
a  further  extension  of  said  time  limit  to  October  1,  1939. 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  Mayor  and  the 
Clerk  of  the  Board  of  Supervisors  are  hereby  authorized  and 
directed  to  execute  on  behalf  of  the  City  and  County  of  San 
Francisco  a  written  agreement  with  Thomas  M.  Hughes,  et  ux., 
extending  said  time  limit  of  said  deed  to  and  until  October 
1,  1939,  subject  to  all  conditions  contained  in  said  deed, 
except  as  expressly  modified  by  said  agreement. 

On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 
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—RESOLUTION  NO.  2881— 


RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Board  of  Supervisors  to  adopt  the  following  reso- 
lution: 

WHEREAS ,  the  City  and  County  of  San  Francisco,  a  municipal 
corporation,  under  authority  of  Resolution  No.  25673  (new  series) 
of  this  Board,  accepted  a  certain  deed  dated  August  10,  1926, 
from  Veranus  Ellinwood,  et  ux. ,  to  an  easement  for  a  portion  of 
the  Foothill  Tunnel  of  the  Hetch  Hetchy  Aqueduct  in  Tuolumne 
County,  California;  and, 

WHEREAS,  said  deed  provides  that  under  certain  conditions 
if  the  natural  flow  of  water  in  any  springs  on  the  land  of  the 
Grantors  shall  disappear  or  diminish,  the  City  shall  furnish 
to  the  Grantors  a  continuous  supply  of  water  sufficient  for  the 
present  domestic,  irrigation  and  stock  watering  requirements  of 
the  Grantors;  and, 

WHEREAS,  said  deed  provides  a  time  limit  for  furnishing 
said  water  and  for  the  ascertainment  of  the  amount  of  any 
damage  which  may  be  caused  by  the  disappearance  or  diminution 
of  the  natural  flow  of  water  in  said  springs;  and, 

WHEREAS,  this  Board  by  Resolution  No.  3598  extended  said 
time  limit  to  October  1,  1938: 

NOW,  THEREFORE  BE  IT  RESOLVED,  'That  the  Mayor  and  the 
Clerk  of  the  Board  of  Supervisors  are  hereby  authorized  and 
directed  to  execute  on  behalf  of  the  City  and  County  of  San 
Francisco,  a  municipal  corporation,  a  written  agreement  with 
Veranus  Ellinwood,  et  ux.,  extending  said  time  limit  of  said 
deed  to  and  until  October  1,  1939,  subject  to  all  conditions 
contained  in  said  deed  except  as  expressly  modified  in  said 
agreement. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2882— 

WHEREAS,  Pacific  Gas  and  Electric  Company  has  requested 
permission  to  place  and  maintain  two  anchors  on  city  property 
in  San  Mateo  County  for  the  purpose  of  holding  lines  leading 
out  of  its  new  Mi librae  substation: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Pacific  Gas  and 
Electric  Company,  hereinafter  called  "permittee",  be  and  is 
hereby  granted  permission  to  place  and  maintain  two  anchors, 
hereinafter  called  "structure",  over  and  on  property  of  the 
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City  and  County  of  San  Francisco,  hereinafter  called  "City" 
situate  in  the  County  of  San  flfeteo,  State  of  California,  more 
particularly  described  as  the  "Silva  Tract,  Parcel  No.  30-San 
Mateo  County  Lands". 

The  location  of  said  structure  shall  be  approximately  as 
follows: 

Two  (2)  anchors  set  about  325  feet  apart,  one  about 
22  feet  and  one  about  17  feet  southwesterly  from  the 
fence  along  the  westerly  line  of  U.S. Highway  No.  101, 
as  indicated  on  the  attached  sketch  map. 

This  permission  is  granted  subject  to  the  following  conditions 
and  shall  not  become  effective  until  receipt  by  this  Commission 
of  a  proper  endorsement  on  a  certified  copy  hereof  signed  by 
officers  of  the  permittee  thereunto  duly  authorized,  accepting 
this  permit  subject  to  said  conditions: 

1.  This  grant  of  permission  does  not  constitute  a  deed  or 
grant  of  an  easement  by  the  City,  is  not  transferable  or 
assignable  without  the  approval  of  this  Commission,  and  is 
revocable  at  any  time  at  the  will  of  the  Commission. 

2.  The  said  structure  shall  be  used  solely  and  only  for  the 
purpose  of  holding  the  lines  leading  out  of  permittee's  new 
Mi  librae  substation,  and  the  time  of  installation,  the  loca- 
tion and  the  manner  of  construction  shall  be  subject  to  the 
approval  of  the  General  Manager  and  Chief  Engineer  of  the  San 
Francisco  Water  Department,  as  well  as  the  maintenance,  repair 
or  alteration  of  said  structure. 

3.  The  permittee  shall  on  receipt  of  notice  so  to  do  and 
within  such  reasonable  time  limit  as  may  be  fixed  by  said  no- 
tice alter  said  structure  to  such  extent  as  may  be  necessary 
to  avoid  interference  thereof  with  any  pipe,  pipe  line,  power 
line  or  other  structure,  now  or  hereafter  constructed  by  the 
City,  or  with  any  operations  of  the  City  or  with  any  use  by  the 
City  of  the  lands  affected  hereby,  or,  if  so  agreed  between 
the  permittee  and  the  General  Manager  and  Chief  Engineer  of 
the  Water  Department,  the  permittee  may  pay  to  the  City  the 
amount  of  any  expense  to  which  the  City  may  be  put  as  a  re- 
sult of  such  interference. 

4.  The  permittee  shall  at  all  times  keep  the  City's  lands  in 
safe  and  sightly  condition,  so  far  as  same  may  be  affected  by 
the    permittee's  operations  hereunder. 

5.  Neither  the  City,  nor  any  commission,  board  or  officer 
thereof  shall  be  held  responsible  or  liable  for  damage  to 
said  structure  from  any  cause  whatsoever. 

6.  The  permittee  shall  be  responsible  and  liable  for  any  and 
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all  damage  to  property  or  structures,  or  injury  or  death  to 
persons,  due  directly  or  indirectly  to  the  construction, 
operation,  use  or  existence  of  said  structure  within  the  Cityfs 
lands,  and  shall  promptly  pay  any  just  claim  therefor. 

7.  In  the  event  that  the  permittee  shall  fail  to  construct 
said  structure  within  six  months  from  and  after  the  date 
hereof,  or  shall  abandon  the  use  thereof,  or  shall  not  use  the 
same  for  any  period  of  two  consecutive  years,  or  shall  fail  or 
neglect  or  refuse  to  observe  and  comply  with  any  of  the  con- 
ditions hereof,  or  in  the  event  that  this  permission  shall  be 
revoked,  then  all  rights  of  the  permittee  hereunder  shall 
immediately  cease  and  determine. 

8.  Should  the  permittee  fail  or  neglect  to  do  within  reason- 
able time  limit  any  work  required  to  be  done  by  the  permittee 
under  the  conditions  hereof,  this  Commission  shall  have  the 
power  to  do  said  work  at  the  expense  of  the  permittee,  which 
expense  the  permittee  shall  pay  on  demand. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2885— 

WHEREAS ,  San  Francisco  Water  Department  Contract  No.  156, 
for  construction  of  the  Palo  Alto  Pipe  Line-Macco  Robertson 
Ltd.,  contractor,  in  accordance  with  the  time  limit  fixed 
in  the  contract  should  have  been  completed  by  May  30,1938 ;and 

WHEREAS ,  unavoidable  delay  in  the  prosecution  of  said 
contract  has  been  caused  by  changes  in  the  location  of  the 
pipe  line  for  the  southerly  2.1  miles,  as  required  by  the 
District  Engineer  of  the  California  State  Highway,  and  from 
orders  to  construct  certain  large  meter  boxes  and  perform 
other  work  in  addition  to  that  indicated  in  the  original  plans 
and  specifications;  and, 

WHEREAS,  the  contractor  has  diligently  prosecuted  the 
work,  but  due  to  these  causes,  which  were  beyond  his  control, 
^n  extension  of  time  of  seventy-three  calendar  days  for  com- 
pletion of  the  work  is  necessary: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  in 
view  of  the  foregoing  recited  conditions,  hereby  grants  an 
extension  of  seventy-three  calendar  days  to  Macco-Robertson, 
Ltd.,  for  completion  of  the  work  under  said  contract;  and 
liquidated  damages  for  said  period  are  waived,  in  accordance 
with  the  contract  provisions  regarding  unavoidable  delay. 
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On  motion  of  Commissioner-  Murphy,  seconded  toy  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2884-- 

RESOLVED,  That  the  claims  against  Union  Paving  Company 
of  San  Francisco  "from  the  date  of  November  27,  1934  to 
January  31,  1936,  in  the  sum  of  $2,588.66,  for  damage  alleged- 
ly done  to  Water  Department  property,  be  and  the  same  are 
hereby  compromised  on  the  authorization  of  the  City  Attorney 
in  the  sum  of  $1,950.00  and  that  the  Controller  is  hereby 
respectfully  requested  to  accept  said  sum  in  full  settlement 
of  said  claims. 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO .  2885  — 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller  to  set  up  the  following  allotments 
in  Municipal  Railway  Funds: 

No.  59-Request  for  Additional  Allotment  in  Appropriation  No. 
865-103-00-Railway  Wages  in  amount  $12,000.00  to  provide  funds 
for  additional  wages  required  due  to  increased  service  being 
rendered  commencing  August  15,  1938. 

No.  60-Request  for  Allotment  in  Appropriation  No.  865-808-00 
in  amount  $17,500.00-to  provide  funds  for  passenger  and  darn- 
age  claims  for  second  quarter  of  fiscal  year  1938-1939. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  v/as  adopted  unanimously: 

—RESOLUTION  NO.  2886— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions under  SFTO  Contract  No.  156-Construction  of  Palo  Alto 
Pipe  Line-contractor,  Mace o-Robert son,  Ltd.,  and  hereby  ap- 
proves the  following  Orders  for  Extra  Work,  Credit  Order, 
Certificate  of  Acceptance  and  Final  Payment. 

Order  for  Extra  Vv7ork  No.  965  in  amount  $559.59  covering  "the 
following: 

(a)  Relocation  of  car  winch  of  Peninsula  Building  Materials 
Co.  -  $174.73 

(b)  Relocation  of  3,?  gas  line  in  pipe  line  trench  from  Sta. 
153-69  to  Sta.  157/35  -  $160.10 

(c)  Cleaning  and  reconditioning  valves  taken  from  Corral 
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Hollow  Pipe  Line  and  hauling  other  valves  furnished  by 
the  City  from  Millbrae  to  Palo  Alto  Pipe  Line  -  $224.76. 

Order  for  Extra  Work  No.  966  in  amount  $7,021.31,  covering  the 
following: 

(1)  Delay  to  ditcher  and  crew  -  4)498.75 

(2)  Delay  to  laying  crew  and  equipment  -  $747,50 

(3)  Removal  of  tree  roots  in  trench  in  Stanford  property  - 
$  498.59 

(4)  Removal  of  50"  and  36"  tree  stumps  in  trench  in  Stanford 
property  -  ^452.40 

(5)  Relocation  of  gas  pipe  line  in  State  Highway  -  $152.80 

(6)  Relocation  of  sewer  pipe  line  in  State  Highway  -  $142.31 

(7)  Relocation  offuel  oil  tanks  in  Mayfield  -  $212.92 

(8)  Delay  to  ditching  and  laying  operation  in  Mayfield  - 
$2,328.72 

}9)  Relocation  of  pipe  at  San  Francisquito  Creek  Crossing, 
cost  of  false  work  -  $129.47. 

(10)  Removing  and  replacing  power  poles  and  gas  service  pipes 
along  Camino  Real  from  Stanford  Avenue  to  California 
Avenue  -  $157.90 

(11)  Relocation  of  power  poles,  gas  lines  and  utility  services 
by  Pacific  Gas  and  Electric  Co.  for  contractor-$378.90. 

(12)  Additional  bells  required  on  36"  pipe  -  $281.05 

(13)  Tunnel  under  eucalyptus  tree  at  Sta. 280*20  -  $1,040.00 

Credit  Order  No.  610  in  amount  $8,197.44-diff erence  between 
estimated  and  actual  quantities. 

Certificate  of  Acceptance  and  Final  Payment  No.  599  in  amount 
$32,000.79  (retaining  $2,000.00  to  provide  for  possible  damage 
claims  that  may  be  filed  in  connection  with  this  work). 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2887-- 

RESOLVED'  That  the  Public  Utilities  Commission  joins 
with  the  Mayor  and  civic  organizations  in  inviting  the  Calif- 
ornia Section  of  the  American  water  Works  Association  to  hold 
its  1939  annual  convention  in  San  Francisco  during  the  period 
of  the  Golden  Gate  International  Exposition,  and  does  hereby 
authorize  N.  A.  Eckart,  General  Manager  and  Chief  Engineer  of 
the  Water  Department  of  the  City  and  County  of  San  Francisco  to 
extend  said  invitation  in  behalf  of  this  Commission. 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 
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— RESOLUTION  NO.  2888— 


RESOLVED,  That  tills  Commission  approves  and  hereby  re- 
quests the  Director  of  Property  to  take  the  necessary  steps 
for  the  acquisition  of  that  40  acres,  more  or  less,  being  that 
portion  of  Section  2,  Township  4  South,  Range  4  West,  MDB&M- 
San  Mateo  County,  together  with  suitably  located  rights  of  way 
over  adjacent  lands,  for  access  to  said  40-acre  tract,  for 
structures  necessary  for  such  access  and  for  power,  telephone 
and  water  lines  necessary  in  connection  with  structures  and 
equipment  to  be  placed  on  said  40-acre  tract. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2889  — 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller  to  transfer  from  Appropriation  No. 
S6-977-51-Water  Extension  Fund-Palo  Alto  Pipe  Line,  to  Appro- 
priation No.  66-977-54-Engineering  the  sum  of  $300,00  to  pro- 
vide for  contingent  services  by  Bureau  of  Engineering  in 
connection  with  construction  of  Palo  Alto  Pipe  Line. 

On  motion  of  Commissioner  Pilmer,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2890— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller  to  transfer  from  Appropriation  No. 
92-235-1-1932  Hetch  Hetchy  Bond  Fund -General  and  Miscellaneous 
to  Appropriation  No.  92-604-01  in  amount  $300. 00 -payment  to 
Lucy  A.  Curtin  for  water  rights  damaged  by  construction  of 
Hetch  Hetchy  Mountain  Division  Aqueduct  tunnels  as  per  Reso- 
lution No.  25491  (new  series)  of  the  Board  of  Supervisors, 
adopted  April  12,  1926. 

On  motion  of  Commissioner  Mc  Laughlin, seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2891— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Director  of  Property  to  acquire  the  necessary  land, 
or  easements  at  or  near  the  Tanforan  Racetrack,  San  Mateo 
County  for  the  purpose  of  establishing  a  vertical  light  beacon 
as  an  aid  in  navigation  for  the  San  Francisco  Airport. 
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On  motion  of  Commissioner  Mc  Call urn,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2892-- 

WHEREAS,  on  the  29th  day  of  March,  1937,  Mrs.  Catherine 
0TBrien,  while  a  passenger  on  Car  No.  117  of  the  "N"  line,  was 
injured  while  alighting  from  said  car  at  Judah  and  32nd 
Avenues  by  reason  of  the  premature  starting  of  said  car,  while 
she  was  alighting  therefrom;  and, 

WHEREAS ,  by  said  accident  and  by  reason  of  being  thrown 
forcibly  to  the  pavement  Mrs.  O'Brien  sustained  a  severe 
lesion  of  the  brachial  nerves  resulting  in  absolute  lack  of 
reflexes,  bleep,  triceps  and  radial  on  the  left  upper  extremi- 
ty, or  left  arm,  and  also  a  marked  hypesthesia  over  the  left 
shoulder,  arm,  forearm  and  hand  and  also  a  similar  condition 
resulting  in  the  lower  left  extremities,  or  left  limb  and 
marked  sensory  changes  over  the  left  arm,  forearm  and  hand  and 
also  left  extremities;  and, 

WHEREAS,  Mrs.  O'Brien  was  confined  in  the  hospital  for  six 
weeks  under  the  care  of  Dr.  Howard  Dignan,  and  has  not  benefi- 
ted by  such  treatment,  but  on  the  other  hand  her  said  condition 
has  grown  steadily  worse;  and, 

WHEREAS,  Thomas  B.  Johnson,  Claims  Adjuster  of  the  Munici- 
pal Railroad  and  Henry  Heidelberg,  Deputy  City  Attorney,  have 
agreed  upon  a  settlement  with  Mrs.  Catherine  O'Brien,  subject 
to  the  approval  of  this  Commission  in  the  sum  of  $2,500.00 
and  the  Deputy  City  Attorney  recommends  this  settlement  as 
being  fair,  just  and  reasonable  under  all  the  facts  and 
circumstances : 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  City  Attorney 
be  and  he  is  hereby  authorized  and  directed,  to  fully  compro- 
mise and  settle  all  of  the  claims  of  said  Catherine  O'Brien 
against  the  City  and  County  of  San  Francisco  for  the  sum  of 
$2,500.00  and  the  Controller  of  the  City  and  County  of  San 
Francisco  is  hereby  requested  and  authorized  to  draw  his  war- 
rant in  said  sum  inpayment  therefor. 

HEARING: :    T,  O'Brien-Claim  arising  out  of  performance  of  Air- 
port Contract  No.  39-Earth  and  Rock  Fill  at  San  Francisco 
Airport. 

Present:    President  Byington,  Vice  President  Filmer;  Com- 
missioners Mc  Callum,  Murphy  and  Mc  Laughlin.    Mr.  E.  G.Cahill, 
L.  T.  Mc  Afee,  John  J.  O'Toole,  Esq.,  Mr.  T.  O'Brien, 
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M.  Webber,  Esq.,  representing  Mr.  T.  0?^rien* 

After  discussion  of  the  matter,  President  Byington 
announced  that  the  matter  W)uld  be  taken  under  advisement  by 
the  Commission. 

Thereupon  the  meeting  adjourned  to  resume  at  the  call  of 
the  chair. 
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MINUTES 
PUBLIC  UTILITIES  COMMISSION 


163rd  REGULAR  MEETING  OP  THE  PUBLIC  UH  LITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  OCTOBER  10, 
1938  at  5:00  P.  M. 

Present:  Commissioners  L.  P.  Byington,  Geo,  Pilmer,  Sr., 

John  H.Mc  Callum,  J. P. Murphy  and  John  P.  Mc  Laughlin. 

President  L.  P.  Byington  presided. 

On  motion  of  Commissioner  Pilmer,  seconded  by  Commissioner 
Murphy,  the  minutes  of  the  162nd  regular  meeting  of  the  Com- 
mission held  September  26,  1938  were  approved. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  signed  by  Commissioners 
Byington,  Pilmer,  Mc  Callum  and  Mc  Laughlin  on  October  3, 
1958  was  ratified. 


—RESOLUTION  NO.  2893— 

RESOLVED,  That  the  contract  for  the  following  public  work 

to  be  performed  for  the  Public  Utilities  Commission  of  the  City 

and  County  of  San  Francisco  in  pursuance  of  the  provisions  of 

the  Charter  of  the  said  City  and  County,  to-wit: 

FOR  THE  GATHERING  AND  DELIVERING  OP  THE  WALNUT  CROP 
ON  THE  SUNOL  WALNUT  ORCHARD  SUNOL,  ALAMEDA  COUNTY, 
CALIFORNIA,  SEASON  OP  1938-SAN  FRANCISCO  WATER  DE- 
PARTMENT SPECIFICATION  NO,  189, 

be  and  the  same  is  hereby  awarded  to  Charles  H.  Schween  and  Son 
they  being  the  lowest  regular  and  responsible  bidders  for  said 
work  at  a  unit  price  of  Fifty  eight  dollars  and  sixty-five 
cents  (<p58.65)  per  ton  as  determined  by  net  weight  delivered 
over  scales  at  the  packing  house  of  Contra  Costa  County  Walnut 
Growers7  Association  at  Walnut  Creek,  California. 

Said  contract  based  upon  the  unit  price  of  Fifty-eight 
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dollars  and  sixty-five  cents  (^58.65)  per  ton  and  the  esti- 
mated quantity  of  one  hundred  tons  amounts  to  $5,865,00, 

And  all  other  bids  for  the  above  described  work  are  hereby 
rejected. 

The  cost  of  this  work  is  to  be  borne  from  the  funds  in 
Appropriation  No,  866-200-00, 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  signed  by  Commissioners 
Byington,  Fllmer,  Mc  Callum  and  lib  Laughlin  on  October  3 
1938  was  ratified. 

— RESOLUTION  NO,  2894— 

WHEREAS ,  It  is  desirable  to  install  sprinkler  system  and 
landscape  the  Francisco  Street  Reservoir  lot  of  the  San  Fran- 
cisco Viator  Department;  and, 

WHEREAS,  the  type  of  work  is  such  that  it  can  be  set  up  as 
a  W.  P,  A.  project  and  approval  will  in  all  likelihood  be  given 
by  Federal  authorities  provided  assurance  is  given  by  the  Public 
Utilities  Commission  the  work  will  be  carried  out  and  provided 
also  that  the  Controller  certifies  and  sets  aside  funds  to  be 
provided  as  sponsor's  contribution  to  the  project;  and, 

WHEREAS,  it  is  estimated  that  sponsor1 s  contribution  to 
the  project  would  amount  to  $1,600.00: 

NOW ,  THEREFORE ,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  hereby  approves  as  a  W.  P.  A.  project  the  land 
scaping  and  sprinkler  system  work  at  Francisco  Street  Reservoir 
lot  and  hereby  authorizes  the  making  of  application  to  Federal 
authorities  for  the  carrying  out  of  the  aforesaid  work  as  a 
W.  P.  A.  project  and  also  hereby  requests  the  Controller  to 
set  aside  sponsor  funds  for  said  work  amounting  to  $1,600.00 
from  Appropriation  No.  66-911-00-Water  Extension  Reserve  Fund. 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Fllmer,  the  following  resolution  signed  by  Commissioners 
Byington,  Fllmer,  Mc  Callum  and  Mc  Laughlin  on  October  3,  1938 
was  ratified. 

—RESOLUTION  NO.  2895— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller  to  transfer  from  Appropriation  No,  865- 
101-00-Municlpal  Railway-Permanent  Salaries,  to  Appropriation 
No.  865-900-05-Services  of  Other  Departments  the  sum  of 
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$1,846.80  to  provide  for  services  of  temporary  inspector  acting 
as  Claims  Investigator  for  period  of  October  1,  1938  to  June 
30,  1939. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Call urn,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2896— 

RESOLVED,  That  the  contract  for  the  following  public  work 
to  be  performed  for  the  Public  Utilities  Commission  of  the  City 
and  County  of  San  Francisco  in  pursuance  of  the  provisions 
of  the  Charter  of  the  said  City  and  County,  to-wit: 

FOR  THE  LAYING  OF  6-8  and  12-INCH  CAST  IRON  MAINS  IN 
37th,  38th,  39th  AVENUES,  LAWTON  AND  QUINTARA  STREETS 
SAN  FRANCISCO  WATER  DEPARTMENT  SPECIFICATION  NO.  187 

be  and  the  same  is  hereby  awarded  to  E.  J,  Treacy,  he  being  the 
lowest  regular  and  responsible  bidder  for  said  work  at  the  fol- 
lowing unit  prices  for  the  estimated  quantities  stated; 

ITEM    DESCRIPTION  OF  ITEM  -  ESTIMATED  QUANTITY,     TOTAL  AMOUNT 
NO.  UNIT  PRICE  FOR  ITEM 


1.  Excavation  and  backfill: 

(a,1  For  6"  and  8"  pipe,  trench  17"  wide  by 
36"  deep;  3,240  linear  feet  at  Thirty-four 
and  three-tenths  Cents  ($0,343)  per  linear 
foot.  $  1,111.32 

(b)  For  12"  cast  iron  pipe,  trench  24"  wide  by 
44"  deep;  940  linear  feet  at  Seventy-two 
cents  {$0.72(1  per  linear  foot. 

2.  Additional  excavation  and  backfill;  30  cubic 
yards  at  One  Dollar  ($1.00)  per  cubic  yard 

3.  No  item  3. 

4.  Installing  Pipe: 

(a)  1,480  linear  feet  6"  bolted  joint  cast  iron 
pipe  at  Six  Cents  ($0.06)  per  linear  foot 

(b)  1,760  linear  feet  8"  bell  and  spigot  cast 
iron  pipe  at  Eight  Cents  ($0.08)  per 
linear  foot. 

(c)  940  linear  feet  12"  bell  and  spigot  cast  iron 
pipe  at  Twelve  Cents  ($0.12)  per  linear  foot 

5.  Installing  fittings,  gate  valves,  etc. ;6, 000 
pounds  at  Three  cents  ($0.03)  per  pound 
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676.80 
30.00 

88.80 

140.80 
112.80 

180.00 


6.  Making  joints  for  pipe  and  fittings;  484  linear 
feet  bell  and  spigot  joints  at  Thirty  Cents  ($0.30) 

per  linear  foot.  145.20 

6a.  Making  joints  for  6M  cast  iron  pipe;  250  bolted 

joints  at  Thirty  Gents  ($0.30)  per  joint  75.00 

7.  Repavement;  1,050  square  feet  of  street  pavement  at 
Twenty  four  cents  (-p0.24)  per  square  foot.  252.00 

8.  Installation  of  3/4"  screw  taps;  136  screw  taps 

at  One  Dollar  (s>1.00)  each  136.00 

9.  Installation  of  3/4"  galvanized  iron  service  pipe; 
2,500  linear  feet  at  Fourteen  Gents  (^0.14)  per 

linear  foot.  350.00 

10.  Furnishing  cast  iron  pipe-Class  150: 

(a)  1,480  linear  feet  6"  bolted  joint  cast  iron 
pipe  at  Seventy  four  cents  ($0.74)  per 

linear  foot.  1,095.20 

(b)  1,760  linear  feet  8H  bell  and  spigot  cast 
iron  pipe  at  One  Dollar  ($1.00)  per  linear 

foot.  1,760.00 

(c'j  940  linear  feet  12"  bell  and  spigot  cast 
iron  pipe  at  One  Dollar  and  Seventy  nine 
cents  ($1.79)  per  linear  foot.  1,682.60 

11.  Furnishing  bell  end  gate  valves 

(a)  2-six  inch  valves  at  Seventeen  Dollars 

($17.00)  each  34.00 

(b)  3-eight  inch  valves  at  Twenty  Dollars  and 

Fifty  Gents  ($20.50)  each  61.50 

(c)  1-twelve  inch  valve  at  Thirty  eight  Dollars 

($38.00)  each  38.00 

12.  Furnishing  bell  and  spigot  cast  iron  fittings; 

4,000  pounds  at  Six  Cents  ($0.06)  per  pound  240.00 

13.  Furnishing  steel  band  and  bolts;  450  pounds  at 

Five  Cents  (<p0.05)  per  pound  22.50 

14.  Furnishing  3/4"  galvanized  iron  service  pipe; 
2,500  linear  feet  at  Six  Cents  ($0.06)  per  linear 

foot.  150.00 

15.  Furnishing  3/4"  fittings  for  services-Lump  sum  227.00 
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16.    Engineering  and  supervision-lamp  sum 


$  80.00 


17.    Connections-lump  sum 


218.00 


Total  amount  of  Id  id 


$8.907.52 


And  all  other  bids  for  the  above  described  work  are  hereby 
rejected. 

The  cost  of  this  work  is  to  be  borne  from  funds  in  Appropria- 
tion No.  66-920-37. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 


RESOLVED,  That  the  contract  for  the  following  public  work 
to  be  performed  for  the  Public  Utilities  Commission  of  the 
City  and  County  of  San  Francisco,  in  pursuance  of  the  provi- 
sions of  the  Charter  of  the  said  City  and  county,  to-wit: 

FOR  THE  LAYING  OF  8- INCH  CAST  IRON  MAINS  IN  INNES 
AVENUE  AND  COLEMAN  STREET-SAN  FRANCISCO  WATER  DE- 
PARTMENT SPECIFICATION  NO.  190 

be  and,  the  same  is  hereby  awarded  to  E.  J.  Treacy,  he  being 
the  lowest  regular  and  responsible  bidder  for  said  work  at  the 
following  unit  prices  for  the  estimated  quantities  stated: 

ITEM    DESCRIPTION  OF  ITEM,  ESTIMATED  QUANTITY    TOTAL  MOUNT 
NO.  UNIT  PRICE  FOR  ITEM  


1.  Excavation  and  backfill  for  8"  pipe,  trench 

17"  wide  by  36?T  deep;  1,500  linear  feet  at  Sixty- 
six  and  three-tenths  cents  ($0,663)  per  linear 
foot.  $  994.50 

2.  Additional  excavation  and  backfill;  5  cubic  yards 
at  One  Dollar  and  Fifty  Cents  ($1.50)  per  cubic 

yard  7 . 50 

3.  No  Item  3, 

4.  Installing  pipe;  1,500  linear  feet  8Tf  bell  and 
spigot  cast  iron  pipe  at  Eight  Cents  (^0.08) 

per  linear  foot,  120.00 

5.  Installing  fittings,  gate  valves,  etc.;  2,000 

pounds  at  Three  Cents  ($0.03)  per  pound  60*00 


—RESOLUTION  NO.  2897— 
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6.  -   Making  joints  for  pipe  and  fittings;  260  linear 

feet  bell  and  spigot  joints  at  Thirty  five  cents 

($0.35)  per  linear  foot.  $  91.00 

7.  Repavement;  2,400  square  feet  of  Oiled  Macadam 
street  pavement  with  4"  base  at  Four  and  five- 
tenths  cents  ($0,045)  per  square  foot.  108.00 

8-9    No  Items  8  or  9 

10.  Furnishing  cast  iron  bell  and  spigot  pipe-Class 
150  -  1,500  linear  feet  8n  pipe  at  One  Dollar 

($1.00)  per  linear  foot.  1,500.00 

11.  Furnishing  bell  end.  gate  valves;  4  eight  inch 
valves  at  Twenty  Dollars  and  Fifty  Cents 

($20.50)  each  82.00 

12.  Furnishing  bell  and  spigot  cast  iron  fittings; 

1,000  pounds  at  Six  Cents  ($0.06)  per  pound  60.00 

13.  Furnishing  steel  band  and  bolts;  100  pounds  at 

Five  Cents  ($0.05)  per  pound  5.00 

14-15-No  items  14  or  15. 

16.  Engineering  and  Supervision-lump  sum  80.00 

17.  Connections-lump  sum   60.00 

TOTAL  MOUNT  OF  BID  $5.168.00 

And  all  other  bids  for  the  above  described  work  are  hereby 
rejected. 

The  cost  of  this  work  is  to  be  borne  from  funds  in  Appropria- 
tion No.  66-920-40. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
McLaughlin, the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2898— 

RESOLVED,  That  the  Public  Utilities  Commission  does 
hereby  request  the  Board  of  Supervisors  of  the  City  and  County 
of  San  Francisco  to  determine  the  fact  that  it  is  desirable 
and  for  the  general  welfare  and  benefit  of  the  people  of  the 
City  and  County  of  San  Francisco  and  for  the  interest  of  said 
City  and  County  to  convey  to  the  United  States  of  America  the 
hereinafter  described  real  property  belonging  to  the  City  and 
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County  of  San  Francisco  for  the  use  of  the  War  Department 

or  the  Customs  Service  of  the  Government  of  the  United  States, 

and, 

BE  IT  FURTHER  RESOLVED,  That  said  Board  of  Supervisors 
is  hereby  requested  to  adopt  an  ordinance  authorizing  a  con- 
veyance of  said  hereinafter  described  real  property  to  the 
United  States  of  America  for  the  purposes  hereinabove  mentioned 
and  that  it  authorize  the  Mayor  of  said  City  and  County  of  San 
Francisco  and  the  Clerk  of  the  Board  of  Supervisors  thereof  to 
make  and  execute  a  good  and  sufficient  deed  in  such  form  as 
may  be  satisfactory  to  the  Government  of  the  United  States  con- 
veying all  and  singular  the  hereinafter  described  property  to 
the  United  States  of  America  for  the  use  and  benefit  of  the 
War  Department  and  the  Customs  Service  of  the  United  States; 
that  the  following  is  the  description  of  the  real  property 
hereinabove  referred  to,  and  which  the  Public  Utilities  Com- 
mission does  hereby  request  the  conveyance  thereof  to  the 
United  States  of  America: 


That  certain  lot,  tract  or  parcel  of  land,  situate,  lying 
and  being  in  the  County  of  San  IVSateo,  State  of  California, 
described  as  f ollows-to-wit : 

Beginning  at  point  "1",  which  is  located  by  running 
from  the  northwest  corner  of  said  Section  34,  east 
along  the  north  line  of  said  Section  34,  4221,27  feet, 
and  thence  at  right  angles  to  said  north  line  of  Section 
34,  south  617.77  feet  to  point  "1",  the  point  of  be- 
ginning of  this  boundary  line  description;  thence  north 
660  45 T  10"  east  310.90  feet  to  point  "2";  thence  south 
72°  14 7  57"  east  723.52  feet  to  point  "3";  thence  south 
1119.35  feet  to  point  "4";  thence  west  451.84  feet  to 
point  "5";  thence  north  23°  14 '  50"  West  1324.79  feet 
to  point  "1",  the  point  of  beginning,  containing  20.53 
acres,  being  a  portion  of  Section  34,  Township  3,  South 
Range  5  West-MDB&M. 

Be  it  Further  Resolved,  That  said  grant  to  the  United 
States  of  America  be  made  upon  the  condition  that  the  above 
described  land  is  to  be  used  as  a  United  States  Coast  Guard 
Aviation  Station  and  that  in  connection  with  said  land  the 
United  States  of  America  shall  have  the  right  (a)  to  use,  in 
common  with  other  parties,  the  seaplane  harbor  or  turning 
basin,  and  the  channel  approach  thereto,  to  be  constructed  to 
the  east  of  the  above  described  land;  (b)  the  right  to  use,  in 
common  with  other  parties,  a  road  extending  from  Bay  shore 
Highway  across  land  of  said  City  and  County  to  the  boundary 
of  the  above  described  tract,  which  said  road  may  be  either 
the  road  existing  at  the  date  hereof,  or  any  other  suitably 
located  road  that  may  be  hereafter  constructed  by  the  Public 
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Utilities  Commission;  (c)  the  right  to  use,  in  common  with  other 
parties,  the  landing  field  as  the  same  now  exists  or  may  be 
hereafter  constructed  by  the  Public  Utilities  Commission,  which 
said  landing  field  is  adjacent  to  the  above  described  property 
and  the  use  of  which  said  field  shall  be  necessary  for  the 
landing  and  take-off  and  other  movement  of  aircraft  in  con- 
nection with  the  operations  of  said  Coast  Guard  on  the  above 
described  property,  which  said  use  shall  be  subject  to  field 
rules  governing  the  use  of  said  landing  field ;(d)  the  right 
to  construct  across  adjacent  lands  of  said  City  and  County, 
power  and  light  and  telephone  lines,  and  gas  and  water  mains, 
all  of  which  shall  be  constructed  below  the  surface  of  the 
ground  at  such  depths  and  at  such  locations  as  shall  be  approved 
by  the  Manager  of  Utilities. 

On  motion  of  Commissioner  Mc  Laughl in, seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2899-- 

RESOLVED,  That  this  Commission  approves  the  following 
Airport  Recommendations  for  Contract  Payment: 

No,  603-Re commendation  for  Contract  Payment  in  amount 
$46, 254,. 15,  payable  to  Ma  ceo  Construction  Company  under  Air- 
portCon'tract  No.  44-Construction  of  Earth  and  Rock  Fill  at  San 
Francisco  Airport. 

No.  604-Re commendation  for  Contract  Payment  in  amount 
$17,388.00,  payable  to  Lee  J.  Immel  under  Airport  Contract  No. 
46-Pavi ng  at  San  Francisco  Airport. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2900— 

WHERE  AS ,  The  General  Manager  and  Chief  Engineer  of  the  San 
Francisco  Y/ater  Department  has  recommended  the  leasing  of  cer- 
tain lands  under  the  control  of  the  said  San  Francisco  Water 
Department  as  hereinafter  set  forth: 

THEREFORE ,  BE  IT  RESOLVED,  That  this  Commission  does 
approve  the  terms  and  conditions  of  said  lease  and  authorizes 
the  execution  of  same  as  follows: 

B.  BAIOCCHI  of  the  Town  of  Nlles,  covering  12.2  acres,  more  or 
less,  being  a  portion  of  the  Vallejo7s  Mill  Tract,  near  Niles 
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Alameda  County,  for  period  of  one  year,  beginning  October 
1,  1938,  at  a  total  cash  rental  of  $140,00,  payable  in  half- 
yearly  installments. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO,  2901--- 

WHEREAS,  Hetch  Hetchy  Water  Supply  Contract  No.  174,  for 
constructing  a  levee  at  San  Joaquin  Valve  House,  contractor, 
C.  Dudley  De  Velbiss,  in  accordance  with  the  time  limit  fixed  in 
the  contract  and  previously  extended  by  resolution  of  this 
Commission,  all  work  should  have  been  completed  on  or  before 
September  15,  1938;  and, 

WHEREAS,  The  Contractor  has  suffered  unavoidable  delay 
because  the  ground  at  the  site  of  the  work,  which  site  had  been 
inundated  by  flood,  did  not  dry  sufficiently  to  permit  work 
under  this  contract  until  September  15,  1938;  and, 

WHEREAS,  the  Contractor  has  diligently  prosecuted  the  work 
but  due  to  this  cause,  which  has  been  beyond  his  control,  a 
delay  in  completion  of  the  work  has  resulted: 

NOW,  THEREFORE,  BE  IT  RESOLVED ,  That  this  Commission  here- 
by extended  by  fifteen  (15)  days  the  time  for  completion  of 
all  work  under  said  contract  and  liquidated  damages  for  said 
delay  are  hereby  waived  in  accordance  with  the  contract  pro- 
visions regarding  unavoidable  delay. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO,  2902— 

RESOLVED,  That  permission  is  hereby  granted  to  the  United 
States  of  America  to  construct,  maintain,  and  use  a  fire 
truck  trail  eight  feet  in  width,  across  the  southeast  quarter 
of  the  northwest  quarter  of  Section  12,  Township  1  North, 
Range  19  east,  MDB&M-said  portion  of  Section  12  being  property 
of  the  City  and  County  of  San  Francisco.    The  line  of  said 
trail  shall  be  in  general  that  of  the  trail  which  now  extends 
across  said  portion  of  Section  12  along  a  line  close  to  and 
approximately  paralleling  the  north  line  thereof. 

This  grant  of  permission  does  not  constitute  a  deed  or 
grant  of  an  easement  by  the  City,  is  not  transferable  or 
assignable  without  the  approval  of  this  Commission  and  is 
revocable  at  any  time  at  the  will  of  the  Commission. 
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On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—•RESOLUTION  NO.  2905— 

RESOLVED,  That  the  contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission  of 
the  City  and  County  of  San  Francisco,  in  pursuance  of  the 
provisions  of  the  Charter  of  said  City  and  County,  to-wit: 

FOR  THE  REPAIRING  AND  PAINTING  CAR  HOUSES  AND 
STATIONS  (MUNICIPAL  RAILWAY  CONTRACT  NO,  177) 

be  and  the  same  is  hereby  awarded  to  The  American  Building 
Maintenance  Company,  they  being  the  lowest  regular  and  respon- 
sible bidder  therefor  at  the  lump  sum  price  of  $3,433.00 
under  Proposition  "BfT. 

And  all  other  bids  for  the  above  described  work  are  hereby  re- 
jected . 

Funds  for  this  work  are  available  under  Appropriation  No.  865- 
200-00 . 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

I  — RESOLUTION  NO'  2904— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifications, 
and  hereby  approves  Certificate  of  Acceptance  and  Final  Payment 
in  amount  $1,649.80,  payable  to  C.  Dudley  De  Velbiss  under 
HHWS  Contract  No.  174-Constructing  a  Levee  at  San  Joaquin 
Valve  House. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

-.-.RESOLUTION  NO.  2905— 

RESOLVED,  That  this  Commission  approves  the  following 
Water  Department  Recommendations  for  Contract  Payments: 

No.  600-Constract  Payment  in  amount  $6,244,84,  payable  to 
Sibley  Grading  and  Teaming  Co.  under  SFWD  Contract  No.  182- 
Preliminary  Excavation  and  Pipe  Relocation  for  Reconstruction 
of  Calaveras  Stilling  Basin. 

No.  601-Contract  Payment  in  amount  $1,124.68  and  Contract 
Payment  No.  602  in  amount  $2,244.35,  payable  to  Pacific 
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Pavements  Co.  Ltd.  under  SFWD  Contract  No,  173-Repaving  of 
Street  or  Sidewalk  Openings  where  the  Paving  has  been  re- 
moved-Fiscal Year  ending  June  30,  1939. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 

Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  2906 

WHEREAS,  by  Resolution  N^ .  2823  adopted  by  the  Public 
Utilities  Commission  August  15,  1938  the  Manager  of  Utilities 
was  directed,  under  the  declared  existence  of  an  emergency,  to 
obtain  the  necessary  labor,  materials  and  equipment  to  repair 
and  reconstruct  the  42-inch  submarine  portion  of  the  Hetch 
Hetchy  pipe  line  and  its  supporting  piled  foundation,  on  which 
said  42-inch  submarine  pipe  line  one  of  the  joints  had  been 
ruptured  to  such  an  extent  that  it  was  incapable  of  transporting 
water  to  said  Hetch  Hetchy  pipe  line;  and, 

WHEREAS,  during  the  work  of  repair  and  reconstruction  of 
said  pipe  line  it  has  been  determined  that  two  additional 
joints  on  said  42-inch  submarine  pipe  were  also  ruptured  and 
must  be  repaired  in  order  that  said  pipe  line  may  be  placed 
in  first  class  operating  condition.  Said  additional  repair 
of  pipe  requires,  correspondingly,  additional  repairs  to  the 
piled  foundation  to  the  extent  that  more  than  twice  the  number 
of  piles  originally  estimated  will  be  required  to  repair  said 
piled  supporting  foundation;  and, 

WHEREAS,  it  is  estimated  that  the  cost  of  the  additional 
repairs  and  reconstruction  of  said  submarine  pipe  line  and  its 
supporting  piled  foundation  will  be  $12,500.00; 

NOW .  THEREFORE .  BE  Im  RESOLVED,  That  the  Public  Utilities 
Commission  hereby  declares  the  continued  existence  of  an  emer- 
gency under  Section  10  of  Ordinance  9.0871  and  directs  the 
Manager  of  Utilities,  and  he  is  hereby  directed,  subject  to  the 
approval  of  the  Controller  that  funds  are  available  for  such 
additional  repair  and  reconstruction  work,  to  do  any  and  all 
things  necessary  to  obtain  the  necessary  labor,  materials  and 
equipment  to  complete  the  repair  and  reconstruction  work 
necessary  upon  said  42-inch  submarine  pipe  and  its  supporting 
piled  foundation  in  order  that  said  pipe  may  be  placed  in  an 
operable  condition  and  in  order  that  funds  may  be  immediately 
available  for  such  purpose,  the  Controller  is  hereby  requested 
to  allocate  the  sum  of  $12,500,00  from  Appropriation  866-212-01- 
Water  Revenue-Maintenance-Source  of  Supply. 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Pilmer,  the  following  resolution  was  adopted  unanimously: 
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--RESOLUTION  NO.  2907— 


RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller  to  effect  the  following  transfers  of 
Hetch  He tchy  Water  Supply  Funds: 

No.  892-3-Transfer  from  Appropriation  No.  92-235-1-1932  Hetch 
Hetchy  Bond  Fund-General  and  Miscellaneous,  to  Appropriation  No. 
92-500-27  the  sum  of  $250.00-road  construction  in  connection 
with  Guest  Cottage  at  0?Shaughnessy  Dam. 

No.  892-4-Transfer  from  Appropriation  No.  92-235-1-1932  Hetch 
Hetchy    Bond  Fund-General  and  Miscellaneous,  to  Appropriation 
No.  92-500-28  the  sum  of  $750 .00-. converting  camp  ■ buildings  into 
permanent  structures. 

No.  892-6-Transf er  from  Appropriation  No.  92-234-7-1932  Hetch 
Hetchy  Bond  Fund-Sundry  and  non-contract  extras,  to  Appropria- 
tion No.  92-234-7-5  the  sum  of  $1 ,000 •00-all  expense  in  con- 
nection v/ith  repair,  handling  and  sale  of  surplus  Hetch  Hetchy 
Construction  equipment  for  months  of  November-December,  1938 
and  January,  1939. 

No.  894-28-Transf er  from  Appropriation  No.  94-904-00-1933  Hetch 
Hetchy  Dam  Bond  Fund-Extras,  to  Appropriation  No.  94-907-01 
the  sum  of  $3,000.00-to  provide  additional  amount  for  general 
office  engineering  in  connection  with  enlargement  of  0TShaugh- 
nessy  Dam,  for  the  complete  preparation  of  data  required  by 
the  State  Department  of  Public  Works  prior  to  issue  of  certifi- 
cation of  approval  of  dam. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2908— 

WHEREAS,  the  accumulation  of  gravel,  boulders  and&bris 
deposited  in  the  river  channel  below  0f Shaughnessy  Dam  by  water 
discharged  through  the  spillway  has  filled  the  channel,  formed 
a  bar  which  has  raised  the  surface  of  the  pool  at  the  down- 
stream toe  of  the  dam  to  such  a  height  that  the  lower  inspection 
galleries  remain  flooded  at  all  times  by  resulting  backwater, 
thus  rendering  serious  interference  with  inspection  and  venti- 
lation: and, 

WHEREAS,  it  is  advisable,  in  the  interest  of  safety,  in 
the  operation  and  protection  of  the  City7s  property,  that  the 
galleries  in  the  dam  be  at  all  times  accessible  throughout 
and  in  order  to  accomplish  that  purpose,  the  accumulated  ma- 
terial in  the  channel  below  the  dam  should  be  immediately  re- 
moved, and  it  is  estimated  the  cost  of  such  removal  will  not 
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exceed  the  sum  of  $1,750,00;  and, 

WHEREAS,  by  reason  of  the  aforementioned  conditions,  an 
emergency  exists  requiring  immediate  performance  of  the  work 
of  removing  said  material  so  that  said  galleries  shall  be  res- 
tored as  early  as  possible  to  an  operable  condition  for  in- 
spection and  ventilation  purposes: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  in  consonance  with  the  provisions  of  Ordinance 
No.  9,0871,  Section  10,  hereby  declares  the  existence  of  an 
emergency  in  connection  with  the  work  of  clearing  the  channel 
of  the  Tuolumne  River  below  O'Shaughnessy  Dam,  and  declares  that 
time  will  not  permit  advertising  for  bids;  and  that  as  the  most 
expeditious  manner  of  meeting  said  emergency,  the  Manager  of 
Utilities  is  hereby  directed  to  obtain  the  necessary  labor, 
materials  and  equipment  for  the  purpose  of  carrying  on  this 
work;  and, 

BE  IT  FURTHER  RESOLVED ,  That  the  Controller  is  hereby  re- 
quested to  allocate  the  sum  of  $1,750.00  from  the  1932  Hetch 
Hetchy  Bond  Fund  to  provide  for  the  estimated  cost  of  said  work. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO,  2909  — 

WHEREAS,  The  Director  of  Property  has  recommended  the 
leasing  of  certain  lands  under  the  control  of  the  Hetch  Hetchy 
Water  Supply,  as  hereinafter  set  forth: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities  Com- 
mission of  the  City  and  County  of  San  Francisco  does  hereby 
approve  the  terms  and  conditions  of  the  said  lease  and 
authorizes  the  execution  of  same  as  follows: 

THE  STATE  RELIEF  ADMINISTRATOR  of  the  State  of  California, 
for  all  that  land  owned  by  the  City  and  County  of  San  Francisco 
in  that  portion  of  the  proposed  Glen  Park  Reservoir  site,  lo- 
cated in  the  City  and  County  of  San  Francisco,  containing 
26  acres,  more  or  less,  on  a  month  to  month  basis,  beginning 
October  1,  1938,  on  a  monthly  rental  of  ^25.00,  said  property 
to  be  used  as  a  Community  Garden  Project. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2910— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
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quests  the  Board  of  Supervisors  to  adopt  the  following  reso- 
lution: 

RESOLVED,  in  accord ance  with  the  recommendation  of  the 
Public  Utilities  Commission,  that  the  City  and  County  of  San 
Francisco  accept  a  deed  from  Nettie  M.  Murray  to  40  acres 
of  land  in  Section  8,  Township  4  South,  Range  4  West,  MDB&M- 
San  Mateo  County,  California,  required  for  the  San  Francisco 
Airport,  and  that  the  sum  of  $1600.00  be  paid  for  said  land 
from  Appropriation  No.  99-901-57-00. 

The  City  Attorney  shall  examine  and  approve  the  title  to 
said  property. 

On  motion  of  Commissioner  McLaughlin,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  2911  — 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller  to  transfer  from  Appropriation  No. 
866-101-07-Water  Department-Permanent  Salaries-Agriculture 
Division,  the  sum  of  $1,100.00  and  from  Appropriation  No. 
866-101-18-Peninsula  Pumps  the  sum  of  $1,400,00,  to  Appropria- 
tion No.  866-212-03-Maintenance-General ,  to  provide  for  repairs 
and  alterations  to  Rest  Room-Mason  St.  Building  and  other 
general  maintenance  items. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2912— 

WHEREAS,  The  Municipal  "B"  line  car  No.  201,  while  traver- 
sing the  intersection  of  Geary  Street  and  Van  Ness  Avenue, 
slipped  the  switch  and  the  rear  end  of  said  street  car 
violently  collided  with  a  laundry  truck  owned  and  operated  by 
the  New  San  Francisco  Laundry,  Inc.,  inflicting  damages  thereto 
in  the  sum  of  $358.78;  and, 

WHEREAS,  it  appears  that  there  was  no  negligence  upon  the 
part  of  the  driver  of  said  laundry  truck  at  said  time  the 
said  accident  was  caused  by  the  splitting  of  the  switch  by 
the  Municipal  street  car,  Thomas  3.  Johnson,  Claims  Adjuster 
of  the  Municipal  Railway  has  agreed  upon  a  settlement  with 
said  Laundry  Company  in  the  sum  of  $358.78  and  the  City 
Attorney  advises  this  Commission  that  in  view  of  all  the  cir- 
cumstances the  said  sum  is  a  fair,  just  and  reasonable  sum  to 
be  paid  to  said  laundry  company  for  a  full  release  of  all 
claims  for  damages: 
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NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  City  Attorney 
is  and  he  is  hereby  authorized  and  directed  to  fully  compro- 
mise and  settle  the  claim  of  said  Laundry  Company  against  the 
City  and  County  of  San  Francisco  for  the  sum  of  $358.78  and 
the  Controller  is  hereby  authorized  and  requested  to  draw  his 
warrant  in  said  sum  in  payment  thereof. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Mb  Laughlln,  the  following  resolution  was  adopted  unanimously: 


WHEREAS,  a  30-inch  transmission  main  of  the  V/ater  Depart- 
ment did  on  June  24,  1938  at  2:15  AM  break  and  cause  damage  to 
the  roads,  drainage  system,  and  supplies  stored  in  the  barns 
of  the  Reichardt  Duck  Farm  at  Colma,  San  Mateo  County,  and 
for  which  said  concern  demanded  damages  in  the  amount  of 
$133.60  and 

WHEREAS,  said  damage  was  not  caused  through  any  fault  or 
negligence  on  the  part  of  the  claimant;  and, 

WHEREAS,  claimant  made  due  allowance  for    damaged  supplies 
which  were  salvaged  and  the  City  Attorney  recommending  settle- 
ment of  the  claim  in  the  amount  of  $133.60: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  upon  the  receipt  of 
a  good  and  sufficient  release  of  all  claims  from  Otto  H. 
Reichardt,  owner  of  the  Reichardt  Duck  Farm,  the  said  concern 
be  paid  the  sum  of  $133.60  in  full  settlement  of  all  claims 
of  that  concern  against  the  City  and.  County  of  San  Francisco 
and  particularly  arising  out  of  the  accident  above  described. 

Thereupon  the  meeting  adjounred  to  resume  at  the  call 
of  the  chair. 


—RESOLUTION  NO.  2913— 
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MI  OTIS 


PUBLIC  UTILITIES  COMMISSION 


164th  REGULAR  MEETING  OP  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  OCTOBER  24, 
1938  at  5:00  P.  M. 

**************************************************** 


Present:    Commissioners  L.  F.  Byington,  Geo.  Filmer,  Sr., 
John  H.  Mc  Galium  and  J.  P.  Murphy. 

President  L.  P.  Byington  presided. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Call urn,  the  minutes  of  the  163rd  regular  meeting  of  the 
Commission  held  October  10,  1938  were  approved. 

On  motion  of  Commissioner  Mc  Callum,  seconded  toy  Commissioner 
Murphy,  the  following  resolution  signed  by  all  members  of  the 
Commission  on  October  17,  1938  was  ratified. 

--RESOLUTION  NO  3  2914- - 

WHEREAS,  on  October  14,  1938  bids  were  received  for  con- 
struction of  tracks  to  the  Bay  Bridge  Terminal  under  Municipal 
Railway  Contract  No.  178;  and, 

WHEREAS,  three  bids  were  received,  all  of  which  are  con- 
siderably in  excess  of  what  the  Manager  of  Utilities  and 
Engineers  believe  to  be  a  reasonable  proposal. 

THEREFORE,  BE  IT  RESOLVED,  That  all  bids  for  constructing 
tracks  to  the  Bay  Bridge  Terminal  under  Municipal  Railway 
Contract  No.  178,  received  on  October  14,  1938  be  rejected 
and  that  new  bids  be  solicited  at  the  earliest  possible  date. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2915  — 

WHEREAS,  The  General  Manager  and  Chief  Engineer  of  the  San 
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Francisco  Water  Department  has  recommended  the  leasing  of 
certain  lands  under  control  of  the  San  Francisco  Water  Depart- 
ment, as  hereinafter  set  forth: 

THEREFORE ,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  does  hereby  approve  the  terms  and  conditions  of  the 
said  leases  and  authorizes  the  execution  of  same  as  follows: 

B„  F.  VAN  HORN  of  San  Jose,  covering  480  acres  in  the  north 

half  and  the  southeast  quarter  of  Section  10, 
Township  6  South,  Range  2  East-Santa  Clara  County,  for  period 
of  one  year  beginning  November  1,  1938  at  a  total  cast  rental 
of  $75,00,  payable  half  yearly. 

3ANKE  BROS,  of  Pleasanton,  covering  1,07  acre,  being  a  portion 

of  the  50-foot  strip  in  the  Pleasanton  Wells 
Strips,  Alameda  County,  for  period  of  one  year,  beginning 
November  1,  1938,  at  a  rental  of  $6.40. 


BUSCH  BROS,  of  Pleasanton,  covering  1.6  acre,  being  a  portion 

of  the  50-foot  strip  in  the  Pleasanton  Wells  Strips, 
Alameda  County,  for  period  of  one  year  beginning  November  1, 
1938,  at  a  rental  of  $9.60. 

RICHARD  LONG  of  Pleasanton,  covering  10  acres,  being  a  portion 

of  Parcel  No.  66,  Alameda  County  Lands,  Alameda 
County,  for  period  of  one  year,  beginning  November  1,  1938  at 
a  cash  rental  of  $17.50. 

A.  MENDOZA    of  Milpitas,  covering  140  acres,  being  a  portion  of 

the  southeast  quarter  of  Section  36,  Township  5 
South,  Range  1  East  and  in  Lots  1  and  II  of  Section  1,  Township 
6  South,  Range  1  East  and  in  Lots  II  and  III  and  IV  of  Section 
31,  Township  5  South  Range  2  West,  Santa  Clara  County  for 
period  of  one  year,  beginning  November  1,  1938  on  a  share  crop 
basis. 

MANUEL  MENDOZA    of  Sunol,  covering  30  acres,  being  a  portion  of 

Lot  VI  of  the  Sunol  portion  of  the  Rancho  El 
Valle  de  San  Jose,  Alameda  County,  for  period  of  one  year, 
beginning  November  1,  1938  on  a  share  crop  basis. 

J.  M.  NUNES  of  Niles,  covering  0.48  acre,  being  a  portion  of  the 

25-foot  Alameda  Pipe  line  right  of  way,  Alameda 
County,  for  period  of  one  year,  beginning  November  1,  1938, 
at  a  cash  rental  of  $7.50. 

ROSE  BROS,  of  Pleasanton,  covering  1.06  acre,  being  a  portion 
of  the  50-foot  strip  in  the  Pleasanton  Wells  Strips, 
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Alameda  County,  for  period  of  one  year,  beginning  November 
1,  1938,  at  a  cash  rental  of  $6.35. 

ROSIE  THOMAS  of  Sunol,  covering  126  acres  in  the  Sunol  portion 

of  the  Rancho  El  Valle  de  San  Jose,  Alameda  County 
for  period  of  one  year,  beginning  November  1,  1938,  on  a  share 
crop  basis. 

On  motion  of  Commissioner  Pilmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  2916— 

WHEREAS,  Rosie  Thomas,  administratrix  of  the  estate  of 
her  husband,  the  late  An tone  Thomas,  has  requested  permission 
to  transfer  the  1700  acre  lease  between  the  City  and  the  said 
Antone  Thomas  to  her  name : 

THEREFORE,  BE  IT  RESOLVED,  That  that  certain  1700  acre 
lease  dated  November  1 ,  1938,  for  a  period  of  five  years 
therefrom,  and  approved  by  this  Commission  on  June  27,  1938, 
by  Resolution  No.  2732,  be  and  is  hereby  transferred  to  the 
name  of  Rosie  Thomas. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Call urn,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  2917— 

WHEREAS,  Chas.  J.  Andrade,  tenant  of  the  Water  Department 
at  Sunol,  Alameda  County  has  requested  permission  to  transfer 
his  lease  to  Joe  G.  Pereira,  who  has  by  letter  agreed  to 
assume  and  be  bound  by  all  the  terms  and  conditions  of  said 
lease : 

THEREFORE,  BE  IT  RESOLVED,  That  Chas.  J.  Andrade  be  and 
is  hereby  granted  permission  to  transfer  all  his  right,  title 
and  interest  in  and  to  that  certain  lease  between  himself  as 
lessee  and  the  City  as  lessor,  dated  November  1,  1936  and  ex- 
piring October  31,  1939,  and  covering  180  acres  of  land  in 
Alameda  County,  said  lease  having  been  approved  by  this  Com- 
mission on  November  9,  1936  by  Resolution  No.  1635,  to  Joe 
G-.  Pereira,  who  will  assume  and  be  bound  by  all  the  terms  and 
conditions  of  said  lease. 

On  motion  of  Commissioner  Mc  Call urn,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2918— 

WHEREAS,  the  City  and  County  of  San  Francisco  through  its 
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Public  Utilities  Commission  is  the  owner  of  two  certain 
buildings  or  houses  situate  in  the  Yosemite  National  Park 
on  property  belonging  to  the  Government  of  the  United  States 
adjacent  to  the  O'Shaughnessy  Dam,  which  said  houses  are 
described  as  follows: 

1.  Guest  House:    The  most  southerly  of  the  buildings  con- 
structed along  the  easterly  side  of  the  Mather  Road  at 
O'Shaughnessy  Dam  Camp  Site,  near  the  center  of  Section  16, 
T.  1  N.,  R.  20  E-MDB&M.,  Tuolumne  County,  California.  The 
building,  approximately  43f  x  20T,  with  porches  3*  wide  on 
three  sides  and  5f  above  the  ground,  consists  of  nine  separate 
rooms,  is  of  light  timber  frame  construction  on  wooden  mud 
sills,  inside  partitions  of  fiber  board,  and  roof  of  wood 
covered  with  tar  paper.    The  building  is  accessible  by 
automobile  from  the  Quarry  Road,  and  by  stairway  from  the 
Mather  Road. 

2.  Duplex  Cottage:    Located    about  60  feet  northwesterly 
from  the  Guest  House,  is  approximately  40T  x  20T,  with  porch 
7T  wide  on  the  westerly  side,  and  consists  of  two  sections 
each  with  three  rooms  and  bath;  construction  same  as  described 
for  Guest  House.;  and, 

WHEREAS,  the  said  buildings  are  no  longer  useful  to  the 
City  and  County  of  San  Francisco  in  connection  with  the  opera- 
tion or  maintenance  of  the  0TShaughnessy  Dam;  and, 

WHEREAS ,  the  Superintendent  of  the  Yosemite  National  Park 
has  requested  the  Public  Utilities  Commission  to  transfer  said 
houses  to  the  Department  of  the  Interior  for  the  use  of 
employees  of  the  Yosemite  National  Park;  and, 

WHEREAS ,  if  said  houses  are  not  transferred  to  the  said 
Department  of  the  Interior  it  will  be  obligatory  upon  the 
Public  Utilities  Commission  to  tear  down  and  remove  said 
houses  from  the  property  of  the  United  States  Government,  which 
will  place  upon  the  Public  Utilities  Commission  and  upon  the 
City  and  County  of  San  Francisco  a  cost  which  cannot  be  com- 
pensated by  the  salvage  from  said  houses: 

NOW,  THEREFORE  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  does  hereby  assign,  transfer  and  set  over  to  the 
United  States  of  America  for  the  benefit  of  the  Department 
of  the  Interior  and  for  the  particular  benefit  of  the  Yosemite 
National  Park  the  aforesaid  houses,  and  the  Secretary  of  this 
Commission  is  hereby  authorized,  empowered  and  directed  to 
execute  the  necessary  conveyances,  transferring  the  said 
houses  to  the  United  States  of  America,  provided  that  the 
transfer  thereof  be  approved  by  the  Manager  of  Utilities.  That 
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any  transfer  made  pursuant  to  the  terms  of  this  resolution 
shall  be  made  free  and  clear  of  all  liens  and  charges  of 
every  kind  and  nature,  escept  those  suffered  or  placed  thereon 
by  the  United  States  or  by  any  of  its  agencies. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2919— 


RESOLVED,  That  this  Commission  hereby  approves  and  re- 
quests the  Board  of  Supervisors  of  the  City  and  County  of  San 
Francisco  to  authorize  a  supplemental  appropriation  from  the 
surplus  existing  in  the  Water  Department  Revenue  Fund  to  the 
credit  of  the  Water  Department's  Stores  Revolving  Fund  in 
amount  $23,626.85.    This  amount  represents  the  unrecovered 
value  of  the  stores  which  have  been  disposed  of. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  2920— 

RESOLVED,  That  the  contract  for  the  following  public  work 
to  be  performed  for  the  Public  Utilities  Commission  of  the 
City  and  County  of  San  Francisco,  in  pursuance  of  the  provi- 
sions of  the  Charter  of  the  said  City  and  County,  to-wit: 

FOR  THE  LAYING  OF  6-INCH  AND  8-INCH  CAST  IRON 
MAINS  IN  24th  AVENUE  AND  BAYSHORE  BOULEVARD-SAN 
FRANCISCO  WATER  DEPARTMENT  SPECIFICATION  NO.  191 

be  and  the  same  is  hereby  awarded  to  E.  J,  Treacy,  he  being  the 
lowest  regular  and  responsible  bidder  for  said  work  at  the 
following  unit  prices  for  the  estimated  quantities  stated: 

Item    Description  of  Item,  Estimated  Quantity,    Total  Amount 
No.  Unit  Price  for  Item  

1.  Excavation  and  backfill  for  6"  and  8n  pipe, 
trench  17"  wide  by  36"  deep;  1,110  linear 
feet  at  Thirty  four  cents  ($0.34)  per 

linear  foot.  $  377.40 

2.  Additional  excavation  and  backfill;  15  cubic 

yards  at  Fifty  Cents  ($0.50)  per  cubic  yard  7.50 


3.    No  Item  3 
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4.  Installing  Pipe : 

(a)  660  linear  feet  6M  bolted  joint  cast  iron 
pipe  at  Seven  Cents  ($0,07)  per  linear 

foot.  $  46.20 

(b)  450  linear  feet  8"  bell  and  spigot  cast 
iron  pipe  at  Ten  Cents  ($0.10)  per  linear 

foot,  45.00 

5.  Installing  of  fittings,  gate  valves,  etc.; 

1300  pounds  at  Three  Cents  ($0.03)  per  pound  39.00 

6.  Making  joints  for  pipe  and  fittings;  75  linear 
feet  bell  and  spigot  joints  at  Thirty  five 

cents  ($0.35)  per  linear  foot.  26.25 

6a.  Making  joints  for  6"  cast  iron  pipe;  110  bolted 

joints  at  Thirty  eight  cents  ($0.38)  per  joint  41,80 

7.  Repavement;  486  square  feet  of  street  pavement  at 
Twenty  Cents  ($0.20)  per  square  foot.  97.20 

8*    Installation  of  3/4"  screw  taps;  40  screw  taps  at 

One  Dollar  ($1.00)  each  40.00 

9.    Installation  of  3/4"  galvanized  iron  service  pipe; 
850  linear  feet  at  Twenty  Cents  ($0.20)  per 
linear  foot.  170.00 

10.  Furnishing  Cast  Iron  Pipe-Class  150: 

(a)  660  linear  feet  6ff  bolted  joint  pipe  at 

Seventy  four  cents  ($0.74)  per  linear  foot  488.40 

(b)  450  linear  feet  8"  bell  and  spigot  cast  iron 

pipe  at  One  Dollar  ($1.00)  per  linear  foot.  450.00 

11.  Furnishing  bell  end  gate  valves: 

(a)  1-six  inch  valve  at  Seventeen  Dollars 

($17.00)  each  17.00 

(b)  1-eight  inch  valve  at  Twenty  Dollars  and 

Fifty  Cents  (920.50)  each  20.50 

(c)  1-four  inch  valve  at  Twelve  Dollars 

($12.00)  each  12.00 

12.  Furnishing  bell  and  spigot  cast  iron  fittings; 

1200  pounds  at  Six  Cents  ($0.06)  per  pound  72.00 

13.  Furnishing  steel  band  and  bolts;  100  pounds  at 

Five  Cents  ($0.05)  per  pound  5.00 

14.  Furnishing  3/4"  Galvanized  Iron  Service  Pipe;  850 
linear  feet  at  Six  Cents  ($0.06)  per  linear  foot  51.00 
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15.    Furnishing  3/4"  Fittings  for  Services-Lump  sum  $  86,00 


16.    Engineering  and  Supervision-Lump  sum 


109.00 


17.    Connections -Lump  sum 


153.50 


TOTAL  AMOUNT  OF  BID 


$2.354.75 


And  all  other  bids  for  the  above  described  work  are  hereby  re- 
jected. 

The  cost  of  this  work  is  to  be  borne  from  funds  in  Appropria- 
tion 66-920-43. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 


WHEREAS,  Mrs.  Paul  Thieme  of  1704  Brewster  Avenue,  Redwood 
City,  California,  has  requested  permission  to  use  for  garden 
purposes  a  certain  portion  of  the  Hetch  Hetchy  right  of  way, 
Bay  Division,  San  Mateo  County, 

THEREFORE,  BE  IT  RESOLVED,  That  Mrs.  Paul  Ihieme,  here- 
inafter referred  to  as  "the  permittee"  be  and  is  hereby 
granted  permission  to  use  for  garden  purposes  in  accordance 
with  the  terms  and  conditions  herein  contained  certain  proper- 
ty of  the  City  and  County  of  San  Francisco,  hereinafter  re- 
ferred to  as  "the  City"  described  as  follows: 

All  of  Parcel  No.  2167,  as  described  in  the 
Hetch  Hetchy  records,  located  between  Brewster 
Avenue  on  the  east  and  Upland  Road  on  the  west 
and  adjoining  the  property  line  of  said  per- 
mittee on  the  north  for  a  distance  of  191.01  feet. 

This  permission  is  granted  subject  to  the  following  con- 
ditions and  shall  not  become  effective  until  receipt  by  this 
Commission  of  an  acceptance  from  the  permittee,  properly  en- 
dorsed and  signed  hereon,  accepting  this  permit  subject  to  all 
the  conditions  hereof. 

1.  The  permittee  shall  keep  clear  a  walkway  at  least  three 
(3)  feet  in  width  and  shall  install  gates  in  the  fences,  at 
her  own  expense  and  in  accordance  v/ith  the  instructions  of  the 
Cityfs  representative,  so  as  to  allow  free  access  to  the  prop- 
erty by  the  City's  employees  for  patrol,  operation  and  main- 
tenance purposes. 

2.  The  permittee  shall  not  plant  any  trees  or  tall  growing 
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shrubs,  grapevines  excepted,  on  said  property,  nor  shall  she 
erect  any  structures,  except  fences,  thereon,  and  shall  keep 
said  property  in  orderly  and  sightly  condition  insofar  as  her 
operations  thereon  are  concerned,  all  to  the  satisfaction  of 
the  City. 

3.  The  permittee  shall,  on  receipt  of  notice  so  to  do,  ana 
within  such  reasonable  time  limit  as  may  be  fixed  by  said 
notice,  remove  fences,  grass  sod  and  plants,  at  her  own  ex- 
pense, when  such  removal  is  made  necessary  by  any  construct- 
ion or  repair  work  by  the  City,  and  the  City  shall  not  be 
held  responsible  or  liable  for  damage  of  any  kind  whatsoever 
in  connection  with  such  removal  or  use  of  the  property  by 
said  permittee. 

4.  The  permittee  shall  hold  the  City  free  and  harmless 

from  liens  of  every  kind  and  nature  and  from  claims  for  damage 
to  property  or  injury  or  death  to  persons  due  directly  or  in- 
directly to  her  use  or  occupation  of  the  herein  described 
property. 

5.  In  the  event  that  the  permittee  shall  abandon  the  use  of 
said  property  as  a  garden  for  a  period  of  one  year,  or  shall 
fail,  neglect  or  refuse  to  comply  with  any  of  the  conditions 
hereof,  or  in  the  event  that  this  permission  shall  be  revoked, 
then  all  rights  of  the  permittee  hereunder  shall  forthwith 
cease  and  determine. 

6.  Should  the  permittee  fall  or  neglect  to  do  within  a 
reasonable  time  any  work  required  to  be  done  by  the  permittee 
under  the  conditions  hereof,  the  City  through  its  authorized 
representatives,  shall  have  the  power  to  do  such  work  at  the 
sole  expense  of  the  permitee,  which  expense  the  permittee 
shall  promptly  pay  on  demand. 

7.  This  grant  of  permission  does  not  constitute  a  deed  or 
grant  of  an  easement  by  the  City,  is  not  transferable  or 
assignable  without  the  approval  of  the  Public  Utilities 
Commission,  and  is  revocable  at  any  time  at  the  will  of  the 
Commi  sslon. 

On  motion  of  Commissioner  Mc  Call  urn,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2922— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Board  of  Supervisors  to  adopt  the  following  reso- 
lution: 

WHEREAS ,  The  City  and  County  of  San  Francisco,  a  municipal 
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HXT nr  \T J  authorlty  of  Resolution  No.  29551  (new 
pf  ?qL    ,       „    ard'  accePted  a  certain  deed  dated  October 
f^tf™    n Margaret  R.  Turner,  et  al.,  to  an  easement  for 
a  portion  of  the  Coast  Range  Tunnel  of  the  Hetch  Hetchy 
Aqueduct  through  their  land  in  Alameda  County,  California;and 

tainmSRnf  ^Sald  deed  provides  a  time  limit  for  the  ascer- 

tl  tZ  am°Unt  °f  damage'  lf  an^  whlc*  ">ay  be  caused 

by  the  disappearance  or  diminution  of  the  natural  flow  of 

7lZ,i+  a7+,SPrlngS  °r  WellS  on  tne  land  of  ^e  Grantors  as 
a  result  of  the  construction  of  said  tunnel;  and, 

October^i'  qS  ReS?Hluhl0n  N0>  3596  ad0pted  ^  tnls  Boart  °" 
1938-  and!'  8       "  W&S  extended  to  November  1, 

thP  f!^EAS'  ?6  fUbll°  Utllltles  Commission  has  recommended 
the  further  extension  of  said  time  limit  to  November  1,1939; 

Clpr/^'thf  nEF°f  'J*l  "  RSS0LVED>  T^t  the  Mayor  and  the 
Clerk  of  the  Board  of  Supervisors  in  behalf  of  the  City  and 
county  of  San  Francisco,  a  municipal  corporation,  are  hereby 

MaSSfp  V  dlrected  t0  execute  a  written  agreement  with 
Margaret  R.  Turner,  et  al.,  extending  said  time  limit  to 
November  1,  1939,  and  providing  for  the  furnishing  of  water 
to  said_ land  until  said  time,  subject  to  all  conditions  con- 
tained in  said  deed,  except  as  expressly  modified  by  said 
agreement. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
mc  Galium,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  292.3— 

RESOLVED,  That  the  contract  for  the  following  public  work 
to  be  performed  for  the  Public  Utilities  Commission  of  the 
City  and  County  of  San  Francisco,  in  pursuance  of  the  pro- 
visions of  the  Charter  of  the  said  City  and  County,  to-wit: 

FOR  THE  LAYING  OF  6-INCH  and  8-INCH  CAST  IRON  MAINS 
IN  LAKESIDE  SUBDIVISION  NO.  2  (NORTH  PORTION)  SAN 
FRANCISCO  WATER  DEPARTMENT  SPECIFICATION  NO.  193 

be  and  the  same  is  hereby  awarded  to  Lowrle  Paving  Company 
they  being  the  lowest  regular  and  responsible  bidders  for  said 
work  at  the  following  unit  prices  for  the  estimated  quantities 
stated: 
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Item   Description  of  Item,  Estimated  Quantity     Total  Amount 
No.  Unit  Price  for  Item 

1.  Excavation  and  backfill  for  6"  and  8"  pipe, 
trench  17"  wide  by  36"  deep;  5,015  linear  feet 

at  Twenty  eight  cents  ($0.28)  per  linear  foot    $  1,404.20 

2.  Additional  excavation  and  backfill;  lo  cubic 

yards  at  Fifty  cents  ($0.50)  per  cubic  yard  5.00 

3.  No  Item  3 

4.  Installing  Pipe: 

(a)  1,379  linear  feet  of  6"  bolted  joint  cast 
iron  pipe  at  Five  Cents  ($0.05)  per  linear 

foot.  68.95 

(b)  3,636  linear  feet  of  8M  bell  and  spigot  cast 
iron  pipe  at  Six  Cents  (4>0.06)  per  linear 

foot.  218.16 

5.  Installing  of  fittings,  gate  valves,  etc.; 

6,700  pounds  at  Two  cents  ($0.02)  per  pound  134.00 

6.  Making  joints  for  pipe  and  fittings;  120  linear 
feet  bell  and  spigot  joints  at  Thirty  Cents 

($0.30)  per  linear  foot.  36.00 

6a.  Making  joints  for  6"  cast  iron  pipe;  230  bolted 

joints  at  Fifteen  Cents  ($0.15)  per  joint  34.50 

7.  Re pavement: 

(a)  40  square  feet  of  street  pavement  at  Twenty 

Cents  ($0.20)  per  square  foot  8.00 

(b)  3,300  square  feet  of  sidewalk  pavement  at 

Fifteen  Cents  ($0.15)  per  square  foot.  495.00 

8.  Installation  of  3/4"  screw  taps;  71  screw  taps 

at  Sixty  Cents  ($0.60)  each  42.60 

9.  Installation  of  3/4"  copper  service  pipe;  1,065 
linear  feet  at  Fifteen  Cents  ($0.15)  per  linear 

foot.  159.75 

10.  Furnishing  Cast  Iron  Pipe-Class  150: 

(a)  1,379  linear  feet  6"  bolted  joint  pipe  at 

Seventy  five  cents  ($0.75)  per  linear  foot  1,034.25 

(b)  3,636  linear  feet  8"  bell  and  spigot  cast 
iron  pipe  at  One  Dollar  and  ten  cents 

($1.10)  per  linear  foot.  3,999.60 

11.  Furnishing  bell  end  gate  valves 

(a)  1-  four  inch  valve  at  Twelve  Dollars  12.00 
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(b)  2  six-inch  valves  at  Seventeen  Dollars 

($17.00)  each  $  34.00 

(c)  8  eight-inch  valves  at  Twenty- two  Dollars 

and  Fifty  cents  ($22.50)  each  180.00 

12.  Furnishing  bell  and  spigot  cast  iron  fittings; 

6,000  pounds  at  Six  Cents  ($0.06)  per  pound  360.00 

13.  Furnishing  steel  band  and  bolts;  700  pounds  at 

Five  Cents  ($0,05)  per  pound  35.00 

14.  Furnishing  3/4"  copper  service  pipe  ;1,065 
linear  feet  at  Seventeen  Cents  (^0.17)  per 

linear  foot.  >  181.05 

15.  Furnishing  3/4"  fittings  for  service-lump  sum  97.00 

16.  Engineering  and  supervision-lump  sum  75.00 

17.  Connections-lump  sum  125.00 

TOTAL  AMOUNT  OF  BID  $8.737.06 

And  all  other  bids  for  the  above  described  work  are 
hereby  rejected. 

The  cost  of  this  work  is  to  be  borne  from  funds  in  Appro- 
priation 66-922-06. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2924— 

RESOLVED,  The  Public  Utilities  Commission  approves  and 
hereby  authorizes  the  Onager  of  Utilities  to  execute  for  and 
on  its  behalf,  an  agreement  between  the  Board  of  State  Harbor 
Commissioners  for  San  Francisco  and  the  Public  Utilities 
Commission,  v/hich  said  agreement  was  executed  by  said  Board  of 
Harbor  Commissioners  October  10,  1938  and  reads  in  words  and 
figures  as  follows,  to-wit: 

AGREEMENT 

This  Agreement  made  this  10th  day  of  October,  1938,  be- 
tween the  Board  of  State  Harbor  Commissioners  for  San  Fran- 
cisco Harbor,  first  party,  hereinafter  called  "the  Board",  and 
the  Public  Utilities  Commission  of  the  City  and  County  of  San 
Francisco,  second  party,  hereinafter  called  "the  Commission". 
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WITNESSETH: 

WHEREAS,  the  Board,  an  instrumentality  of  the  State  of 
California,  has  leased  to  certain  parties  certain  lands  which 
are  a  part  of  a  tract  of  land  owned  by  the  State  of  Calif- 
ornia, and  under  the  possession  and  control  of  the  Board,  for 
the  purposes  provided  by  Part  1,  Division  VI  of  the  Harbors 
and  Navigation  Code  of  the  State  of  California,  said  lands 
being  filled  and  reclaimed  lands  in  the  City  and  County  of 
San  Francisco,  State  of  California,  and  located  in  said  City 
and  County  and  State,  east  of  Third  Street  and  Arthur  Avenue, 
south  of  Islais  Creek,  and  north  of  the  waters  of  India 
Basin,  as  shown  by  a  certain  map  marked  Exhibit  "A",  attached 
hereto,  hereby  referred  to  and  made  a  part  hereof;  and 

WHEREAS,  there  are  no  public  streets  bounding  or  adjacent 
to  or  located  upon  said  lands  so  leased,  and  any  water  mains 
constructed  and/ or  installed  for  the  purpose  of  conveying 
water  from  the  San  Francisco  City  water  supply  to  the  struc- 
tures and  plants  located  upon  said  lands  must  be  made  upon  and 
in  such  lands  owned  by  the  State  of  California,  and  not  dedi- 
cated for  use  as  public  streets;  and, 

WHEREAS,  the  City  and  County  of  San  Francisco,  acting 
through  the  Commission,  has  adopted  a  policy  of  not  con- 
structing or  installing  water  mains  connected  with  its 
municipal  water  supply  upon  lands  other  than  public  streets 
unless  the  Commission  can  be  assured  against  expense  resulting 
from  interference  with  such  mains,  or  changes  in  the  locations 
of  such  mains,  and  can  be  assured  of  the  right  of  ingress  to 
and  egress  from  such  location  for  the  purpose  of  installing, 
maintaining,  repairing,  and  operating  such  water  mains;  and, 

WHEREAS,  the  Commission  is  desirous  of  supplying  water 
through  water  mains  under  its  control  to  the  lessees  of  the 
above  mentioned  leased  lands;  and, 

WHEREAS,  the  Board,  in  order  to  promote  the  leasing  of 
lands  in  said  tract  and  to  promote  the  commerce  of  the  Harbor 
of  San  Francisco,  is  desirous  of  having  water  mains  connected 
with  the  municipal  water  supply  of  San  Francisco  laid  upon  and 
installed  in  and  upon  said  tract  of  land,  and  such  installa- 
tion of  such  water  mains  will  be  of  advantage  and  benefit  to 
the  Board  and  the  State  of  California: 

NOW,  THEREFORE ,  it  is  mutually  agreed  by  and  between  the 
parties  hereto,  as  follows: 

1.  * Reference  is  hereby  made  to  the  terms  of  a  certain  permit 
heretofore  on  September  23,  1937  granted  by  the  Board  for  the 
installation  by  the  proper  authorities  of  San  Francisco  of  a 
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water  line  from  Third  Street  in  the  vicinity  of  Arthur 
Avenue,  over  state  property  to  several  industries  located 
thereon  south  of  Islais  Creek,  and  in  confirmation  of  such 
permit  the  Board  hereby  consents  to  the  laying  and  installing 
by  the  commission,  without  expense  to  the  Board,  of  a  water 
main  connected  with  the  municipal  water  supply  of  San  Fran- 
cisco and  located  upon  the  hereinabove  described  lands  owned 
by  the  State  of  California,  such  water  main  to  be  laid,  in- 
stalled and  located  as  follows: 

BEGINNING  at  a  point  on  the  easterly  line  of  Third 
Street  distant  250.00  feet  southerly  from  the  southerly 
line  of  Islais  Street;  thence  at  an  angle  of  52  degrees 
to  the  left  measured  from  the  southerly  extension  of 
Third  Street,  89.95  feet  to  a  point  305.17  feet  southerly 
from  the  southerly  line  of  Islais  Street  and  measured  at 
right  angles  thereto;  thence  easterly  on  a  line  parallel 
to  the  southerly  line  of  Islais  Street  687.77  feet;  thence 
at  right  angles  southerly  133,0  feet;  thence  at  right 
angles  easterly  and  parallel  to  the  southerly  line  of 
Islais  Street  1260  feet, 

said  described  location  being  indicated  by  a  black  line  upon 
Exhibit  TfAM  attached  hereto,  it  being  understood  and  agreed 
that  the  Board  reserves,  at  all  times,  the  right  and  power  to 
revoke  such  permit  or  require  the  Commission  to  change  or  re- 
locate such  water  main,  subject  to  the  following  conditions 
and  agreements,  viz: 

(a)  That  in  the  event  that  the  Board  shall  require  the  Com- 
mission to  change  or  relocate  such  water  main,  then  and  in 
that  event  the  Board  will  reimburse  the  Commission  for  all 
costs  and  expenses  incurred  by  the  Commission  in  making  such 
change  or  relocation. 

(b)  That  in  the  event  that  the  Board  shall  revoke  or  rescind 
its  said  consent  to  and  permit  for  the  construction  of  such 
v/ater  main,  then  and  in  that  event  the  Board  will  pay  to  the 
Commission  the  cost  to  the  Commission  of  the  installation  of 
such  water  main  less  the  total  amount  of  any  reimbursements 
or  contributions  for  such  costs  paid  to  the  Commission  by  any 
other  party  or  parties. 

The  Board  further  agrees  as  follows: 

(a)  That  the  Commission  may  enter  and  go  upon  said  lands  at 
any  time  during  the  life  of  the  permit  for  the  purpose  of 
laying,  installing,  repairing,  maintaining,  and  operating  such 
water  main  so  installed. 
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2.    The  Commission  agrees  that  conditioned  upon  obtaining 
proper  application  from  prospective  consumers,  accompanied 
by  the  required  deposit,  it  will  lay,  locate  and  install  with- 
out expense  to  the  Board,  at  the  location  hereinabove  mentioned 
and  described,,  a  water  main  eight  inches  in  diameter,  and  will 
connect  the  same  with  the  San  Francisco  municipal  water  supply 
at  the  point  on  the  easterly  line  of  Third  Street  indicated 
on  Exhibit  "A",  and  will  operate  and  maintain  said  main  so  as 
to  supply  water  to  the  lessees  of  the  Board  on  said  above 
described  lands>  such  water  service  to  be  in  accordance  with 
the  standard  schedule  of  water  rates  and  subject  to  any  special 
agreement  entered  into  between  the  Commission  and  the  lessees 
of  the  Board  on  said  lands. 

IN  WITNESS  Y/HEREOP,  the  parties  hereto  have  executed 
this  agreement  in  duplicate  this  10th  day  of  October,  1938: 

BOARD  OF  STATE  HARBOR  COMMISSI  ONERS  FOR 
SAN  FRANCISCO  HARBOR 

ATTEST:  BY:    P.  M.  Metier! n 

M.  H.  Gates, 
Secretary 

FORM  APPRO  WD: 
Dion  R.  Holm 
Asst.  City  Attorney 


APPROVED  AS  TO  FORM: 

Lucas  E .  Kilkenny 
Deputy  Attorney  General  of 

the  State  of  California  Approved:  N.A.Eckart, 

General  Manager. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2925— 

RESOLVED,  That  the  Public  Utilities  Commission  approves 
the  following  terms  and  conditions  to  be  accepted  and  agreed 
to  by  applicants  for  water  to  be  supplied  by  the  San  Fran- 
cisco Water  Department  from  its  water  main  proposed  to  be  laid 
on  property  under  control  of  the  Board  of  State  Harbor  Com- 
missioners for  San  Francisco  Harbor: 

1.    The  applicant  or  applicants  shall  acknowledge  the  accept- 
ance of  the  terms  and  conditions  by  having  the  properly 
authorized  officials  attach  their  signature  hereto  in  the 
space  provided. 


Jos.  A.  Moore 

Dr.  Celestine  J.  Sullivan 


Public  Utilities  Commission  of  the 
City  and  County  of  San  Francisco: 

BY: 

Manager  of  Utilities 
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2.  Upon  receipt  of  application  for  service  and  proper 
acceptance  of  the  terms  and  conditions  contained  herein,  the 
Public  Utilities  Commission  will  cause  the  necessary  plans 
and  specifications  to  be  prepared  and  will  advertise  for  bids 
to  install  the  pipe. 

3.  Upon  receipt  of  bids  the  Commission  will  re-estimate  the 
cost  of  the  work  on  the  basis  of  the  lowest  acceptable  bid 
received  and  the  incidental  costs,  including  engineering  and 
inspection.    Upon  advice  as  to  the  amount  of  such  estimate, 
the  applicant  or  applicants  shall  deposit  with  the  San  Fran- 
cisco Water  Department  one-half  of  the  total  estimated  cost  of 
the  installation.    Upon  receipt  of  depsit  or  deposits  in  the 
total  amount  required,  the  Utilities  Commission  will  cause  the 
installation  of  the  pipe  to  be  completed,  and  thereafter  supply 
the  required  service  at  the  established  rates  and  subject  to 
all  of  the  rules  and  regulations  relative  to  such  service 
except  in  so  far  as  the  terms  and  conditions  herein  contained 
shall  specifically  apply. 

4.  Upon  the  completion  of  the  installation  of  the  pipe  and 
when  the  actual  cost  of  the  installation  is  determined,  the 
amount  of  deposit  shall  be  adjusted  to  equal  one-half  the 
cost  either  by  the  applicant  making  additional  deposit  to 
offset  any  deficiency,  or  by  the  Water  Department  refunding  any 
excess  amount. 

5.  The  amount  so  deposited  shall  be  retained  by  the  Water 
Department  for  a  period  of  two  years  from  the  date  of  commence- 
ment of  service,  and  thereafter  shall  be  applied  by  the  Water 
Department  as  a  credit  against  any  water  bills  of  the  deposi- 
tor or  depositors  for  water  delivered  through  the  said  pipe 
line . 

6.  In  the  event  that  consumers  other  than  the  original  ap- 
plicants obtain  service  through  the  pipe  installed  under  this 
agreement  without  the  obligation  of  sharing  the  required  de- 
posit, the  Water  Department  will,  after  a  period  of  two  years, 
at  intervals  of  six  months,  make  a  cash  refund  to  the  original 
depositors,  prorated  on  the  basis  of  the  amount  deposited  by 
each,  of  an  amount  equal  to  the  total  revenue  derived  from 
such  other  consumers  supplied  by  this  line,  until  the  total 
amount  deposited  with  the  Department  has  been  liquidated 
through  credits  and  refunds  as  provided. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2926— 

WHEREAS ,  there  have  been  certain  lands  acquired  under 


-1984- 


Resolution  No.  3026  of  the  Board  of  Supervisors  by  deed,  and 
public  interest  and  necessity  require  the  acquisition  of  lands 
adjacent  thereto,  the  Board  of  Supervisors  is  hereby  respect- 
fully requested  to  repeal  Resolution  No.  3026  and  enact  a 
resolution  determining  and  declaring  that  public  interest  and 
necessity  require  the  acquisition  by  the  City  and  County  of  San 
Francisco  for  airport  purposes  in  the  County  of  San  Mateo  the 
following  described  lands: 

Parcel  No.  1 : : :Tide  Land  Lots  Nos.  27,  28  29  and  30  in  Section 
26  Township  3  South,  Ran^e  5  West,  Mount  Diablo  Base  and 
Meridian,  as  shown  on  Map  No.  1  of  Salt  Marsh  and  Tide  Lands 
situate  in  the  County  of  San  Mateo,  State  of  California, 
prepared  by  order  of  the  Board  of  Tide  Land  Commissioners, 
approved  April  1st,  1870,  and  described  as  follows: 

BEGINNING  at  a  point  in  the  southerly  line  of  said  Section 

26,  distant  thereon  20  chains  easterly  from  the  southwesterly 
corner  of  said  section;  running  thence  easterly  along  said 
southerly  line  40  chains;  thence  at  right  angles  northerly  20 
chains;  thence  at  right  angles  westerly  40  chains;  thence  at 
right  angles  southerly  20  chains  to  the  point  of  beginning, 
containing  80  acres. 

Parcel  No.  2: : :Tide  Land  Lot  No.  25,  in  Section  26,  and  Tide 
Land  Lot  No.  32,  in  Section  27,  all  in  Township  3  South,  Range 
5  West,  Mount  Diablo  Base  and  Meridian,  as  shown  on  Map  No.  1 
of  Salt  Marsh  and  Tide  Lands  situate  in  the  County  of  San 
Mateo,  State  of  California,  prepared  by  order  of  the  Board  of 
Tide  Land  Commissioners,  approved  April  1st,  1870  and 
described  as  follows: 

BEGINNING  at  the  corner  common  to  Sections  26,  27,  34  and 
35  in  said  Township  and  Range;  running  thence  along  the  line 
between  said  Sections  27  and  34  West  10.8u^/^1ience  north  20 
chains;  thence  east  20.00  chains;  thence  south  20.00  chains; 
thence  west  10.00  chains  to  the  point  of  beginning:  containing 
40  acres. 

Parcel  No.  5 : : :  Fractional  Tide  Land  Lot  No.  31,  in  Section 

27,  Township  3  South,  Range  5  West,  Mount  Diablo  Base  and 
Meridian,  as  shown  on  Map  No.  1  of  Salt  Marsh  and  Tide  Lands 
situate  in  the  County  of  San  Mateo,  State  of  California,  pre- 
pared by  order  of  the  Board  of  Tide  Land  Commissioners,  approved 
April  1st,  1870,  and  described  as  follows: 

BEGINNING  at  a  point  in  San  Francisco  Bay  on  the  south 
line  of  Section  27,  distant  70  chains  due  east  of  a  granite 
monument  set  at  the  southwest  corner  of  said  Section  27;  thence 
along  said  south  line,  west  4.19  chains  to  outer  line  of  Salt 
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Marsh,  thence  along  last  mentioned  line  North  0.03  chain, 
north  4°  30 T  east  16,18  chains  and  north  20°  15 T  east  4.10 
chains;  thence  across  tide  lands  east  1.50  chains  and  thence 
south  20  chains  to  the  point  of  beginning,  containing  6.6  acres. 

Parcel  No.  4  -  Lot  II  of  tide  land  survey  No.  12  and  the  south- 
west 1/4  of  the  northeast  1/4  of  Section  2,  Township  4  South 
Range  5  West,  Mount  Diablo  Base  and  Meridian,  which  also  is  a 
portion  of  Tide  Land  Survey  No.  12;  said  Tide  Land  Survey  No. 
12  being  as  surveyed  March  23,  1868,  for  A.  H.  Pearson  by  A. 
S.  Easton,  County  Surveyor  of  San  IVateo  County,  and  recorded, 
at  page  169  in  Volume  entitled  "Tide  Land  Surveys  1868-1878", 
San  Mateo  County  records.    Said  Lot  II  and  said  portion  of 
said  Section  2  are  more  particularly  described  as  follows: 

BEGINNING  at  the  southwest  corner  of  the  northeast  1/4 
of  said  Section  2;  thence  East  1320  feet;  thence  north  1320 
feet;  thence  west  2574  feet;  thence  south  6°  01 T  21M  east 
1327.326  feet  along  the  westerly  boundary  of  said  Tide  Land 
Survey  No.  12;thence -east  1114.74  feet  to  the  point  of  begin- 
ning-containing 75.89  acres. 

RESOLVED,  That  the  action  of  the  Manager  of  Utilities  in 
requesting  the  Board  of  Supervisors  to  pass  the  resolution 
herein  described,  be  and  the  same  is  hereby  approved  and  rati- 
fied. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2927— 

RESOLVED,  That  this  Commission  approves  and.  hereby  re- 
quests the  Controller  to  set  up  an  additional  allotment  in 
Appropriation  No.  866-212-01 -Water  Revenue  Fund -Maintenance 
and  Repair-Source  of  Supply  in  amount  $20,000.00  to  provide  for 
emergency  repairs  to  Bay  Crossing  Pipe  Line,  Seasonal  increase 
over  quarterly  allotments  and  quarterly  unallotment  effected 
by  transfer  of  $L 5, 000. 00  from  Unallotted  Balance. 

On  motion  of  Commissioner  Pilmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2928  — 

RESOLVED,  That  the  contract  for  the  following  public  work 
to  be  performed  for  the  Public  Utilities  Commission  of  the  City 
and  County  of  San  Francisco,  in  pursuance  of  the  provisions  of 
the  Charter  of  said  City  and  County,  to-wlt: 

FOR  CONSTRUCTING  A  TROLLEY  SYSTEM  FOR  THE  BAY  BRIDGE 
LOOP-MUNICIPAL  RAILWAY  CONTRACT  NO.  179 


-1986- 


be  and  the  same  is  hereby  awarded  to  H.  S.  Tittle  Company, 
they  being  the  lowest  regular  and  responsible  bidder  therefor 
at  the  lump  sum  price  of  $9,250*00 

AND  all  other  bids  for  the  above  described  work  are  here- 
by rejected. 

FUNDS  for  this  work  are  available  under  Appropriation  No.. 
865-500-01. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

- -RESOLUTION  NO,  2929- - 

WHEREAS,  the  increased  bus  traffic  on  the  Municipal 
Railway  is  taxing  the  present  capacity  to  a  point  where  it  is 
impossible  to  render  adequate  service  with  the  number  of 
buses  now  owned  by  the  Municipal  Railway;  and, 

WHEREAS ,  it  is  estimated  that  considerably  increased 
business  v/ill  be  obtained  by  increasing  the  number  of  buses 
operated  by  the  Municipal  Railway: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  does  hereby  request  the  Mayor  of  the  City  and  County 
of  San  Francisco  to  recommend  to  the  Board  of  Supervisors 
an  appropriation  in  the  amount  of  $126,000o00,  out  of  the 
surplus  existing  in  the  Municipal  Railway  Operating  Fund  to 
the  credit  of  Appropriation  865-400-00  for  the  purchase  of 
twelve  additional  motor  buses  to  be  used  in  the  Municipal 
Railway  service. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2950— 

RESOLVED ,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller  to  set  up  the  following  allocations  of 
Municipal  Railway  Funds.: 

NO.  218-Allocation  of  $50,000.00  from  Appropriation  No.  65- 
913-66-Railway  Depreciation-Seats  and  Lighting  of  50  cars,  to 
Appropriation  No.  65-913-00-Unallocated,  restoring  to  latter 
appropriation  the  amount  previously  allocated  for  replacing 
seats  and  lighting  in  50  Old  Cars. 

NO.  219-Allocation  of  $112,000.00  from  Appropriation  No.  65- 
913-00-Depreciation  Unallocated,  to  Appropriation  No.  65-913-14 
providing  funds  for    purchase  of  5  new  street  cars  to  replace 
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4  old  nUnlon  Street"  cars  and  1  type  ?7BTr  street  car. 

On  motion  of  Commissioner  Mc  Galium,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NOc  2951  — 

WHEREAS,  Mary  Kuranda,  while  a  passenger  on  Municipal 
street  car  No,  205  of  the  ,?Bf?  line,  on  the  11th  day  of  March 
1938,  was  injured  by  falling  to  the  floor  of  said  car  and 
sustained  numerous  bruises,  abrasions  and  contusions  with  a 
multiple  fracture  of  her  leg;  and, 

WHEREAS 9  Mary  Kuranda  and  James  Kuranda,  her  husband  duly 
filed  a  claim  against  the  City  and  County  of  San  Francisco 
for  $15,000*00  and  thereafter  filed  a  complaint  for  the 
recovery  of  said  amount  and  in  said  complaint  it  is  alleged 
that  said  accident  v/as  caused  by  the  excessive  speed  of  said 
municipal  street  car  and  unusual  jerking  and  lurching  of  said 
car ;  and , 

WHEREAS ,  this  Commission  has  advised  that  Ihomas  B. 
Johnson  claims  adjuster  of  the  Municipal  Railway  has  entered 
into  a  settlement  with  the  said  parties  for  the  sum  of  Eleven 
Hundred  ($1100)  Dollars,  subject  to  the  approval  of  this 
Commission,  and  that  Henry  Heidelberg  Deputy  City  Attorney 
advises  this  Commission  that  under  all  the  facts  and  circum- 
stances this  sum  is  a  fair,  just  and  reasonable  one  to  be  paid 
for  the  full  release  of  all  claims  and  demands  lie  Id  by  Mary 
Kuranda  and  James  Kuranda  her  busband,  against  the  City  and 
County  of  San  Francisco: 

NOW,  THEREFORE ,  BE  IT  RESOLVED,  That  the  City  Attorney 
be  and  he  is  hereby  authorized  and  directed  to  fully  compro- 
mise and  settle  all  of  the  claims  of  said  parties  for  said 
amount  of  $1100.00  and  the  Controller  is  hereby  authorized 
and  requested  to  draw  his  warrant  in  said  sum  in  payment  there- 
for. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Filrner,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  N0a  2952— 

WHEREAS,  Mrs  Nellie  Martlnelli,  while  a  passenger  on  car 
No.  53  of  the  "*N"  line  of  the  Municipal  Railway  on  the  29th 
day  of  March,  1938,  at  Stockton  and  Market  Streets  was  thrown 
from  said  car  to  the  pavement  of  said  street  by  reason  of  the 
alleged  carelessness  and  negligence  of  the  premature  starting 
of  said  car  with  a  sudden  and  unusual  jerk;  and, 
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WHEREAS,  Mrs.  Nellie  Martinelli  sustained  injuries, 
numerous  contusions  and  abrasions  about  her  body,  in  the  region 
of  her  sacrum  and  sternum  and  also  head  injuries  and  by  reason 
of  said  injuries  Mrs,  Martinelli  and  her  husband  sustained 
special  and  actual  damages  in  the  sum  of  $393.30;  ani , 

WHEREAS,  Thomas  B.  Johnson,  Claims  Adjuster  of  the 
Municipal  Railway  has  entered  into  a  settlement  with  Mr.  and 
Mrs.  Martinelli  in  the  said  sum  subject  to  the  approval  of 
this  Commission  for  a  full  release  and  dismissal  of  all  claims 
and  demands  which  they  have  against  the  City  and.  County  of 
San  Francisco,  and  Henry  Heidelberg,  Deputy  City  Attorney,  has 
advised  this  Commission  that  in  view  of  all  the  facts  and  cir- 
cumstances of  this  case,  it  is  his  opinion  that  the  said  sum 
is  a  fair,  just  and  reasonable  one  to  be  paid  for  said  purpose- 

NOW.  THEREFORE,  BE  II1  RESOLVED,  That  the  City  Attorney 
be  and  he  is  hereby  authorized  and  directed  to  fully  compromise 
and  settle  all  of  the  claims  and  demands  of  said  Mr.  and  Mrs. 
Martinelli  for  the  sum  of  $393.30  and  the  Controller  is  hereby 
authorized  and  requested  to  draw  his  warrant  in  said  sum  in 
payment  therefor. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Call urn,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  2935-- 

WHEREAS ,  Olga  Williams,  while  attemting  to  board  an  east- 
bound  y,Cn  car  at  the  intersection  of  Geary  with  Divisadero 
Streets,  on  the  19th  day  of  February,  1938,  was  thrown  to  the 
pavement  as  the  result  of  a  premature  starting  of  said  Munici- 
pal Railway  car;  and, 

WHEREAS ,  said  Olga  Williams  in  said  accident  suffered 
bruises,  abrasions,  contusions  together  with  a  severe  sprain  of 
the  muscles  of  the  left  shoulder  and  sprain  of  the  muscles 
of  the  left  posterior  cervical  region,  with  contusions  of  the 
left  lower  chest,  lacerations  of  the  left  lower  leg  above  the 
ankle,  and  it  was  necessary  for  her  to  secure  medical  attend- 
ance and  suffered  several  weeks7  disability;  and, 

WHEREAS,  Thomas  B.  Johnson,  Claims  Adjuster  of  the 
Municipal  Railway  has  entered  into  an  agreement  with  said 
Olga  Williams,  subject  to  the  approval  of  this  Commission  for 
the  sum  of  $250.00  (Two  Hundred  and  Fifty  Dollars)  for  the  full 
release  and  dismissal  of  all  claims  and  demands  held  against 
the  said  City  and  County  of  San  Francisco,  and  the  City  Attor- 
ney advises  this  Commission  that  in  view  of  all  the  facts  and 
circumstances  said  settlement  is  a  fair,  just  and  reasonable 
one : 
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NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  City  Attorney 
be  and  he  is  hereby  authorized  and  directed  to  enter  into  an 
agreement  of  compromise  with  said  Olga  Williams  for  the  full 
release  and  discharge  of  all  claims  and  demands  against  the 
City  and  County  of  San  Francisco,  in  the  sum  of  Two  Hundred 
Fifty  ($250.00)  Dollars  and  the  Controller  is  hereby  authorized 
and  requested  to  draw  his  warrant  in  payment  therefor* 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 


WHEREAS,  THERESA  FOPPIANO,  was  injured  while  attempting 
to  board  a  westbound  "E"  car  of  the  Municipal  Railway  at  the 
corner  of  Van  Ness  Avenue  and  Union  Street  because  of  the  pre- 
mature starting  of  said  street  car  and  as  a  result  thereof  was 
thrown  to  the  pavement  and  dragged;  and, 

WHEREAS,  a  jury  trial  was  had  on  the  17th  and  18th  days  of 
October,  1938,  before  Judge  Twain  Michelson;  and, 

WHEREAS,  the  defendant,  City  and  County  of  San  Francisco 
admitted  negligence  and  the  defendant's  doctors  testified  as  to 
the  permanent  character  of  said  plaintiff *s  injuries;  and, 

WHEREAS 9  the  jury,  after  the  trial  of  said  cause  returned 
a  verdict  in'the  sum  of  $750,00  and  $76.50  costs;  and, 

WHEREAS,  Thomas  B.  Johnson,  Claims  Adjuster  of  the 
Municipal  Railway  and  the  City  Attorney  advises  this  Commission 
that  in  view  of  all  the  facts  and  circumstances  said  award 
is  a  fair,  just  and  reasonable  one,  and  that  an  appeal  of  said 
case  would  not  be  advisable  under  the  circumstances: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  Controller  is 
hereby  authorized  and.  requested  to  draw  his  warrant  in  payment 
therefore,  to-wit:    $750,00  damages  and  $76.50  costs. 


Thereupon  the  meeting  adjourned  to  resume  at  the  call 
of  the  chair. 


--RESOLUTION  NO.  2954-- 
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MINUTE  S 


PUBLIC  UTILITIES  COMMISSION 


165th  REGULAR  MEETING  OP  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  NOVEMBER  14, 
1938  at  5:00  P.  M. 


Present:    Commissioners  L.  P.  Byington,  Geo.  Filmer,  Sr., 

John  H.Mc  Call urn,  J. P. Murphy  and  John  P.Mc  Laughlin 

President  L.  F.  Byington  presided. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Murphy,  the  following  resolution  signed  by  Commissioners 
Byington,  Pilmer,  Mc  Callum  and  Murphy  on  October  31,  1938 
was  ratified: 

—RESOLUTION  NO.  2935— 

RESOLVED,  That  the  Contract  for  the  following  public  work 
to  be  performed  for  the  Public  Utilities  Commission  of  the 
City  and  County  of  San  Francisco,  in  pursuance  of  the  pro- 
visions of  the  Charter  of  the  City  and  County,  to-wlt : 

FOR  THE  CONSTRUCTION  OF  TRACKS  TO  THE  BAY  BRIDGE 
TERMINAL  -  MUNICIPAL  RAILWAY  CONTRACT  NO.  178 

be  and  the  same  is  hereby  awarded  to  EATON  AND  SMITH,  they 
being  the  lowest  regular  and  responsible  bidder  for  said  work 
at  the  following  unit  prices  for  the  estimated  quantities 
stated: 

ITEM    DESCRIPTION  OF  ITEM,  ESTIMATED  QUANTITY      TOTAL  AMOUNT 
NO.  UNIT  PRICE  FOR  ITEM 


1.  Removing  pavement,  42,000  square  feet  at 

Twelve  Cents  ($0.12)  per  square  foot.  $  5,040.00 

2.  Removing  plain  track  (single  track),  1,450 

feet  at  Thirty  Cents  ($0.30)  per  foot.  435.00 
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3. 


Excavating  track  trench,  2,500  cubic  yards  at 

Seventy  five  Cents  ($0.75)  per  cubic  yard  $  1,875.00 


4.  Excavating  and  backfilling  conduit  and  drain 
trenches,  160  cubic  yards  at  One  Dollar 

($1.00)  per  cubic  yard  160.00 

5.  Breaking  and  distributing  concrete  and  brick 
sub  ballast,  600  cubic  yards  at  One  Dollar  and 

Twenty  five  cents  ($1.25)  per  cubic  yard  750.00 

6.  Furnishing  and  delivering  crushed  rock  ballast, 
1550  cubic  yards  at  One  Dollar  and  Twenty 

three  cents  ($1.23)  per  cubic  yard  1,906.50 

7.  Constructing  plain  track  (single  track),  2,510 

feet  at  Two  Dollars  ($2.00)  per  foot.  5,020.00 

8.  Furnishing  and  delivering  special  length  ties, 

14,5  MEM  at  Fifty  Dollars  ($50,00)  per  MBM  725.00 

9.  Removing  and  replacing  rails,  600  lineal  foot  at 

TV/o  Dollars  (92. 00)  per  lineal  foot  1,200.00 

10.  Installing  special  track  layout  at  Market  and 

First  Streets,  lump  sum  3,000,00 

11.  Installing  special  track  layout  at  Market  and 

Fremont  Streets,  lump  sum  5,500.00 

12.  Installing  double  track  over  double  track 
crossings,  Two  at  Nine  Hundred  and  Twenty  Dollars 

($920.00)  each  1,840.00 

13.  Installing  special  track  layouts  at  the  Bridge 
Terminal  Building-lump  sum  3,600.00 

14.  Applying  thermit  weld  joints,  90  at  Eighteen 

Dollars  ($18.00)  each  1,620.00 

15.  Furnishing  and  installing  300,000  c.  m.  joint 

bonds,  80  at  Two  Dollars  ($2  ,QD)  each  160.00 

16.  Furnishing  and  installing  4/0  joint  bonds,  15 

at  TV;o  Dollars  and  Ten  cents  (4)2.10)  each  31.50 

17.  Furnishing  and  installing  4/0  rail  to  rail  copper 
cross  bonds,  120  at  Two  Dollars  and  Fifty  Cents 

($2.50)  each  300.00 
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18.  Furnishing  and  installing  4/0  track  to  track  copper 
cross  bonds  -  10  at  Tv/o  Dollars  and  Seventy  five 

cents  (h*2.75)  each  $  27.50 

19.  Furnishing  and  installing  4/0  copper  wire  at 
special  work  -  3600  feet  at  Forty  Cents  ($0.40) 

per  foot  1,440.00 

20.  Furnishing  and  installing  ironstone  pipe  drains, 
150  lineal  feet  at  One  Dollar  and  Twenty  five 

Cents  ($1.25)  per  lineal  foot.  187,50 

21.  2-inch  asphaltic  pavement  on  6-inch  concrete  base, 
40,000  square  feet  at  Twenty  Cents  ($0,20)  per 

square  foot.  8,000.00 


2.    1-1/2  inch  asphaltic  wearing  surface,  12,000 

square  feet  at  Five  Cents  ($0.05)  per  square  foot  600.00 

23.  3-inch  asphaltic  concrete  base,  12,000  square 

feet  at  Eleven  Cents  ($0.11)  per  square  foot.  1,320.00 

24.  Asphaltic  concrete  conform  pavement,  3,000  square 

feet  at  Eleven  Cents  ($0.11)  per  square  foot.  330.00 

25.  Concrete  base  for    confom  pavement,  1,500  square 
feet  at  Twenty  Four  Cents  ($0.24)  per  square 

foot  360.00 


26.  Concrete  stringer,  single  track,  4,700  feet  at 
Forty-two  cents  ($0.42)  per  foot.  1,974.00 

27.  Allowance  for  moving  pipes,  conduits,  manholes, 
vaults,  or  other  obstructions  that  interfere  with 

the  placing  of  track  12.500.00 

TOTAL  /MOUNT  OF  BID  $59,902.00 

And  all  other  bids  for  the  above  described  work  are  hereby  re- 
jected. 

Funds  for  this  work  are  available  under  Appropriation  No. 
865-500-01. 


On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  signed  by  Commissioners 
Byington,  Filmer,  Mc  Callum  and  Murphy  on  October  31,  1938 
was  ratified: 
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— RESOLUTION  NO.  2956- - 


RESOLVED,  -^hat  this  Commission  approves  Recommendation 
for  Contract  Payment  No.  606  in  amount  $2,428.11,  payable  to 
Charles  H.  Schween  and  Son  under  SFWD  Contract  No.  189-Gather- 
ing  and  Delivering  of  the  Walnut  Crop  on  the  Sunol  Walnut 
Orchard,  Sunol,  Alameda  County,  California. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  signed  by  all  members 
of  the  Commission  on  November  7,  1938  was  ratified: 

--RESOLUTION  NO.  2937— 

RESOLVED,  That  the  Public  Utilities  Commission  enter  into 
a  contract  with  Ernest  Born,  an  architect  duly  licensed  by  the 
State  of  California,  to  act  as  architect  and  exhibit  designer 
to  prepare  the  plans  and  specifications  for,  and  to  superin- 
tend the  construction,  decoration  and  furnishing  of,  an 
exhibit  to  be  maintained  in  the  San  Francisco  Building  at  the 
Golden  Gate  International  Exposition  by  the  Public  Utilities 
Commission  in  connection  with  the  exhibit  to  be  maintained  in 
said  San  Francisco  Building  by  the  City  and  County  of  San 
Francisco;  and  that  for  his  services  as  said  architect  and 
exhibit  designer,  said  Ernest  Born  be  paid  the  sum  of  Two 
Thousand  Four  Hundred  ($2,400.00)  Dollars,  payable  in  in- 
stallments to  be  approved  from  time  to  time  by  the  Manager  of 
Utilities  as  said  work  of  said  Ernest  Born  progresses;  that 
in  addition  to  said  sum  said  Ernest  Born  be  reimbursed  for 
the  necessary  expenditures  for  any  labor  and  materials  used 
in  the  performance  of  said  work,  said  reimbursement  to  be 
made  only  upon  the  approval  of  said  Manager  of  Utilities, 
said  expenditures  not  to  exceed  the  sum  of  One  Thousand  Two 
Hundred  ($1,200.00)  Dollars; 

BE  IT  FURTHER  RESOLVED,  That  upon  said  contract  being 
approved  by  the  Manager  of  Utilities,  that  the  same  be 
executed  for  and  on  behalf  of  this  Commission  by  the  Secretary 
hereof. 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Mc  Call  urn,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2958— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Credit  Order  No.  611  in  amount  $105.92,  being 
the  difference  between  estimated  and  actual  quantities;  and 
approves  Certificate  of  Acceptance  and  Final  Payment  No.  605 
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in  amount  $281.08,  payable  to  Martin  Murphy  under  SPWD  Con- 
tract No.  183-Laying  4  and  8  Inch  Cast  Iron  Mains  in  Mount 
Vernon  and  Shawnee  Avenues, 

On  motion  of  Commissioner  Mc  Galium,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2959  — 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions and  hereby  approves  Certificate  of  Acceptance  and  Final 
Payment  in  amount  $1,400.00,  payable  to  Charles  D.  Warner 
under  HHWS  Contract  No.  179-Riprap  Facing  on  Levee  at  San 
Joaquin  Valve  House. 

On  motion  of  Commissioner  Filmer, seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  2940  — 

RESOLVED,  That  this  Commission  approves  the  following 
San  Francisco  Water  Department  Recommendations  for  Contract 
Payment : 

Recommendation  for  Contract  Payment  No.  609  in  amount 
$1,689.12,  payable  to  Charles  H.  Schween  and  Son  under  SPWD 
Contract  No.  189-Gathering  and  Delivering  of  the  Walnut  Crop 
on  the  Sunol  Walnut  Orchard. 

Recommendation  for  Contract  Payment  No.  614  in  amount 
$610.13  and  Recommendation  for  Contract  Payment  No.  613  in 
amount  $868.82,  payable  to  Pacific  Pavements  Co.  under  SFWD 
Contract  No.  178-Repaving  of  all  street  or  sidewalk  openings 
where  the  paving  has  been  removed. 

Recommendation  for  Contract  Payment  No.  608  in  amount 
$3,936.29,  payable  to  Sibley  Grading  and  Teaming  Co.  under 
SFWD  Contract  No.  182-Preliminary  Excavation  and  Pipe  Reloca- 
tion for  the  Reconstruction  of  theCalaveras  Stilling  Basin. 

Recommendation  for  Contract  Payment  No.  607  in  amount 
$1,045.75,  payable  to  Martin  Murphy,  under  SFWD  Contract  No. 
172-Laying  of  6"  CI  Mains  in  19th  Avenue,  Lincoln  Way  to 
Lawton . 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 
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--RESOLUTION  NO.  2941— 


RESOLVED^  That  this  Commission  approves  the  following 
Recommendations  for  Contract  Payment  covering  work  performed 
at  the  San  Francisco  Airport: 

Recommendation  for  Contract  Payment  No.  610  in  amount 
$42,271.79,  payable  to  Macco  Construction  Co.  under  Airport 
Contract  No.  44-C on s true ting  Earth  and  Rock  Pill  at  San 
Francisco  Airport. 

Recommendation  for  Contract  Payment  No.  611  in  amount 
$20,180,81,  payable  to  Lee  J.  I mm el  under  Airport  Contract  No. 
46-Paving  at  the  San  Francisco  Airport. 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2942— 

WHEREAS,  The  G-eneral  Manager  and  Chief  Engineer  of  the 
San  Francisco  Water  Department  has  recommended  the  leasing  of 
certain  lands  under  control  of  the  San  Francisco  Water  De- 
partment, as  hereinafter  set  forth: 

THEREFORE,  ^E  IT  RESOLVED,  That  the  Public  Utilities  Com- 
mission of  the  City  and  County  of  San  Francisco  does  approve 
the  terms  and  conditions  of  the  said  leases  and  authorizes 
the  execution  of  same  as  follows: 

S .  J .  WHITING: :  of  San  Francisco,  covering  2.4  acres,  more 

or  less,  being  a  portion  of  the  50-foot  strip 
of  land  in  the  Rancho  Santa  Rita,  Alameda  County,  for  period 
of  one  year,  beginning  November  1,  1938,  at  a  total  cash 
rental  of  $14.40. 

JOS.  JREGOIRE : :    of  San  Francisco,  covering  Lots  2-3-6  and  7, 
in  Block  55  of  the  University  Mound  Survey,  County  of  San 
Francisco,  for  period  of  three  years,  beginning  November  1, 
1938  at  a  yearly  rental  of  $50.00. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO,  2943— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller  to  transfer  from  Appropriation  No. 
865-200-00-Railway  Contractual  Services,  to  Appropriation  No. 
865-231-00-Heat-Light  and  Power  the  sum  of  ^28 ,500.00,  pro- 
viding additional  funds  to  budget  allocation  for  purchase  of 
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power  occasioned  by  increased  service  rendered. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Call urn,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO,  2944-- 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller  to  effect  the  following  allotment  and 
transfer  of  Hetch  Hetchy  Water  Supply  Funds: 

No.  868-11-Request  for  Additional  Allotment  in  amount  $300.00 
in  Appropriation  No.  868-200-00-Hetch  Hetchy  Water  Supply 
Contractual  Services-setting  up  allowance  for  contractual 
services  for  months  of  November  and  December,  1938. 

No.  868-2-Transfer  from  Appropriation  No.  868-212-02-Hetch 
Hetchy  Water  Supply-Routine  Maintenance-General,  to  Appropria- 
tion No.  868-400-00-Equipment,  the  sum  of  $950.00  to  provide 
funds  for  furniture  and  drapes  for  office  of  Utilities  Engineer- 
424  Mason  St. 

On  motion  of  Commissioner  Mc  Call urn,  seconded  by  Commissioner 
Mc  Laughlin,the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2945— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller  to  set  up  an  additional  allotment  in 
Appropriation  No.  863-231-66-Lighting  of  Public  Streets  and 
Buildings,  Water  Department,  in  amount  $18,952,72,  to  provide 
additional  allowance  for  approval  of  December  Servi  ce  Orders 
for  electricity  for  the  Water  Department. 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2946— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller  to  transfer  from  various  sub-appropria- 
tions, representing  completed  jobs,  the  sum  of  ^2,920.69,  to 
Appropriation  No,  92-235-1-1932  Hetch  Hetchy  Bond  Fund-General 
and  Miscellaneous-Unallocated. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2947— 

WHEREAS,  The  estimated  tonnage  of  gathering  and  delivering 
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of  the  walnut  crop  of  the  Sunol  Walnut  Orchard,  at  Sunol , 
Alameda  County,  California,  for  the  season  of  1938,  and  which 
property  is  under  the  control  of  the  Water  Department,  which 
contract  is  referred  to  as  San  Francisco  Water  Department 
Specification  No.  189,  has  exceeded  the  estimated  quantities 
set  forth  in  the  specifications;  and, 

WHEREAS,  it  is  necessary  for  the  preservation  of  the  said 
crop  that  the  same  be  harvested  forthwith: 

NOW ,  THEREFORE,  BE  IT  RESOLVED,  That  because  of  the  fore- 
going facts  it  is  hereby  declared  that  an  emergency  exists, 
and  that  said  additional  estimated  tonnage  of  walnuts  be 
harvested  forthwith,  for  the  purpose  of  preserving  the  same  and 
retaining  to  the  City  an  income  that  otherwise  would  have  been 
lost. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2948-- 

WHEREAS,  by  reason  of  the  necessity  to  reduce  the  charges 
to  be  made  to  commercial  air  line  transportation  companies  for 
facilities  and  general  airport  uses  at  the  San  Francisco  Air- 
port, in  order  to  retain  the  maximum  amount  of  business  of 
said  commercial  air  line  transportation  companies  at  said 
Airport,  at  rates  comparable  with  those  charged  to  said  com- 
mercial air  line  transportation  companies  in  airports  in  other 
cities  of  the  United  States,  the  Public  Utilities  Commission 
recommended  a  schedule  of  rates  which  was  approved  by  Reso- 
lution No.  4247  of  the  Board  of  Supervisors  September  19,  1938, 
and  approved  by  the  Mayor,  September  20,  1938;  and, 

WHEREAS,  The  charges  to  be  made  to  said  air  line  trans- 
portation companies  under  the  reduced  rates  approved  by  said 
Resolution  No.  4247  will  result  in  an  estimated  loss  of  revenue 
for  the  fiscal  year  1938-1939  of  ^15,000.00  as  compared  with 
the  estimated  revenue  under  the  schedule  in  effect  prior  there- 
to which  said  estimated  revenue  under  the  former  schedule  of 
rates  was  budgeted  in  the  Annual  Appropriation  Ordinance  for 
the  fiscal  year  1938-1939;  and, 

WHEREAS,  in  order  to  maintain  the  operations  at  said 
airport  it  will  be  necessary  to  provide  for  funding  the  revenue 
discrepancy  in  the  amount  of  $15,000.00: 

NOW,  THEREFORE ,  BE  IT  RESOLVED,  The  Public  Utilities 


-1998- 


Commission  hereby  requests  the  Mayor  to  recommend  to  the 
Board  of  Supervisors  a  supplemental  appropriation  in  the 
amount  ^15,000.00  out  of  the  Emergency  Reserve  Fund  to  the 
credit  of  the  San  Francisco  Airport  Operating  Fund  to  provide 
the  necessary  funds  to  enable  the  San  Francisco  Airport  to 
continue  its  operations  during  the  remainder  of  the  fiscal 
year  1938-1939,  under  the  basis  of  reduced  charges  to  com- 
mercial air  line  transportation  companies  as  provided  by 
schedule  of  rates  approved  by  Resolution  No.  4247  of  the  Board 
of  Supervisors. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO,  2949— 

WHEREAS ,  It  will  be  necessary  in  order  to  provide  street 
car  facilities  to  the  Bay  Bridge  Terminal  and  control  the 
movement  of  street  cars,  to  install  a  switch  and  signal  system 
at  First  and  Market  Streets,  by  the  time,  now  estimated  to 
be  January  1,  1939,  when  trains  will  commence  operations  over 
the  San  Francisco -Oakland  Bay  Bridge;  and, 

WHEREAS,  Delays  have  been  encountered  over  a  period  of  the 
past  four  months  in  obtaining  necessary  construction  data  from 
the  manufacturer  of  the  signal  equipment  necessary  for  the  de- 
sign of  signal  tower  and  concrete  vault  for  housing  of  switch 
and  signal  equipment  with  the  result  that  time  will  not  now 
permit  of  advertising  for  bids  for  said  signal  tower  and  for 
said  concrete  vault  for  housing  of  switch  and  signal  equipment, 
both  of  which  items  are  estimated  to  cost  $1.800«00,  so  that 
the  same  may  be  completed  and  ready  for  operation  by  January 
1,  1939: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  by  reason  of  the  un- 
forseen  and  uncontrollable  conditions  with  respect  to  obtain- 
ing necessary  construction  data  from  the  manufacturer  of 
signal  equipment  in  time  to  permit  of  advertising  for  bids  for 
the  construction  of  tower  and  concrete  vault  and  for  the  com- 
pletion of  these  items  in  an  operable  condition  by  January  1, 
1939  and  in  order  to  best  subserve  the  interests  of  the  City 
and  County  of  San  Francisco  by  having  said  switching  and  signal 
system  completed  by  January  1,  1939,  the  Public  Utilities  Com- 
mission does  hereby  declare  the  existence  of  an  emergency  in 
connection  with  said  construction  work  and  time  will  not 
permit  of  advertising  for  bids,  and  does  hereby  determine, 
subject  to  the  approval  of  the  Controller  that  funds  are 
available  for  said  construction  work,  that  the  most  expeditious 
manner  of  meeting  said  emergency  and  completing  construction 
of  said  tower  and  associated  equipment,  is  to  direct  the 
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Manager  of  Utilities  and  he  is  hereby  directed,  to  obtain 
the  necessary  labor,  materials  and  equipment  to  complete  said 
construction  work. 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2950— 

RESOLVED,  That  this  Commission  approves  Recommendation 
for  Contract  Payment  No.  612  in  amount  4>2, 504.40,  payable  to 
A.  S.  Dutra  under  Airport  Contract  No.  45-Bredging  Channel 
for  Levee  at  San  Francisco  Airport. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  29  51  — 

WHEREAS,  as  the  result  of  an  accident  on  September  4, 
1938,  at  New  Montgomery  and  Market  Streets,  in  which  said 
accident  Municipal  Railway  street-car  number  169  collided  with 
an  automobile  in  which  was  riding  Chan  You  and  in  which 
accident  said  Chan  You  sustained  personal  injuries  consisting 
of  concussion  of  the  brain,  numerous  contusions  and  bruises 
of  body,  laceration  of  scalp  and  forehead  leaving  a  disfiguring 
scar  which  required  plastic  surgery  at  an  expense  of  One 
Hundred  Fifty  ($150.00)  Dollars,  and  also  suffered  loss  of 
employment  in  the  sum  of  One  Hundred  Fifty  ($150.00)  Dollars; 
and, 

WHEREAS,  the  City  Attorney  has  advised  this  Commission 
that  there  is  insufficient  evidence  at  his  disposal  to  success- 
fully defend  said  claim,  and  that  Thomas  B.  Johnson,  Claims 
Adjuster  of  the  Municipal  Railway,  has  entered  into  a 
settlement  with  said  Chan  You  in  the  sum  of  Five  Hundred 
(^500.00)  Dollars  for  a  full  release  and  dismissal  of  all 
claims  and  liabilities  held  by  said  Chan  You  against  the  City 
and  County  of  San  Francisco,  said  settlement  being  subject 
to  the  approval  of  this  Commission,  and  the  City  Attorney 
having  advised  this  Commission  that  said  sum  is  a  fair,  just 
and  reasonable  amount  to  be  paid  to  said  Chan  You  for  said 
full  release  and  dismissal  of  all  claims  and  liabilities: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  City  Attorney 
be,  and  he  is,  hereby  authorized  and  directed  to  enter  into 
settlement  with  said  Chan  You  in  said  sum  of  Five  Hundred 
(4>500.00)  Dollars  in  payment  for  the  full  release  of  all  claims 
and  demands  held  against  the  City  and  County  of  San  Francisco, 
and  the  Controller  is  hereby  authorized  and  requested  to  draw 
his  warrant  in  said  sum  in  payment  thereof. 
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On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2952  — 

WHEREAS ,  as  the  result  of  an  accident  on  September  4, 
1938,  at  New  Montgomery  and  Market  Streets,  in  which  said 
accident  Municipal  Railway  street-car  number  169  collided  with 
an  automobile  in  which  was  riding  Kong  Shee  and  in  which 
accident  said  Kong  Shee  sustained  personal  injuries  consisting 
of  numerous  contusions,  abrasions  and  sprains  of  the  back  and 
cervical  regions;  and, 

WHEREAS ,  the  City  Attorney  has  advised  this  Commission 
that  there  is  insufficient  evidence  at  his  disposal  to  success- 
fully defend  such  claim,  and  that  Thomas  B.  Johnson,  Claims 
Adjuster  of  the  Municipal  Railway,  has  entered  into  a  settle- 
ment with  said  Kong  Shee  in  the  sum  of  Four  Hundred  Fifteen 
(9415.00)  Dollars  for  a  full  release  and  dismissal  of  all 
claims  and  liabilities  held  by  said  Kong  Shee  against  the  City 
and  County  of  San  Franci sco,  said  settlement  being  subject 
to  the  approval  of  this  Commission,  and  the  City  Attorney 
having  advised  this  Commission  that  said  sum  is  a  fair,  just 
and  reasonable  amount  to  be  paid  to  said  Kong  Shee  for  said 
full  release  and  dismissal  of  all  claims  and  liabilities: 

NOW ,  THEREFORE ,  BE  IT  RESOLVED,  That  the  City  Attorney 
be,  and  he  is,  hereby  authorized  and  directed  to  enter  into 
compromise  settlement  v/ith  said  Kong  Shee  in  said  sum  of 
Four  Hundred  Fifteen  (+415.00)  Dollars  in  payment  for  the  full 
release  of  all  claims  and  demands  held  against  the  City  and 
County  of  San  Francisco,  and  the  Controller  is  hereby 
authorized  and  requested  to  draw  his  warrant  in  said  sum  in 
payment  thereof. 

On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Mc  Call urn,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2955  — 

WHEREAS,  as  the  result  of  an  accident  on  September  4, 
1938  at  New  Montgomery  and  Market  Streets,  in  which  said 
accident  Municipal  Railway  street  car  number  169  collided  with 
an  automobile  owned  by  Leong  Chung  and  in  which  said  accident 
said  automobile  was  damaged  to  the  extent  of  Two  Hundred 
Forty  and  56/100  Dollars  (+240.56);  and, 

WHEREAS ,  the  City  Attorney  has  advised  this  Commission 
that  there  is  insufficient  evidence  at  his  disposal  to  success- 
fully defend  said  claim,  and  that  Thomas  B.  Johnson,  Claims 
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Adjuster  of  the  Municipal  Railway, has  entered  into  a  settle- 
ment,subject  to  the  approval  of  this  Commission, with  said 
Leong  Chung  in  the  sum  of  Two  Hundred  Forty  and  56/100  Dollars 
for  a  full  release  and  dismissal  of  all  claims  and  liabilities 
held  by  said  Leong  Chung  against  the  City  and  County  of  San 
Francisco, and  the  City  Attorney  having  advised  this  Commission 
that  said  sum  is  a  fair, just  and  reasonable  amount  to  be  paid 
to  said  Leong  Chung  for  said  full  release  and  dismissal  of  all 
claims  and  liabilities: 

NOW, THEREFORE,  3E  IT  RESOLVED, That  the  City  Attorney  be, 
and  he  is, hereby  authorized  and  directed  to  enter  into  com- 
promise settlement  with  said  Leong  Chung  in  said  sum  of  Two 
Hundred  Forty  am  56/100  Dollars  in  payment  for  the  full  re- 
lease of  all  claims  and  demands  held  against  the  City  and  County 
of  San  Francisco , and  the  Controller  is  hereby  authorized  and 
requested  to  draw  his  warrant  in  said  sum  in  payment  thereof. 


On  motion  of  Commissioner  Mc  Call  urn,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

•      —RESOLUTION  NO.  2954— 

WHEREAS,  while  A.  C.Sandahl  was  in  the  act  of  boarding 
a  west  bound  street  car  of  the  Market  Street  Railway  Com- 
pany at  the  intersection  of  Sansome  and  Market  Streets,  on 
November  18th,  1937,  at  or  about  the  hour  of  5:35  o'clock  P,M. 
it  is  alleged  that  said  A,  C.  Sandahl  was  struck  by  a  Munici- 
pal Railway  street-car  and  by  reason  thereof  it  is  alleged 
that  he  sustained  certain  personal  injuries;  and, 

WHEREAS,  said  A.  C.  Sandahl  duly  and  properly  filed  a 
claim  against  the  City  and  County  of  San  Francisco  for  the 
sum  of  Two  Thousand  ($2, 000. 00)  Dollars  and  has  brought  suit 
against  the  said  City  and  County  of  San  Francisco  in  said  sum- 
and, 

Yi/HEREAS '  Thomas  B,  Johnson,  Claims  Adjuster  of  the 
Municipal  Railway,  Henry  Heidelberg  and  Sylvain  D.  Leiosic, 
Deputy  City  Attorneys,  have  entered  into  a  tentative  settle- 
ment with  said  A.  C.  Sandahl  for  the  sum  of  Five  Hundred 
($500.00)  Dollars,  for  a  full  release,  discharge  and  settle- 
ment of  all  claims;  and, 

WHEREAS,  this  Commission  has  been  fully  informed  of  all 
the  facts  and  circumstances  surrounding  said  accident,  and 
this  settlement  has  been  recommended  to  this  Commission  by 
the  City  Attorney  as  a  fair,  just  and  reasonable  one: 

NOW,  THEREFORE.  BE  IT  RESOLVED,  That  the  City  Attorney 

be,  and  he  is,  hereby  authorized  and  directed  to  fully  settle 

and  compromise  all  claims  for  damages  to  said  A.  C.Sandahl 

in  the  sum  of  Five  Hundred  ($500.00)  Dollars,  and  that  the 

Controller  be,  and  he  is,  hereby  requested  to  draw  his  warrant 
m  said  sum  in  payment  therefor. 
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On  motion  of  Commissioner  Murphy,  seconded  "by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  2955— 

WHEREAS,  Mary  Antonovich,  while  a  passenger  on  Municipal 
Railway  street  car  number  8,  on  February  24,  1938,  at  Tenth 
"Venue  and  California  Street,  was  injured  by  the  alleged  sudden 
stopping  of  said  street  car  and  by  reason  thereof  was  thrown 
to  the  floor  of  said  street  car  sustaining  two  fractures  of 
her  collar  bone;  and, 

WHEREAS,  said  Mary  Antonovich  filed  a  claim  against  the 
City  and  County  of  San  Francisco    and  brought  suit  for  the  sum 
of  Five  Thousand  Five  Hundred  Twenty  four  and  50/100  Dollars 
($5,524,50)  and  the  City  Attorney  advises  this  Commission 
that  there  is  insufficient  evidence  to  warrant  a  contest  of 
said  suit  and  recommends  to  this  Commission  that  the  sum  of 
One  Thousand  Two  Hundred  Fifty  ($1,250.00)  Dollars  is  a  fair, 
just  and  reasonable  amount  to  be  paid  to  said  Mary  Antonovich 
for  a  full  release  and  dismissal  of  all  claims  and  damages 
held  against  the  City  and  County  of  San  Francisco,  and  Hiomas 
B.  Johnson,  Claims  Adjuster  of  the  Municipal  Railway,  has 
entered  into  a  settlement  with  said  Mary  Antonovich  in  said 
sum,  subject  to  the  approval  of  this  Commission. 

NOW.  THEREFORE,  BE  IT  RESOLVED*  That  the  City  Attorney 
be,  and  he  is,  hereby  authorized  and  directed  to  enter  into 
compromise  settlement  with  said  Mary  Antonovich  in  said  sum  of 
One  Thousand  Two  Hundred  Fifty  ($1,250.00)  Dollars  in  payment 
for  the  full  release  of  all  claims  and  demands  against  the 
City  and  County  of  San  Francisco,  and  the  Controller  is  hereby 
authorized  and  requested  to  draw  his  warrant  in  said  sum  in 
payment  thereof. 

On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2956  — 

WHEREAS,  Mildred  LaGuske  while  attempting  to  board  a 
Municipal  Railway  5,F"  car  on  the  17th  day  of  July,  1937,  at 
the  intersection  of  Chestnut  and  Laguna  Streets  was  thrown  to 
the  pavement  as  the  result  of  the  premature  starting  of  said 
Municipal  Railv/ay  car;  and, 

WHEREAS,  said  Mildred  LaGuske  in  said  accident  suffered 
bruises,  abrasions  and  contusions,  together  with  a  severe 
strain  to  the  lumbo-sacral  and  severe  strains  of  the  sacro- 
illiac  joints,  together  with  a  severe  sprain  in  both  knees 
joints  and  claimant  also  suffered  torn  and  strained  ligaments 
of  her  left  lower  abdomen,  and  as  the  result  of  said  injuries 
said  claimant  was  confined  to  the  St.  Francis  Hospital  for 
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approximately  six  weeks  and  was  unable  to  be  up  and  around  for 
several  months: 

WHEREAS,  Thomas  3.  Johnson,  Claims  Adjuster  of  the 
Municipal  Railway  has  entered  into  an  agreement  with  said 
Mildred  LaGuske ,  subject  to  the  approval  of  this  Commission, 
for  the  sum  of  Five  Hundred  and  Sixty  Dollars  (^560.00)  for 
the  full  release  and  dismissal  of  all  claims  and  demands  held 
against  the  said  City  and  County  of  San  Francisco,  and  the 
City  Attorney  advises  this  Commission  that  in  view  of  all  the 
facts  and  circumstances  said  settlement  is  a  fair,  just  and 
reasonable  one: 

NOW,  THEREFORE  BE  IT  RESOLVED,  That  the  City  Attorney 
be  and  he  is  hereby  authorized  and  directed  to  enter  into  an 
agreement  of  compromise  with  said  Mildred  LaGuske  for  the  full 
release  and  discharge  of  all  claims  and  demands  against  the 
City  and  County  of  San  Francisco,  in  the  sum  of  Five  Hundred 
and  Sixty  Dollars  (^560.00)  and  the  Controller  is  hereby 
authorized  and  requested  to  draw  his  warrant  in  payment  there- 
for. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Call um,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2957-- 

WHEREAS ,  While  Tillie  Boraysky  on  thel9th  day  of 
September,  1938,  was  alighting  from  Municipal  Railway  street 
car  No.  195,  at  Geary  Street  and  Van  Ness  Avenue,  said 
street  car  prematurely  started;  and, 

WHEREAS ,  by  reason  of  the  happening  of  said  accident,  said 
Tillie  Borowsky  suffered  sprains  of  both  ankles  and  as  a  re- 
sult of  said  injury  was  confined  to  her  bed  and  to  her  home 
for  eight  weeks  incurring  expenses  therefor  in  the  sum  of 
Two  Hundred  Fifty  Four  ($254.00)  Dollars  and  also  incurred  a 
doctor's  bill  of  Sixteen  («i>16.00)  Dollars  and  was  forced  to 
expend  Fourteen  ($14.00)  Dollars  for  drugs,  etc.  totalling  the 
sum  of  Two  Hundred  Eighty  Four  (^284.00)  Dollars;  and, 

WHEREAS '  Thomas  B.  Johnson,  Claims  Adjuster  of  the 
Municipal  Railway  has  agreed  upon  a  settlement,  subject  to 
the  approval  of  this  Commission,  of  all  claims  for  damages  held 
by  said  Tillie  Borowsky,  said  settlement  being  in  the  sum  of 
Three  Hundred  ($300.00)  Dollars  and  the  City  Attorney  advises 
this  Commission  that  there  is  insufficient  evidence  to  warrant 
a  defense  of  this  action,  and  that  said  sum  of  Three  Hundred 
($300.00)  Dollars  is  a  fair,  just  aid  reasonable  sum  to  be  paid 
under  all  the  facts  and  circumstances  of  the  case. 

NOW,  THEREFORE,  BE  IT  RESOLVED,  by  this  Commission  that 
the  City  Attorney  be,  and  he  is,  hereby  authorized  and  directed 
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to  fully  compromise  and  settle  all  claims  for  damages  held 
by  said  Tillie  Borowsky  against  the  City  and  County  of  San 
Francisco  for  the  sum  of  Three  Hundred  (^300.00)  Dollars,  and 
the  Controller  is  authorized  and  requested  to  draw  his  warrant 
in  said  sum  in  payment  therefor. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 


V/HEREAS,  while  Carrie  Abraham,  on  the  21st  day  of  September 
1938  was  alighting  from  Municipal  Railway  streetcar  No.  210  at 
Geary  Street  and  Tenth  Avenue,  said  street  car  prematurely 
started;  and, 

WHEREAS,  by  reason  of  the  happening  of  said  accident  said 
Carrie  Abraham  suffered  contusion  of  her  left  elbow  with  a 
wide  spread  area  of  discoloration  and  tenderness,  also  tender- 
ness over  the  cervical  and  lumbar  vertebra,  and  tenderness 
about  the  left  knee  and  as  a  result  of  said  injuries  was  con- 
fined to  her  bed  and  her  home  and  is  still  suffering  from 
said  injuries;  she  sustained  special  damages  by  way  of  doctor's 
bills,  broken  eye-glasses,  etc.  in  the  sum  of  One  Hundred 
Twenty  and  50/100  Dollars  ($120.50);  and, 

WHEREAS,  Thomao  B.  Johnson,  Claims  Adjuster  of  the 
Municipal  Railv/ay,  has  agreed  upon  a  settlement,  subject  to 
the  approval  of  this  Commission,  of  all  claims  for  damages  held 
by  said  Carrie  Abraham,  said  settlement  being  in  the  sum  of 
Three  Hundred  Seventy  eight  and  50/100  Dollars  U378.50)  and 
the  City  Attorney  advises  this  Commission  that  there  is  in- 
sufficient evidence  to  warrant  a  defense  of  this  action,  and 
that  said  sum  is  a  fair,  just  and  reasonable  sum  to  be  paid 
under  all  the  facts  and  circumstances  of  the  case: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  by  this  Commission  that  the 
City  Attorney  be,  and  he  is  hereby  authorized  and  directed  to 
fully  compromise  and  settle  all  claims  for  damages  held  by 
said  Carrie  AbHham  against  the  City  and  County  of  San  Francisco 
for  the  sum  of  Three  Hundred  Seventy  Eight  and  50/100  Dollars 
(sj378.50)  and  the  Controller  is  authorized  and  requested  to 
draw  his  warrant  in  said  sum  in  payment  therefor. 


Thereupon  the  meeting  adjourned  to  resume  at  the  call 
of  the  chair. 


—RESOLUTION  NO.  2958- 
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MINUTES 


PUBLIC  UTILITIES  C0I1MISSI0N 

.■ 

166TH  REGULAR  MEETING  OP  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  NOVEMBER  28, 
1938  AT  5:00  P.M. 

************************************************** 


Present:    Commissioners  L.  F.  Byington,  George  Filmer,  Sr., 
John  H.McCallum,  J. P. Murphy  and  John  P.  McLaughlin 

President  L .  P.  Byington  presided. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
McCallum,  the  following  resolution  signed  by  all  members  of 
the  Commission  on  November  17,  1938  was  ratified: 

— RESOLUTION  NO.  2959— 

RESOLVED,  That  the  contract  for  the  following  public  work 
to  be  performed  for  the  Public  Utilities  Commission  of  the  City 
and  County  of  San  Francisco,  in  pursuance  of  the  provisions  of 
the  Charter  of  said  City  and  County,  to-wit: 

FOR  PAINTING  THE  SEVENTEENTH  STREET  CAR  HOUSE 
Municipal  Railway  Contract  No.  180 

be  and  the  same  is  hereby  awarded  to  the  ARISTO'  PAINTING  COMPANY 
they  being  the  lowest  regular  and  responsible  bidder  therefor, 
at  the  lump  sum  price  of  $3,173.00. 

And  all  other  bids  for  the  above  described  work  are 
hereby  rejected. 

Funds  for  this  work  are  available  under  Appropriation 
No.  865.200.00. 

On  Motion  of  Commissioner  Filmer,  seconded  by  Com- 
missioner Murphy,  the  following  resolution  was  adopted  unani- 
mously: 

—RESOLUTION  NO.  2960— 

RESOLVED ,  THat  this  Commission  accepts  the  work  as 
satisfactorily  completed  in  accordance  with  plans  and  specifi- 
cations; approves  Credit  Order  No.  612  in  amount  $167.93,  being 
the  difference  between  estimated  and  actual  quantities  and 
approves  Certificate  of  Acceptance  and  Final  Payment  No.  612 
in  amount  $2,504.40  payable  to  A.  S.  Dutra  under  Airport  Con- 
tract No.  45-Dredging  Channel  for  Levee  at  San  Francisco  Air- 
port . 


BE  IT  FURTHER  RESOLVED,  That  Resolution  No.  2950  adopted 
by  this  Commission  at  the  165th  regular  meeting  held  November 
14,  1938  be  and  the  same  is  hereby  rescinded. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2961  — 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifications 
and  hereby  approves  Certificate  of  Acceptance  and  Pinal  Payment 
No.  615  in  amount  $1,983-00,  payable  to  W estern  Asbestos  Company 
under  SFWD  Contract  No.  186-Purnishing  and  I  ns tailing  A coustical 
Treatment,  Painting  and  Fixtures  in  Water  Department  Building, 
425  Mason  Street. 

On  motion  of  Commissioner  McLaughlin,  seconded  by  Commissioner 
Pilmer,  the  following  resolution  was  adopted  unanimously: 

—  RESOLUTION  NO.  2962— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifications; 
approves  Order  for  Extra  Work  No.  968  in  amount  $1,728.24,  being 
the  difference  between  estimated  and  actual  quantities  and  ap- 
proves Certificate  of  Acceptance  and  Final  Payment  No.  616  in 
■amount  $3,476.01,  payable  to  Charles  H.  Schweon  and  Son  under 
SFWD  Contract  No.  189-Gathoring  and  Delivering  of  the  Walnut 
Crop  on  the  Sunol  Walnut  Orchard,  Sunol ,  Alameda  County. 

On  motion  of  Commissioner  McLaughlin,  seconded  by  Commissioner 
Pilmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2963— 

WHEREAS.  Martin  Murphy,  contractor,  under  SFWD  Contract  No 
172-Laying  6  Inch  Mains  in  Nineteenth  Avenue,  Lincoln  Way  to 
Lawton  Street  has  experienced  unavoidable  delays  in  the  prose- 
cution of  the  contract,  due  to  the  fact,  that  the  street,  und^r 
another  City  contract,  has  not  been  brought  to  grade  and  proper 
grade  stakes  set;  and, 

WHEREAS,  said  Martin  Murphy  has  diligently  prosecuted  the 
work  in  accordance  with  the  terms  of  the  contract: 

THEREFORE,  BE  IT  RESOLVED,  That  in  accordance  with  the 
written  recommendation  of  N.  A.  Eckart,  Chief  Engineer  and  Gen- 
eral Manager  of  the  San  Francisco  Water  Department         E.  G. 
Cahill,  Manager  of  Utilities,  this  Commission,  because  of  the 
above  recited  condition  causing  unavoidable  delays,  hereby 
grants  an  extension  of  twenty-four  (24)  days  for  completion  of 
said  SPWD  Contract  No.  172  and  liquidated  for  damages  resulting 
from  said  days  of  delay  are  hereby  waived. 
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On  motion  of  Commissioner  McCallum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2964— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Order  for  Extra  Work 
No.  967  in  amount  $600.00,  in  favor  of  Lee  J.  Immel,  under 
Airport  Contract  No.  46 -Paving  at  San  Francisco  Airport,  cover- 
ing the  furnishing  and  operating  of  a  power  roller,  including 
labor  and  supplies  therefor,  as  required  for  work  on  runway 
pavement  not  classifiable  under  items  of  the  contract  and  nec- 
essary for  the  safe  use  of  the  landing  field  runways  during 
construction . 

On  motion  of  Commissioner  McCallum,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO,  2965— 

RESOLVED,  That  this  Commission  approves  and  hereby  author- 
izes the  Division  of  Highways-California  State  Highway  Depart- 
ment to  remove  from  the  channel  of  Laguna  Creek,  in  the  vicinity 
of  Sunol  Circle,  Alameda  County,  under  the  supervision  and 
direction  of  the  General  Manager  and  Chief  Engineer  of  the  San 
Francisco  Water  Department,  5,000  cubic  yards,  more  or  less,  of 
sand  and  gravel,  for  which  the  said  Division  of  Highways- 
California  State  Highway  Department  will  pay  to  said  San  Fran- 
cisco Water  Department,  the  sum  of  five  cents  per  cubic  yard, 
subject  to  the  condition  that  no  trees  will  be  cut  down  without 
the  permission  of  said  San  Francisco  Water  Department  and  that 
upon  removal  of  said  gravel,  the  pit  will  be  left  in  a  sightly 
condi  tion. 

On  motion  of  Commissioner  McCallum,  seconded  by  Commissioner 
McLaughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2966- - 

RESOLVED,  That  this  Commission  approves  and  hereby  request 
the  Board  of  Supervisors  to  enact  the  following  ordinance: 

BE  IT  ORDAINED  by  the  People  of  the  City  and  County  of 
San  Francisco  as  follows: 

Section  1.    In  accordance  with  the  recommendation  of  the 
Public  Utilities  Commission,  the  Board  of  Supervisors  hereby 
declare  that  public  interest  and  necessity  demands  the  sale  of 
the  following  described  City  owned  land  situated  in  the  County 
of  Alameda,  State  of  California: 

COMMENCING  at  a  point  in  the  northerly  boundary 
line  of  that  certain  100  foot  strip  of  land  described 
in  Parcel  71  of  Alameda  County  lands,  in  deed  from 
Spring  Valley  Water  Company  to  the  City  and  County  of 
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San  Francisco,  dated  March  3,  1930  and  recorded 
March  3,  1930  in  the  Office  of  the  County  Recorder 
of  Alameda  County,  State  of  California,  in  Liber 
2350  of  Official  Records  at  page  1;  said  point  be- 
ing the  northwest  corner  of  that  certain  portioh 
of  said  100  foot  strip  conveyed  to  Henry  J .  Kaiser 
Company  by  the  City  and  County  of  San  Francisco  by 
deed  dated  April  12,  1937  and  recorded  August  20, 
1937,  Alameda  County  Records;  running  thence  from 
said  point  of  commencement  along  said  northerly 
boundary  line  north  87°  56*  west  1474.67  feet  to 
Corner  No.  10  of  the  boundary  of  the  Santa  Rita 
Rancho;  thence  continuing  along  said  northerly 
boundary  line  of  Parcel  71,  north  67°  15?  WGS"t 
119.43  feet  to  an  intersection  with  the  northeast- 
erly boundary  line  of  Alameda  County  Road  No.  1533; 
thence  leaving  said  northerly  boundary  line  and 
running  southeasterly  along  said  northeasterly 
boundary  line  of  said  road  south  15°  24 '  30??  east 
127.18  feet  to  an  intersection  with  the  southerly 
boundary  lino  of  said  100  foot  strip;  thence  along 
said  southerly  boundary  line  south  67°  15 7  east 
58.20  feet;  thence  continuing  along  said  southerly 
boundary  line  south  87°  56 r  east  1495.15  feet  to 
the  soutwest  corner  of  the  hereinabove  mentioned 
portion  of  said  100  foot  strip  of  land  conveyed  to 
Henry  J .  Kaiser  Company;  thence  leaving  said  south- 
erly boundary  line  and  running  along  the  westerly 
boundary  line  of  said  portion  of  100  foot  strip  of 
land  conveyed  to  Henry  J .  Kaiser  Company  north  0° 
47 T  east  100.03  feet  to  the  point  of  commencement. 

Section  2.    The  above  described  land  shall  be  sold  in 
accordance  with  the  provisions  of  Section  92  of  the  Charter  of 
the  City  and  County  of  San  Francisco,  subject  to  the  following 
reservations  and  conditions: 

1-  In  order  that  connections  can  be  made  between  the  remaining 
portions  of  the  100  foot  strip  of  land  and  the  50  foot  strip  of 
land  of  the  City  and  County  of  San  Francisco,  the  City  hereby 
reserves  a  right  of  way  casement  to  lay,  relay,  construct,  re- 
construct, maintain,  operate,  patrol,  repair,  replace,  remove 
increase  and/or  change  the  number  and  size  of  pipe,  pipe  lines, 
conduits  and/or  connections,  appurtenances  and  appliances  for 
the  conveyance,  distribution,  supply  and/or  sale  of  water  and  to 
reconstruct,  construct,  operate,  patrol,  repair,  renew,  replace, 
remove,  increase  and/or  change  the  number  of  electric  transmis- 
sion lines  and/ or  telephone  lines,  consisting  of  wires  supported 
on  poles,  with  the  usual  and  necessary  fittings  and  appurtenances 
thereto,  along  and /or  across  the  strip  of  land  hereinabove  des- 
cribed and  extending  from  the  northeasterly  boundary  line  of 
Alameda  County  Road  No.  1533  to  the  westerly  boundary  line  of 
that  certain  portion  of  said  100  foot  strip  of  land  heretofore 
conveyed  to  Henry  J .  Kaiser  Company  by  the  City  and  County  of 
San  Francisco  by  deed  dated  April  12,  1937,  and  recorded  August 
20,  1937,  Alameda  County  records. 
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2-  There  is  also  hereby  expressly  reserved  by  the  City,  its 
successors  and  assigns,  as  against  the  parcel  of  land  hereinbe- 
fore described,  all  water  which  may  or  might  flow  in  any  stream 
or  water  course  to  which  said  land  or  any  portion  thereof  is  or 
may  bo  riparian;  and  the  right  to  withdraw,  drain  and  divert  to 
any  point  such  water  from  any  such  stream  or  water  course  at 
any  point  above  or  below  said  land;  also  the  right  to  take  by 
pumps  or  ^thv^r  means  located  on  any  lands  other  than  the  parcels 
of  land  hereinabove  described,  from  the  subterranean  strata  und- 
erlying said  parcel  of  land,  such  water  as  it  may  now  or  here- 
after desire  for  use  or  disposal  cither  upon  such  lands  or  else- 
where.     However,  the  grantee,  subject  to  the  foregoing  para- 
mount rights  of  the  City,  its  successors  and  assigns,  shall  have 
the  right  to  sink  a  well  or  wells  on  said  parcel  of  land  and  to 
use  the  water  therefrom  on  said  parcel  of  land,  but  the  said 
water  shall  not  be  used  or  disposed  of  for  use  elsewhere  by  the 
grantee . 

3-  Subject  to  the  reservations  of  the  Spring  Valley  Water 
Company  as  set  forth  in  parcel  71,  Alameda  C  ounty  Lands  in  the 
hereinabove  mentioned  deed  from  the  Spring  Valley  Water  C ompany 
to  the  City  and  County  of  San  Francisco. 

On  motion  of  Commissioner  McCallum,  seconded  by  C ommissioncr 
Filmer,  the  f oil  owing  r esolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2967— 

WHEREAS ,  the  General  Manager  and  Chief  Engineer  of  the 
San  Francisco  Water  Department  has  recommended  the  leasing  of 
certain  lands  under  the  control  of  the  San  Francisco  Water  De- 
partment as  hereinafter  set  forth: 

NOW,  THEREFORE ,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  does  approve 
the  terms  and  conditions  of  the  said  leases  and  authorizes  the 
execution  of  same  as  follows: 

ASA  E .  HULL : :  of  San  Carlos,  covering  three  parcels  of  land 

(15-12-8-acres)  in  the  Belmont  Pump  Lot,  San  Mateo 
County,  for  period  of  one  year,  beginning  November  1,  1938,  on 
a  1/4  share  crop  of  crops  for  the  15  acre  tract,  and  a  cash 
rental  of  $45.00  for  the  12  and  8  acre  tracts. 

CLARENCE  DUTRA: :  of  Pleasanton,  covering  50  acres  in  Parcel  No. 

69-Pleasanton  Lands,  Alameda  County  for  period 
of  one  year,  beginning  December  1,  1938,  at  a  cash  rental  of 
$60.00. 

On  motion  of  Commissioner  McLaughlin,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 
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— RES OLUTION  NO ,  2968- - 


RESOLVED,  That  the  Contract  for  the  following  public  work 
to  be  performed  for  the  Public  Utilities  Commission  of  the  City 
and  County  of  San  Francisco,  in  pursuance  of  the  provisions  of 
the  Charter  of  the  said  City  and  County,  to-wit: 

FOR  THE  LAYING  OF  6-INCH  AND  8- INCH  CAST  IRON  MAINS 

IN  MASONIC  AVENUE  AND  EWING  TERRACE 
SAN  FRANCISCO  WATER  DEPARTMENT  SPECIFICATION  NO.  194 

15 e  and  the  same  is  hereby  awarded  to  E.  J.  TREACY,  he  being  the 
lowest  regular  and  responsible  bidder  for  said  work  at  the  fcl 
lowing  unit  prices  for  the  estimated  quantities  stated: 

ITEM    DESCRIPTION  OF  ITEM.  ESTIMATED  QUANTITY,            TOTAL  AMOUNT 
NO.  ,  UNIT  PRICE   FOR  ITEM 


1.  Excavation  and  backfill  for  6?f  and  8P  pipe, 
trench  17n  wide  by  36n  deep;  1,945  linear  feet 

at  Twenty-nine  Cents  ($0.29)  per  linear  foot  $564.05 

2.  Additional  excavation  and  backfill;  10  cubic 

yards  at  Fifty  Cents  ($0.50)  per  cubic  yard  5.00 

3.  No  Item  3. 

4.  Installing  Pipe: 

(a)  1,390  linear  feet  6"  bolted  joint  cast  iron 

pipe  at  Five  Cents  ($0.05)  per  linear  foot  69.50 

(b)  555  linear  feet  of  8n  bell  and  spigot  cast  iron 
pipe  at  Eight  Cents  ($0.08)  per  linear  foot  44.40 

5.  Installing  fittings,  gate  valves,  etc.;  4,400  pounds 

at  One  and  Five-tenths  Cents  ($0,015)  per  pound  66.00 

6.  Making  joints  for  pipe  and  fittings;  83  linear 
feet  bell  and  spigot  joints  at  Thirty  Cents  ($0.30) 

per  linear  foot  24.90 

6a.    Making  joints  for  6?r  cast  iron  pipe;  235  bolted 

joints  at  Thirty  Cents  ($0.30)  per  joint  70.50 

7.  Re pavement: 

(a)  100  square  feet  of  street  pavement  at 
Twenty-Five  Cents  ($0.25)  per  square  foot  25.00 

(b )  100  Square  feet  of  sidewalk  pavement  at 
Twenty-five  Cents  ($0.25)  per  square  foot  25.00 

8.  Installation  of  3/4"  screw  taps;  89  screw  taps 

at  One  Dollar  ($1.00)  each  89.00 

9.  Installation  of  3/4,?  copper  service  pipe;  1,430 

linear  feet  at  Twenty  Cents  ($0.20)  per  linear  ft.  286.00 
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10,  Furnishing  Cast  Iron  Pipe  -  Class  150. 

(a)  1,390  linear  feet  6"  bolted  joint  pipe  at 
Seventy-five  Cents  ($0.75)  per  linear  foot  $1,042.50 

(b)  555  linear  feet  8?r  bell  and  spigot  cast 
iron  pipe  at  One  Dollar  and  Ten  Cents 

($1.10)  per  linear  foot  610.50 

11,  Furnishing  bell  end  gate  valves: 

(a)  3  four-inch  valves  at  Twelve  Dollars 

($12 .00 )  each  .         36  ,00 

(b)  3  six-inch  valves  at  Seventeen  Dollars 

($17.00)  each  51  00 

(c)  2  eight-inch  valves  at  Twenty- two  Dollars 

and  Fifty  Cents  ($22.50)  each  45 ,00 

12.  Furnishing  bell  and  spigot  cast  iron  fittings; 

2,800  pounds  at  Six  Cents  ($0.06)  per  pound  168.00 

13.  Furnishing  steel  band  and  bolts;  290  pounds  at 

Five  Cents  ($0.05)  per  pound  14.50 

14.  Furnishing  3/4"  copper  service  pipe;  1,430  linear 

feet  at  S eventeen  C ents  ($0.17)  per  linear  foot  243.10 

15,  Furnishing  3/4"  fittings  for  services  -  Lump  Sum  120.00 


16.  Engineering  and  Supervision  -  Lump  Sum  50.00 

17.  Connections  -  Lump  Sum  120.00 

TOTAL  MOUNT  OF  BID  $5.769.95 

And  all  other  bids  for  the  above  described  work  are  here- 
by rejected. 

The  cost  of  this  work  is  to  be  borne  from  funds  in  Appro- 
priation No.  66.922.07. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
McCallum,  the  following  resolution  was  adopted  unanimously: 


—RESOLUTION  NO.  2969-- 


RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller  to  transfer  from  Appropriation  No.  868.212- 
.02-Hetch  Hetchy  Water  Supply-Routine  Maintenance-General,  to 
Appropriation  No.  868 .812.00-Taxes  the  sum  of  $305.66,  to  pro- 
vide for  deficiency  in  Hetch  Hetchy  Water  Supply  Taxes,  1938-1939, 
payable  to  various  City,  County  and  Irrigation  Di stricts . 
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On  motion  of  Commissioner  Fllmer,  seconded,  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO .  2970— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Order  for  Extra  Work 
No  -  969  in  amount  $1,000.00,  in  favor  of  Macco  Const rue ti on  0 o  , 
under  Airport  Contract  No.  44-Constructing  Earth  and  Rock  Pill , 
San  Francisco  Airport,  covering  the  placing  of  material  to  sea.', 
the  levee  against  leakage  by  methods  other  than  provided  for 
under  the  specifications. 

On  motion  of  Commissioner  McLaughlin,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2971  — 

RESOLVED,  that  this  Commission  approves  and  hereby  re- 
quests the  Controller  to  transfer  from  Appropriation  No.  94.901-,- 
00-Contract  Extras  to  Appropriation  No.  94  .905 .01 /2-Inspcction 
and  Supervision,  the  sum  of  $3,600.00  to  provide  an  additional 
amount  for  inspection  and  supervision  by  field  forces  -  Hetch 
frotchy  Water  Supply  -  in  connection  with  the  enlargement  of 
O'Shaughnossy  Dam  in  order  to  continue  strain  gauge  measurements 
as  required  by  the  State  Department  of  Public  Works. 

On  motion  of  Commissioner  McLaughlin,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  2972-- 

RESOLVED,  that  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifications; 
approves  Credit  Order  No.  613  in  the  amount  of  $240.27  being  the 
difference  between  estimated  and  actual  quantities;  and  approves 
Certificate  of  Acceptance  and  Pinal  Payment  No.  617  in  the  amoum 
of  $1,048.28  payable  to  Martin  Murphy  under  SFWD  Contract  No. 
172-Laying  6,f  Cast  Iron  Mains  in  19th  Avenue,  Lincoln  Way  to 
Lawton  Street. 

On  motion  of  Commissioner  McCallum,  seconded  by  Commissioner 
Pilmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2973— 

RESOLVED,  that  this  Commission  approves  and  hereby  re- 
quests the  Controller's  Certification  of  Order  for  Extra  Work  in 
the  amount  of  $100.00  in  favor  of  the  American  Building  Mainten- 
ance Company,  Inc.,  under  Municipal  Railway  Contract  No.  177  for 
repairs  and  painting  carhouses  and  stations  covering  cleaning 
and  painting  of  32  metal  sash  window  reveals  and  sills  in  the 
Geary  Street  Car  Barn;  replacing  2  wood  corbels  and  replacing 
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corner  tilo  of  the  outbound  kiosk  and  repairing  broken  out 
places  in  the  concrete  of  the  four  kiosks  of  the  Eureka  Valley 
Station  and  for  cleaning  and  painting  the  rae*oal  hands  and  numbers 
of  the  clock  on  the  Geary  Street  Carbarn. 

On  motion  of  Commissioner  McLaughlin,  seconded  by  Commissioner 
7almcr,  the  following  resolution  was  adopted  unanimously* 

— RESOLUTION  NO.  2974-- 

WHEREAS ,  on  the  8th  day  of  October,  1938,  Mrs.  Goldic 
Tennebaum  whilu  a  passenger  on  municipal  street  car  No.  68 
alleges  she  was  injured  by  reason  of  the  said  street  car  start- 
ing up  while  she  was  in  the  act  of  alighting  therefrom;  and 

WHEREAS ,  an  examination  of  said  party  by  Dr.  T.  Eric 
Reynolds,  on  behalf  of  the  City  and  County  of  San  Francisco, 
shows  that  she  received  multiple  contusions  and  muscular  and 
ligamentous  strains  about  her  right  buttock,  hip  and  thigh;  and 

'WHEREAS,  by  reason  of  said  injuries  from  which  she  has 
not  yet  completely  recovered,  she  was  compelled  to  incur  expenses 
in  the  sum  of  $122.00  for  doctors,  X-Rays,  drugs  and  nursing 
services;  and 

WHEREAS,  Thomas  B.  Johnson  has  agreed  upon  a  settlement 
with  said  Mrs.  Goldio  Tennebaum  in  the  sum  of  $250.00  for  a  full 
release  of  all  her  claims  and  demands  held  against  the  City  and 
County  of  San  Francisco,  said  sum  being  subject  to  the  approval 
of  this  Commission,  and  the  City  Attorney  having  advised  this 
Commission  that  there  is  insufficient  testimony  in  the  posses- 
sion of  the  City  to  warrant  the  defense  of  said  action  and  that 
in  his  opinion  said  sum  is  a  fair,  just  and  reasonable  one  to  bo 
paid  said  claimant  for  said  release  and  settlement  of  all  her 
claims  and  demands; 

NOW,  THEREFORE,  BE  IT  RESOLVED  by  this  Commission  that  th- ■ 
City  Attorney  be,  and  he  is,  hereby  authorized  and  directed  to 
fully  settle  all  claims  for  damages  held  by  said  Goldie  Tenne- 
baum against  the  City  and  County  of  San  Francisco  for  the  sum 
of  Two  Hundred  and  Fifty  Dollars  ($250.00),  am  the  Controller 
is  authorized  and  requested  to  draw  his  warrant  in  said  sum  in 
payment  therefor. 

HEARING:    John  McCarthy  appeared  before  the  Commission  and  pro- 
tested against  the  action  of  the  Manager  of  Utilities  in  removing 
him  from  the  position  of  Supervisor  of  Maintenance  of  Way  during 
his  probationary  period  and  calling  for  the  next  eligible  on  the 
Civil  Service  Commission  list  for  Supervisor  of  Maintenance  of 
Way.      The  following  appeared  in  support  of  Mr.  McCarthy's 
protest : 

Mr.  Frank  Ferguson,  representing  Trackmen ?s  Union, 
Mr,  Henry  S.  Foley,  representing  Division  518, 

Street  Car  Men, 
Mr.  John  F.  Shelley,  President,  San  Francisco 

Labor  Council, 
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Mr.  Vid  Larsen,  Secretary,  Federation  of  Municipal 
Employees, 

Mr.  John  Duffy,  County  President,  Hibernians, 

and  all  having  been  heard,  and  no  one  else  expressing  a 
desire  to  be  heard,  on  motion  of  Commissioner  McLaughlin, 
seconded  by  Commissioner  Murphy,  the  matter  was  taken 
under  advisement  with  the  understanding  that  those  direct- 
ly interested  be  invited  before  the  Commission  at  a 
later  date  for  further  discussion. 

Thereupon  the  meeting  adjourned  to  resume  at  the 
call  of  the  chair. 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


167  REGULAR  MEETING  OP  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  DECEMBER 
12,  1938  at  5:00  P.  M, 


Present:    Commissioners  L.  P.  Byington,  Geo.  Filmer,  Sr., 

John  H.Mc  Call urn,  J. P. Murphy  and  John  P.Mc  Laughlin 

President  L.  P.  Byington  presided. 

On  motion  of  Commissioner  Mc  Call urn,  seconded  by  Commissioner 
Pilmer,  the  minutes  of  the  164th  -  165th  and  166th  regular 
meetings  of  the  Commission  held  October  24,  1938,  November 
14,  1938  and  November  28,  1938  were  approved. 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Murphy,  the  following  resolution  signed  by  all  members  of  the 
Commission  on  December  5,  1938  was  ratified: 

—RESOLUTION  NO.  2975— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller  to  set  up  the  following  allocations  of 
Municipal  Railway  Funds: 

No.  218-Allocation  of  $50,000.00  from  Appropriation  No.  65-913- 
66-Railway  Depreciatlon-^eats  and  Lighting  of  50  cars,  to  Appro- 
priation No.  65-913-00-Unallocated,  restoring  to  latter  appro- 
priation the  amount  previously  allocated  for  replacing  seats 
and  lighting  in  50  old  cars. 

No.  219-Allocation  of  $112,000.00  from  Appropriation  No.  65- 
913-00-Depreciation,  Unallocated,  to  Appropriation  No.  65-913- 
14,  providing  funds  for  purchase  of  4  new  street  cars,  spare 
parts  therefor,  and  the  engineering  and  travelling  expenses  in 
connection  with  the  preparation  of  plans,  specifications,  and 
the  inspection  of  construction  of  said  cars  to  replace  1  type 
"B"  street  car  and  three  "Union  Street"  cars. 
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RESOLVED  Further,  That  Resolution  No,  2930  adopted  by 
this  Commission  October  24,  1938,  "be  and  the  same  is  hereby 
rescinded . 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Pilmer,  the  following  resolution  signed  by  all  members  of  the 
Commission  on  December  5,  1938  was  ratified: 

—RESOLUTION  NO.  2976  — 

WHEREAS,  by  reason  of  the  expected  operation  of  trains 
over  the  San  Francisco-Oakland  Bay  Bridge  by  January  1,  1939, 
it  becomes  necessary  to  provide  street  car  facilities  to  the 
Bay  Bridge  Terminal  to  accomodate  commuters,  etc.;  and, 

WHEREAS,  it  is  necessary  to  control  the  movement  of  cars 
at  First  and  Market  Streets  by  means  of  a  switch  and  signal 
system  to  be  operated  by  a  men  located  in  a  tower;  and, 

WHEREAS    the  manufacturers  of  equipment  have  had  con- 
siderable difficulty  in  working  out  the  scheme  and  only  now 
has  sufficient  detail  been  received  to  permit  of  issuing 
specification  for  the  installation  of  the  equipment  at  an 
estimated  cost  of  between  $2,000.00  and  $2,500.00;  and 

WHEREAS,  it  is  deemed  imperative  that  every  effort  be 
made  to  expedite  the  installation  of  the  signal  and  switch 
equipment  and  time  will  not  permit  the  preparation  of  the 
necessary  formal  plans  and  specifications  and  advertising  for 
bids  for  said  work  of  installing  signal  switch  and  control 
apparatus  in  accordance  with  the  provisions  of  Ordinance  No, 
9.0871-Section  10: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  does  hereby  declare  the  existence  of  an  emergency 
in  connection  with  the  installation  of  switches,  signals  and 
associated  apparatus  at  the  signal  tower  at  First  and  Market 
Streets  and  the  signal  tower  over  the  marquee  of  the  Bay 
Bridge  Terminal  Station,  and  time  will  not  permit  of  adver- 
tising for  formal  bids,  and  does  hereby  determine  subject  to 
approval  of  the  Controllers  that  funds  are  available  for  said 
work,  that  the  most  expeditious  manner  of  meeting  such 
emergency  and  completing  the  installation  of  said  switch, 
signal  and  associated  equipment  is  to  direct  the  Manager  of 
Utilities  and  he  is  hereby  directed  to  obtain  the  necessary 
labor,  materials  and  equipment  to  complete  said  installation 
in  such  manner  as  in  his  judgment  will  best  serve  the  interests 
of  the  City  and  County  of  San  Francisco. 
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On  motion  of  Commissioner  Mc  Call urn,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2977-- 

WHEREAS,  the  present  special  work  consisting  of  switch, 
mate  and  connecting  rails  in  the  crossing  at  Van  Ness  Avenue 
and  Geary  Street  is  in  such  condition  as  to  endanger  the 
lives  of  the  citizens  and  the  property  of  the  City  and  County 
of  San  Francisco:  and, 

WHEREAS,  the  condition  of  aforesaid  special  work  necessi- 
tates immediate  emergency  replacement  and  the  said  emergency 
will  not  permit  of  time  to  call  for  bids  in  accordance  with 
Ordinance  No.  9.0871: 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  in  ac- 
cordance with  said  Ordinance  No.  9.0871,  Section  lo,  hereby 
declares  the  existence  of  an  emergency  and  in  order  to  safe- 
guard the  lives  of  its  citizens  and  the  property  of  the  City 
and  County  of  San  Francisco,  orders  replacement  of  special 
work  in  the  crossing  at  Van  Ness  Avenue  and  Geary  Street,  by 
the  forces  of  the  Municipal  Railway: 

BE  IT  FURTHER  RESOLVED,  That  the  Controller  is  requested 
to  set  up  an  allocation  of  funds  in  amount  $1,146.00,  under 
Appropriation  No.  65-913-21  to  provide  for  Replacement  Job 
No.  1345,  for  special  work  replacement  as  hereinabove  outlined, 

On  motion  of  Commissioner  Filrner,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2978— 

RESOLVED,  That  the  Official  Rule  Book  of  the  Municipal 
Railway  of  San  Francisco ,  effective  January  1,  1939  ,  be  and 
the  same  is  hereby  approved. 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2979  — 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Board  of  Supervisors  to  enact  the  following  ordi- 
nance : 

BE  IT  ORDAINED  BY  THE  PEOPLE  OF  THE  CITY  AND  COUNTY  OF 
SAN  FRANCISCO,  as  follows: 

Section  1.    Pursuant  to  Section  93  of  the  Charter  and  in 
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accordance  with  the  recommendation  of  the  Public  Utilities 
Commission,  the  Director  of  Property  is  hereby  authorized 
anddirected  to  arrange  for  leasing  that  certain  City  owned 
tract  of  land  situated  in  the  City  and  County  of  San  Francisco, 
State  of  California,  and  bounded  on  the  south  by  Ocean  Avenue, 
on  the  east  by  Phelan  Avenue,  on  the  north  by  land  of  the 
Roman  Catholic  archbishop  of  San   Francisco,  and  on  the  west 
by  Westwood  Park. 

Section  2.  The  above  described  land  may  be  leased  as  a  whole 
or  subdivided,  subject  to  confirmation  by  the  Public  Utilities 
Commission  and  the  Board  of  Supervisors. 

On  motion  of  Commissioner  Mc  Call urn,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  2980—- 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller  to  transfer  from  Appropriation  No. 
92-235-1-1932  Hetch  Hetchy  Bond  Fund,  General  and  Miscellaneous 
Unallocated,  to  Appropriation  No.  92-500-18  the  sum  of  $250-00 
to  provide  funds  to  complete  purchase  of  land  and  improve- 
ments of  warehouse  and  garage  at  Oakdale. 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2981— 

WHEREAS,  The  General  Manager  and  Chief  Engineer  of  the 
San  Francisco  Water  Department  has  recommended  th3  leasing  of 
certain  lands  under  the  control  of  the  San  Francisco  Water 
Department  as  hereinafter  set  forth: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  does  hereby  approve  the  terms  and  conditions  of  the 
said  leases  and  authorizes  the  execution  of  same  as  follows: 

E.  CUROTTO: :  of  Millbrae,  covering  11  acres  in  the  Silva  Tract, 

being  a  portion  of  Parcel  No.  30-San  Mateo  County 
Lands,  near  Millbrae,  for  period  of  one  year,  beginning 
November  1,  1938,  at  a  total  cash  rental  of  $233.76,  payable 
in  monthly  installments  in  advance. 

G.  GIANNINI : :  of  Colma,  covering  5.67  acres  in  Parcels  No.  19 

and  20-San  Mateo  County  Lands,    for  period  of  one 
year,  beginning  December  1,  1938,  at  a  total  cash  rental  of 
$60.00,  payable  semi-annually  in  advance. 
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M.  V.  NUNES: :  of  San  Mateo,  covering  30  acres  of  the  Peninsu- 
la Reservoir  Lands,  San  Mateo  County,  for  period 
of  one  year,  beginning  November  1,  1938,  at  a  cash  rental  of 
$125.00  payable  semi-annually  in  advance. 

EDWARD  PIRRES; :    covering  10  acres  of  the  Rancho  Canada  de 
Raymundo,  San  Mateo  County  for  period  of  one  year,  beginning 
November  1,  1938,  at  a  cash  rental  of  $10.00,  payable  in 
advanc  e . 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2982— 

RESOLVED,  That  this  Commission  approves  the  following 
Recommendations  for  Contract  Payment,  work  performed  under 
the  jurisdiction  of  the  San  Francisco  Water  Department: 

No.  619-Recommendation  for  Contract  Payment  in  amount 
$3,345.70,  payable  to  Sibley  Grading  and  Teaming  Co.  under 
SFWD  Contract  No.  182-Preliminary  Excavation  and  Pipe  Relo- 
cation for  the  Reconstruction  of  Calaveras  Spilling  Basin  in 
Alameda  County. 

No.  620-Re commendation  for  Contract  Payment  in  amount  $402.76, 
payable  to  Pacific  Pavements  Co.  Ltd.,  under  SFWD  Contract  No. 
178-Repaving  of  all  street  or  sidewalk  openings  where  the 
paving  has  been  removed. 

No.  621-Recommendation  for  Contract  Payment  in  amount  $1769.90, 
payable  to  Pacific  Pavements  Co.  Ltd.  under  SFWD  Contract  No. 
178-Repaving  of  all  street  or  sidewalk  openings  where  the 
paving  has  been  removed. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2985  — 

RESOLVED,  That  this  Commission  approves  Reconmendation 
for  Contract  Payment  No.  622  in  amount  $35,660.82,  payable  to 
Macco  Construction  Co.  under  Airport  Contract  No.  44-Con- 
structing  Rock  and  Earth  Fill  at  the  San  Francisco  Airport.  ' 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2&B4- - 

RESOLVED,  That  this  Commission  approves  and  hereby  requests 
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the  Controller's  certification  of  Order  for  Extra  Work  in 
amount  $16.00,  payable  to  H.  S.  Tittle  Co.  under  Municipal 
Railway  Contract  No.  179-Constructing  a  Trolley  System  for 
the  Bay  Bridge  Loop,  covering  the  furnishing  and  installation 
of  two  1-inch  conduits,  one  at  the  pole  on  First  Street  south 
of  Mission  and  one  on  the  pole  on  Fremont,  south  of  IV&rket. 

On  motion  of  Commissioner  Mc  Callum,  seconded  "by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2985— 

RESOLVED,  That  this  Commission  approves  the  following 
Municipal  Railway  Recommendations  for  Contract  Payment: 

Recommendation  for  Contract  Payment  in  amount  $10,374.25,  pay- 
able to  Eaton  and  Smith,  under  Municipal  Railway  Contract  No. 

178-  The  Construction  of  Tracks  to  the  Bay  Bridge  Terminal. 

Recommendation  for  Contract  Payment  in  amount  $855.00,  pay- 
able to  H.  S.  Tittle  Co.  under  Municipal  Railway  Contract  No. 

1 79-  Construction  of  Trolley  System  to  the  Bay  Bridge  Loop. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2986— 

RESOLVED ,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Order  for  Extra  Work 
in  amount  $1,200.00,  in  favor  of  Eaton  and  Smith,  under 
Municipal  Railway  Contract  No,  178 -Construct ion  of  Tracks 
to  Bay  Bridge  Terminal,  covering  the  installation  of  conduit 
for  switches  and  signals. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2987— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Credit  Order  No.  614  in  amount  $121.10,  cover- 
ing the  charge  to  contractor  for  field  inspection  in  accordance 
with  Section  62  of  the  Contract;  approves  Order  for  Extra  Work 
No,  970  in  amount  $28.76,  being  the  difference  between  actual 
and  estimated  quantities;  approves  Certificate  of  Acceptance 
and  Final  Payment  No.  618  in  amount  $1,288.66,  payable  to 
E.  J.  Treacy  under  SFWD  Contract  No.  190-Laying  of  8"  Cast  Iron 
Mains  in  Innes  Avenue  and  Coleman  Street. 
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On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2988-- 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller  to  transfer  from  Appropriation  No. 
866-103-22-Water  Department-Wages-City  Pipe  Line,  to  Appropria- 
tion No.  866-103-50-Sick  Leave-Per  Diem  Men,  the  sum  of 
$1,000.00,  to  provide  for  deficiency  in  Sick  Leave  Appropria- 
tion. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2989  — 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller  to  allocate  unencumbered  balances  in 
existing  classification  of  various  Airport  Bond  Appropria- 
tions aggregating  $224,130,00,  to  various  Airport  Bond  Appro- 
priations in  the  same  amount;  the  latter  appropriations  con- 
form to  the  Controller's  New  Chart  of  Appropriation  Accounts 
effective  November  1,  1938. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously1 

—RESOLUTION  NO.  2990- 

WHEREAS ,  suit  in  the  Small  Claims  Court  has  been  in- 
stituted and  judgment  obtained  against  Foster  C.  Coppage  in 
the  sum  of  $50.00,  which  sum  was  awarded  by  reason  of  damage 
done  to  a  Ford  Automobile  under  the  control  of  the  Water 
Department  on  April  16,  1938,  at  Jones  and  Ellis  Streets, 
San  Francisco;  and, 

WHEREAS,  it  is  found  that  the  actual  cost  to  the  City 
for  repairing  said  automobile  was  $36.99: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  City  Attorney 
be,  and  he  is  hereby  authorized  and  directed  to  accept  the 
sum  of  $36.99,  in  full  satisfaction  of  the  judgment  rendered 
against  Foster  C,  Coppage  in  the  Small  Claims  Court  of  this 
City  and  County. 
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On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  2991  — 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Mayor  to  recommend  to  the  Board  of  Supervisors  a 
supplemental  appropriation  in  amount  $112,000.00  out  of  the 
Municipal  Railway  Depreciation  Fund,  to  provide  funds  for 
purchase  of  4  new  street  cars,  spare  parts  therefor  and  the 
engineering  and  traveling  expenses  in  connection  with  the  pre- 
paration of  plans,  specifications  and  the  inspection  of  con- 
struction of  said  cars. 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2992— 

RESOLVED,  That  this  Commission  approves  and  hereby 
authorizes  the  Director  of  Property  to  sell  the  old  South  Fork 
Camp  Buildings,  under  the  jurisdiction  of  the  Hetch  Hetchy 
Water  Supply,  to  the  highest  bidder,  subject  to  the  condition 
that  said  highest  bidder  remove  all  buildings  and  clean  the 
ground  of  all  debris. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2993— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Mayor  to  recommend  to  the  Board  of  Supervisors,  a 
supplemental  appropriation  in  amount  $15,000.00,  out  of  the 
Municipal  Railway  Operating  Fund,  to  provide  the  necessary 
funds  to  complete  the  switch  and  signal  systems  deemed  necessary 
for  the  safe  and  most  economical  operation  of  street  cars  over 
the  tracks  to  and  from  the  Bay  Bridge  Terminal  Station. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2994— 

WHEREAS,  Municipal  Railway  Contract  No.  179-Construction 
of  Trolley  System  to  Bay  Bridge  Terminal  Loop,  by  H.S. Tittle 
Co.,  contractor,  in  accordance  with  the  time  limit  fixed  in 
the  contract,  should  be  completed  on  or  before  December  20, 
1938;  and, 

WHEREAS,  the  contractor  is  experiencing  unavoidable  delays 
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because  of  the  work  of  the  Pacific  Gas  and  Electric  Co.  in 
relocating  and  reconstructing  certain  public  services  and 
the  work  of  Eaton  and  Smith,  contractor,  for  the  construction 
of  track  to  said  Bay  Bridge  Terminal;  and, 

WHEREAS,  the  contractor  is  diligently  prosecuting  the  work 
of  the  contract,  but  due  to  above  causes,  which  v/ere  beyond  the 
said  contractor's  control,  an  extension  of  time  for  completion 
of  contract  will  be  necessary: 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission,  in  view 
of  the  foregoing  recited  conditions  causing  unavoidable  delays 
hereby  grants  an  extension  of  25  days  for  completion  of  said 
contract  and  liquidated  damages  for  the  resulting  delay  are 
waived  in  accordance  with  the  contract  provisions  regarding 
unavoidable  delay. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Call  urn,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  2995—- 

RESOLVED,  That  the  Public  Utilities  Commission  hereby 
grants  the  Department  of  Public  Health  of  the  City  and  County 
of  San  Francisco  a  revocable  permit  which  permits  the  said 
Department  of  Public  Health  to  construct  and  maintain  on  the 
hereinafter  described  real  property  belonging  to  the  City  and 
County  of  San  Francisco  and  under  the  jurisdiction  of  the  Pub- 
lic Utilities  Commission  such  Class  nCtr  buildings  as  they  may 
desire  to  construct,  to  be  used  in  connection  with  the  Hassler 
Health  Home  maintained  by  the  City  and  County  of  San  Francisco 
for  the  treatment  of  tubercular  patients;  and  the  right  of 
ingress  t»o  and  egress  from  said  hereinafter  described  real 
property  across  adjacent  lands  of  the  City  and  County  of  San 
Francisco  under  jurisdiction  of  said  Public  Utilities  Com- 
mission, over  any  available  private  roadway  or  over  such  route 
as  may  be  agreed  upon. 

The  property  hereinbefore  referred  to  is  described  as 
follows  to-wlt: 

Commencing  at  a  point  in  the  center  line  of  the  county 
road,  in  San  Mateo  County  known  as  Whipple  Road,  said  point   .  •  r 
being  designated  as  point  frB?f  in  the  boundary  of  the  tract 
of  land  conveyed  to  the  City  and  County  of  San  Francisco  by 
Allis-Chalmers  Manufacturing  Company  by  deed  dated  June  29,1922 
(Parcell  III  in  said  deed)  and  recorded  July  20,  1922  in  Book 
46,  Official  Records,  page  213,  San  Mateo  County  Records,  said 
point  ,rBt?  being  distant  north  25°  44 T  20n  east  57.06  feet  from 
a  cross  (x)  chiseled  in  the  top  of  the  southeasterly 
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concrete  post  of  the  concrete  end  wall  of  a  culvert  or  bridge 
across  Cordilleras  Creek;  running  thence  from  said  point  of 
commencement  northwesterly  along  the  northeasterly  boundary 
line  of  the  San  Francisco  Tubercular  Preventorium  Land  acquired 
by  deed  from  Allis-Chalmers  Manufacturing  Company  to  the  City 
and  County  of  San  Francisco  dated  Nkrch  12,  1924  and  recorded 
March  27,  1924  in  Book  110,  Official  Records,  page  143,  San 
Mateo  County  Records  north  26°  24*  20M  W.  597.85  feet  to  a 
point,  thence  leaving  said  last  mentioned  boundary  line  north 
63°  35 T  40n  east  70.00  feet;  thence  south  45°  10 T  45"  east 
248.60  feet,  thence  southeasterly  along  a  line  parallel  to  and 
distant  150  feet  measured  at  right  angles  northeasterly  from 
the  above  mentioned  northeasterly  boundary  line  south  26°  24 f 
20"  east  340.00  feet  to  a  point  in  the  center  line  of  said 
Whipple  Road;  running  thence  southwesterly  along  the  center- 
line  of  said  road  south  33°  05 T  west  31.54  feet  and  south 
60°  35 T  west  123.0  feet  to  the  point  of  commencement. 

Excepting  and  excluding  therefrom  a  strip  of  land  20  feet 
in  width  extending  along  the  southeasterly  boundary  line  of  the 
hereinabove  described  tract  and  being  all  that  portion  of 
Whipple  Road  lying  within  the  boundaries  of  said  tract;  con- 
taining 1.754  acres  exclusive  of  area  in  Whipple  Road. 

This  permission  is  granted  subject  to  the  following  con- 
ditions and  shall  not  become  effective  until  receipt  by  said 
Public  Utilities  Commission,  hereinafter  called  "Commission" 
of  a  proper  indorsement  on  a  certified  copy  hereof  signed  by  a 
duly  authorized  officer  of  said  Department  of  Public  Health 
hereinafter  called  the  "permittee"  accepting  this  permission 
subject  to  said  conditions. 

1.  This  grant  of  permission  does  not  constitute  a  deed  or 
grant  of  an  easement  by  the  Commission,  is  not  transferable  or 
assignable  without  the  approval  of  this  Commission  and  is 
revocable  at  any  time  at  the  will  of  the  Commission. 

2.  Neither  the  Commissionnor  any  officer  thereof  shall  be  held 
responsible  or  liable  for  damage  to  any  structure  or  structures 
resulting  from  any  cause  whatsoever. 

3.  In  the  event  that  the  permittee  shall  fail  to  use  said 
property  within  six  months  from  and  after  the  date  hereof,  or 
shall  abandon  the  use  thereof,  or  shall  not  use  the  same  for 
any  period  of  two  consecutive  years,  or  shall  fail,  or  neglect 
or  refuse  to  observe  and  comply  with  any  of  the  conditions 
herein  contained,  or  in  the  event  that  this  permission  is  re- 
voked, then  all  right  of  the  permittee  hereunder  shall  forth- 
with cease  and  determine, 

4.  The  permittee  shall  be  responsible  and  liable  for  any  and 
all  damage  to  the  property  or  structures,  or  injury  or  death  to 
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persons  due  directly  or  indirectly  to  the  construction,  opera- 
tion, use  or  existence  of  any  structure  erected  on  said  premi- 
ses, or  due  to  any  cause  whatsoever,  and  shall  promptly  pay 
any  just  claim  therefor;  and  shall  hold  the  Commission  free  and 
harmless  from  liens  of  every  kind  and  nature. 

5.  Should  the  permittee  fail  or  neglect  or  refuse  to  do  within 
reasonable  time  any  work  required  to  be  done  by  the  permittee 
under  the  conditions  hereof,  this  Commission  shall  have  the 
power  to  do  said  work  at  the  expense  of  the  permittee,  which 
expense  the  permittee  shall  pay  on  demand, 

6.  The  permittee  shall,  on  receipt  of  notice  so  to  do  and 
within  such  reasonable  time  as  may  bo  fixed  by  said  notice 
remove  such  fences  or  other  structures,  at  its  own  expense, 
when  such  removal  is  made  necessary  b^7  any  construction  work 
or  repair  work  of  the  Commission. 

7.  The  use  of  the  above  described  property  shall  be  limited  to 
activities  of  the  permittee  as  aforesaid;  the  sanitation  and 
sanitary  arrangements  shall  at  all  times  be  in  accordance  with 
the  direction  of  and  subject  to  the  approval  of  the  General 
Manager  and  Chief  Engineer  of  the  San  Franci  sco  Water  Department 
and  the  Board  of  Health  of  the  County  of  San  Mateo,  and  the 
permittee  shall  abide  by  such  regulations;  the  said  premises 
shall  at  all  times  be  maintained  in  a  neat  and  orderly  condi- 
tion, and  all  rubbish  or  waste  of  any  kind  shall  be  burned,  re- 
moved or  destroyed  as  required;  all  activities  of  the  permittee 
shall  be  confined  to  the  hereinabove  described  parcel  of  land 
and  adjoining  land  of  the  city  shall  be  protected  in  every  way 
from  trespass,  except  as  herein  before  provided. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Mc  Laughlin,    the  following  resolution  was  adopted  unanimously: 

— 'RESOLUTION  NO.  2996  — 

RESOLVED,  That  this  Commission  approves  Recommendation  for 
Contract  Payment  No.  623  in  amount  $10,589,69,  payable  to 
Lee  J.  Immel  under  Airport  Contract  No.  46-Paving  at  the  San 
Francisco  Airport. 

HEARING: : 

Division  No.  518-Amalgamated  Association  of  Street, 
Electric  Railway  and  Motor  Coach  Employees  of  America, 
H.  S.  Foley,  President,  re-application  for  an  in- 
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crease  in  the  hourly  rate  of  pay  for  conductors  and  motor- 
men  and  for  bus  operators. 

After  the  Commission  had  heard  Mr,  H.  S.  Foley,  President, 
Division  No.  518,  Amalgamated  Association  of  Street,  Electric 
Railway  and  Motor  Coach  Employees  of  America,  and  Mr,  C.  D. 
O'Brien  and  Mr.  M.  Gerschensen,  representing  Division  of 
Pacific  Coast  Labor  Bureau,  and  no  one  else  present  expressing 
a  desire  to  be  heard,  President  Byin^ton  stated  that  the 
Committee  would  take  the  matter  under  consideration. 

Thereupon  the  Commission  adjourned  to  resume  at  the 
call  of  the  chair. 
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MI  NUTES 


PUBLIC  UTILITIES  COMMISSION 


168th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COP-MISSION  IN  ROOM  282  -  CITY  HALL  -  DECEMBER 
27,  1938 

********************************^ 

Present:    Commissioners  L.  F.  Byington,  Ceo.  Filmer,  Sr., 

John  H.Mc  Callum,  J. P. Murphy  and  John  P.Mc  Laughlin 

President  L.  F.  Byington  presided. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  minutes  of  the  167th  regular  meeting  of  the  Com- 
mission held  December  12,  1938  were  approved. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  signed  by  all  members 
of  the  Commission  on  December  9,  1938  was  ratified: 

—RESOLUTION  NO.  2997- 

RESOLVED,  That  the  contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission  of 
the  City  and  County  of  San  Francisco,  in  pursuance  of  the 
provisions  of  the  Charter  of  the  said  City  and  County,  to- 
wit : 

FOR  THE  LAYING  OF  6-INCH  AND  8-INCH  CAST  IRON 
MAINS  IN  LAWTON  STREET  AND  40th  AVENUE,  SAN 
FRANCISCO  WATER  DEPARTMENT  SPECIFICATION  NO, 
195 

be  and  the  same  is  hereby  awarded  to  the  SAN  FRANCISCO  WATER 
DEPARTMENT,  it  being  the  lowest  regular  and  responsible  bidder 
for  said  work  at  the  following  unit  prices  for  the  estimated 
quantities  stated: 

Item    Description  of  Item,  Estimated  Quantity,       Total  Amount 
No.   Unit  Price  for  Item 


1.    Excavation  and  backfill,  for  6n  and  8M  pipe, 
trench  17"  wide  by  36"  deep;  1,000  linear 
feet  at  Thirty  Cents  ($0.30)  per  linear  foot    $  300.00 
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2.    Additional  excavation  and  backfill;  10  cubic 

yards  at  Fifty  Cents  ($0.50)  per  cubic  yard    $  5.00 


3.  No  Item  3. 

4.  Installing  Pipe: 

(a)  690  linear  feet  of  6"  bolted  joint  cast  iron 

pipe  at  Six  Cents  ($0,06)  per  linear  foot  41.40 

(b)  310  linear  feet  of  8M  bell  and  spigot  cast 
iron  pipe  at  Seven  Cents  ($0.07)  per  linear 

foot.  21.70 

5.  Installing  fittings,  gate  valves,  etc;  3,000 
pounds  at  Two    and  one -half  Cents  ($0,025)  per 

pound  75.00 

6.  Making  joints  for  pice  and  fittings;  50  linear 
feet  bell  and  spigot  joints  at  Thirty-five  cents 
($0.35)  per  linear  foot.  17.50 

6a.  Making  joints  for  6M  cast  iron  pipe;  115  bolted 

joints  at  Twenty  Cents  ($0.20)  per  joint  23.00 

7.  Repavement;  2,000  square  feet  of  street  pavement 

at  Twenty-six  Cents  ($0.26)  per  square  foot.  520.00 

8.  Installation  of  3/4"  screw  taps;  28  screw  taps  at 
Fifty  Cents  ($0.50)  each.  14.00 

9.  Installation  of  3/4,y  galvanized  iron  service  pipe; 
360  linear  feet  at  Thirty  Cents  ($0.30)  per 

linear  foot.  108.00 

10.  Furnishing  Cast  Iron  Pipe-Class  150: 

(a)  690  linear  feet  6T'  bolted  joint  pipe  at 

Seventy  four  cents  ($0.74)  per  linear  foot.  510.60 

(b)  310  linear  feet  8"  bell  and  spigot  cast  iron 
pipe  at  One  Dollar  and  Ten  Cents  ($1.10) 

per  linear  foot.  341.00 

11.  Furnishing  Bell  End  Gate  Valves: 

(a)  1-four  inch  valve  at  Twelve  Dollars  each  12.00 

(b)  1-six  inch  valve  at  Seventeen  Dollars  each  17.00 

12.  Furnishing  bell  and  spigot  cast  iron  fittings; 

2530  pounds  at  Six  Cents  ($0.06)  per  pound  151.80 
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13. 


Furnishing  steel  band  and  bolts;  200  pounds  at 
Five  Gents  ($0.05)  per  pound 


$  10.00 


14. 


Furnishing  3/4"  galvanized  iron  service  pipe; 
360  linear  feet  at  Seven  Cents  ($0.07)  per 
linear  foot. 


25.20 


15. 


Furnishing  3/4"  Fittings  for  Services-Lump  Sum 


49.80 


16. 


Engineering  and  Supervision-Lump  Sum 


75.00 


17. 


Connections-Lump  Sum 


66.00 


Total  amount  of  bid 


<p2,  584.00 


And  all  other  bids  for  the  above  described  work  are  here- 
by rejected. 

The  cost  of  this  work  is  to  be  borne  from  funds  in 
Appropriation  No.  66-920-58. 


On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  signed  by  all  members  of 
the  Commission  on  December  19,  1938  was  ratified: 


WHEREAS,  This  Commission  by  Resolution  N°.  2976,  adopted 
December  5,  1938,  declared  the  existence  of  an  emergency  in 
connection  with  the  installation  of  switches,  signals  and 
associated  apparatus  at  the  signal  tower  at  First  and  Market 
Streets  and  over  the  marquee  at  the  Bay  Bridge  Terminal 
Station  and  at  that  time  the  cost  of  said  installation  work 
was  estimated  at  between  $2,000.00  and  $2,500.00;  and, 

WHEREAS ,  subsequent  to  the  adoption  of  Resolution  2976 
the  Chief  Electrical  Engineer  of  this  Commission  solicited 
informal  bids  for  said  installation  work  and  received  four 
bids  from  reputable  and  responsible  electrical  concerns 
ranging  in  cost  from  $3,474.00  to  $3,990.00;  and, 

WHEREAS    The  Chief  Electrical  Engineer  of  this  Commission 
has  reviewed  the  bids  received  and  has  concluded  and  recommends 
that  the  bid  of  George  Brayer  in  the  amount  of  $3, 474. 00  be 
accepted  as  a  fair  and  reasonable  cost  of  said  installation 
work  and  the  Manager  of  Utilities  concurs  in  said  recommenda- 
tion: 


RESOLUTION  NO.  2998  NOT  USED 


—  RESOLUTION  NO.  2999— 
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NOW ,  THEREFORE,  BE  IT  RESOLVED,  That  this  Commission 
hereby  accepts  the  recommendation  of  the  Chief  Electrical 
Engineer  and  the  Manager  of  Utilities,  that  the  bid  of  George 
Brayer  in  the  amount  of  $3,474,00  is  a  fair  and  reasonable 
one  to  install  the  switches,  signals  and  associated  apparatus 
at  First  and  Market  Streets    and  over  the  marquee  at  the  Bay 
Bridge  Terminal  Station  and  hereby  authorizes  and  empowers  the 
Manager  of  Utilities  to  issue  over  his  signature  an  Order 
for  Vi/ork  in  favor  of  George  Brayer  in  the  amount  of  $3,474,00 
for  the  installation  of  switches,  signals  and  associated 
apparatus  at  First  and  Market  Streets  and  over  the  marquee 
at  the  Bay  Bridge  Terminal  Station. 

BE  IT  FURTHER  RESOLVED,  That  in  order  to  provide  suffi- 
cient funds  for  aforesaid  v/ork,  the  Controller,  is  hereby  re- 
quested to  transfer  from  surplus  in  Appropriation  No.  865- 
399-99-Municipal  Railway  Plan  X  Terminal,  to  Appropriation 
N0.  865-500-01  the  sum  of  ^2,500.00 

On  motion  of  Commissioner  Mc  Call urn,  seconded  by  Commissioner 
Filmer,  the  following  resolution  signed  by  Commissioners 
Byington,  Filmer,  Mc  Callum  and  Murphy  on  December  19,  1938 
was  ratified: 

—RESOLUTION  NO.  3000— 

RESOLVED,  That  the  Public  Utilities  Commission  hereby 
endorses  and  ratifies  the  action  taken  by  the  Manager  of 
Utilities  in  removing  John  J.  Mc  Carthy  from  the  position 
of  Supervisor  of  Maintenance  of  Way,  Municipal  Railway  of 
San  Francisco,  during  the  probationary  period  of  his  service. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  signed  by  all  members  of  the 
Commission  on  December  19,  1938  was  ratified: 

—RESOLUTION  NO,  3001  — 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Mayor  to  recommend  to  the  Board  of  Supervisors 
a  supplemental  appropriation  of  $1,728.24,  out  of  the  surplus 
existing  in  the  San  Francisco  Water  Department  Revenue  Fund 
for  the  purpose  of  paying  for  extra  work  in  excess  of  ten 
percent  of  the  certified  estimated  contract  price  under  SFWD 
Contract  No.  189-fTFor  the  Gathering  and  Delivering  of  the 
Walnut  Crop  on  the  Sunol  Walnut  Orchard,  Sunol,  Alameda 
County-Season  of  1938".    The  contract  asawarded  was  predicated 
on  an  estimated  yield  of  100  tons  of  walnuts  and  the  actual 
tonnage  harvested  amounted  to  129.647  tons.    By  reason  of 
the  necessity  of  preserving  the  walnut  crop  and  retaining  to 
the  City  an  income  that  otherwise  would  have  been  lost,  the 
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contractor,  Charles  H.  Sciiween  and  Son  was  ordered  to  proceed 
with  the  harvesting  of  said  excess  over  estimated  tonnage. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Call urn,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  5002— 

WHEREAS ,  THE  PACIFIC  TELEPHONE  AND  TELEGRAPH  COMPANY 
has  requested  permission  to  install,  maintain  and  use  an  under- 
ground cable,  with  necessary  appurtenances  over  and  across 
city  property  In  San  Francisco  County  for  the  purpose  of 
supplying  telephone  service  to  the  property  owners  on  Diamond 
and  Bosworth  Streets,  and  the  General  Manager  and  Chief 
Engineer  of  the  San  Francisco  Water  Department  has  recommended 
that  such  permission  be  granted: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Pacific  Telephone  and 
Telegraph  Company,  hereinafter  called  "permittee"  be  and  is 
hereby  granted  permission  to  install,  maintain  and  use  an 
underground  cable,  with  necessary  appurtenances,  hereinafter 
termed  "structure",  over  and  across  the  following  described 
lands  of  the  City  and  County  of  San  Francisco,  hereinafter 
called  "City"  situate  in  the  County  of  San  Francisco,  State  of 
California,  to-wit: 

Parcel  27,  San  Francisco  County  Lands,  as  described  in 
deed  from  Spring  Valley  Water  Company  to  the  City  and  County 
of  San  Francisco  dated  March  3,  1930,  recorded  March  3,  1930 
in  Liber  2002  of  Official  Records,  page  1,  City  and  County  of 
Francisco  Records, 

The  route  of  said  underground  cable  under  said  property 
shall  be  as  follows: 

Commencing  at  a  point  on  the  southerly  line  of  Bosworth 
Street,  distant  thereon  1.5  feet  easterly  from  the  northwest 
corner  of  the  hereinabove  mentioned  Parcel  27;  running  thence 
from  said  point  of  commencement  southerly  along  a  line 
parallel  to  and  distant  1,5  feet  measured  at  right  angles 
easterly  from  the  property  line  of  said  Parcel  27,  101.5  feet; 
thence  westerly  along  a  line  parallel  to  and  distant  1.5  feet 
measured  at  right  angles  southerly  from  said  property  line 
50  feet;  thence  southerly  along  a  line  parallel  to  and  distant 
1.5  feet  measured  at  right  angles  easterly  from  said  property 
line  21  feet;  thence  southv/esterly  approximately  2.5  feet  to  a 
point  on  said  property  line. 

This  permission  is  granted  subject  to  the  following  con- 
ditions and  shall  not  become  effective  until  receipt  by  this 
Commission  of  a  proper  endorsement  on  a  certified  copy  hereof, 


-2032- 


signed  by  a  duly  authorized  officer  of  said  permittee  accepting 
this  permission  subject  to  said  conditions. 

1.  This  grant  of  permission  does  not  constitute  a  deed  or 
grant  of  an  easement  by  the  City,  is  not  transferable  or 
assignable  v/ithout  the  approval  of  the  Commission  and  is 
revocable  at  any  time  at  the  will  of  the  Commission. 

2.  The  permittee  shall  at  all  times  keep  the  CityTs  lands  in 
safe  and  sightly  condition  so  far  as  same  may  be  affected  by  the 
permittee's  operations. 

3.  The  permittee  shall  on  receipt  of  notice  so  to  do  and 
within  such  reasonable  time  limit  as  may  be  fixed  by  said 
notice,  alter  said  structure  to  such  extent  as  may  be  necessary 
to  avoid  interference  with  any  pipe  or  pipe  lines,  power  line 
or  other  structure,  now  or  hereafter  constructed  by  the  City, 
or  with  any  operations  of  the  City  or  with  any  use  by  the  City 
of  the  lands  affected  hereby;  or,  if  so  agreed  by  the  permit- 
tee and  the  General  Manager  and  the  Chief  Engineer  of  the 
Water  Department,  the  permittee  may  pay  to  the  City  the  amount 
of  any  expense  to  which  the  City  may  be  put  as  a  result  of 
such  interference. 

4.  Neither  the  City  nor  any  commission,  board,  or  officer 
thereof  shall  be  held  responsible  or  liable  for  damage  to  any 
structure  or  structures  resulting  from  any  cause  whatsoever. 

5.  The  permittee  shall  be  responsible  and  liable  for  any  and 
all  damage  to  property  or  structures,  or  injury  or  death  to 
persons  due  directly  or  indirectly  to  the  construction,  opera- 
tion, use  or  existence  of  any  structure  constructed  on  said 
premises,  or  due  to  any  cause  whatsoever,  and  shall  promptly 
pay  any  just  claim  therefor;    and  shall  hold  the  City  free 
and  harmless  from  liens  of  every  kind  and  nature. 

6.  The  permittee  shall  bury  said  structure  so  that  the  top 
thereof  shall  be  at  least  eighteen  inches  (18n)  below  the 
natural  surface  of  the  ground,  and  shall  promptly  backfill 
any  trench  or  excavation  made  therefor  and  leave  the  ground 
surface  as  nearly  normal  as  possible. 

7.  Should  the  permittee  fail  or  neglect  or  refuse  to  do  within 
reasonable  time  any  work  required  to  be  done  by  the  permittee 
under  the  conditions  hereof,  this  Commission  shall  have  the 
power  to  do  said  v/ork  at  the  expense  of  the  permittee,  which 
expense  the  permittee  shall  pay  on  demand. 

8.  In  the  event  that  the  permittee  shall  fail  to  construct 
said  structure  within  six  months  from  and  after  the  date  hereof, 
or  shall  abandon  the  use  thereof,  or  shall  fail  or  neglect 
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or  refuse  to  observe  and  comply  with  any  of  the  conditions 
herein  contained  or,  in  the  event  this  permission  be  revoked, 
all  rights  of  the  permittee  hereunder  shall  forthwith  cease 
and  determine. 

On  motion  of  Commissioner  He  Callum,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  5003- 

WHEREAS ,  The  Board  of  Trustees  of  the  MI  librae  Elementary 
School  District,  of  San  Mateo  County,  California,  by  letter 
dated  November  25,  1938,  signed  by  R.  J.  Patterson,  Clerk  for 
said  School  District,  duly  authorized  so  to  do,  has  requested 
permission  to  construct  and  maintain  a  12  inch  iron  stone 
drainage  pipe  through  certain  City  land  now  under  jurisdiction 
of  the  San  Francisco  Water  Department  for  the  purpose  of  di- 
verting storm  water  from  adjacent  hills  into  a  22  inch  steel 
pipe  drainage  culvert,  to  avoid  the  flooding  of  adjacent 
school  property  during  heavy  winter  rains;  and, 

WHEREAS,  said  22  inch  drainage  culvert  is  now  being  con- 
structed for  storm  water  drainage  purposes  by  the  Mi  librae 
Recreational  Park  Commission  on  City  land  leased  to  the 
Mi  librae  Post  No.  417,  The  American  Legion  Department  of 
California,  a  corporation,  for  playground  purposes  and  said 
Mi librae  Recreational  Park  Commission  by  letter  dated 
November  25,  1938,  signed  by  R.  J,  Patterson,  Chairman  for  said 
Park  Commission,  duly  authorized  so  to  do,  has  expressed 
its  decision  to  approve  the  plan  of  said  School  District  to 
use  said  22-inch  drainage  culvert;  and, 

WHEREAS,  said  storm  water  would  ordinarily  drain  into 
City  property  at  different  points  and  said  12  inch  iron  stone 
drainage  pipe  would  serve  to  collect  said  storm  water  into 
one  catchment  and  transport  said  storm  water  into  proper 
channels  for  its  disposal;  and, 

WHEREAS,  the  General  Manager  and  Chief  Engineer  of  said 
Water  Department,  in  view  of  these  facts,  has  recommended  that 
such  permission  be  granted: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  Board  of  Trustees 
of  the  Millbrae  Elementary  School  District,  hereinafter  called 
"permittee"  be  and  is  hereby  granted  permission  to  construct 
maintain  and  use  said  iron  stone  drainage  pipe,  hereinafter 
termed  "structure",  through  and    upon  certain  lands  of  the 
City  and  County  of  San  Francisco,  hereinafter  called  "City" 
situate  in  the  County  of  San  Mateo,  State  of  California, 
said  structure  to  be  constructed  along  the  following  described 
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line,  to -wit: 

Commencing  at  a  point  on  the  southeasterly  boundary  line 
of  that  certain  146.25  acre  tract  of  land  known  as  the  Silva 
Tract  described  as  Parcel  30  of  San  Mateo  County  Lands  in  that 
certain  deed  from  Spring  Valley  Water  Company  to  City  and 
County  of  San  Francisco,  dated  March  3,  1930  and  recorded 
March  3,  1930  in  Volumne  491  of  Official  Records  at  page  1, 
San  Mateo  County  Records,  said  point  being  distant  south- 
westerly along  said  southeasterly  boundary  line  of  said  Silva 
Tract  south  53°  45 T  west  3249  feet  more  or  less  from  its 
intersection  with  the  southwesterly  boundary  line  of  the  State 
Highway  known  as  El  Camino  Real;  said  point  being  also  distant 
southwesterly  along  said  southeasterly  boundary  line  of  said 
Silva  Tract  south  53°  45T  west  10  feet  more  or  less  from  the 
most  southerly  corner  of  a  7  acre  tract  of  land  leased  by  the 
City  and  County  of  San  Francisco  to  the  Millbrae  Post  No. 
417-The  American  Legion  Department  of  California;  running 
thence  from  said    point  of  commencement  northwesterly  along 
a  line  parallel  to  and  distant  10  feet  more  or  less  measured 
at  right  angles  southwesterly  from  the  southwesterly  boundary 
line  of  said  7  acre  tract  of  land  north  36°  15 ?  v/est  235  feet 
more  or  less  to  a  point  at  or  near  the  entrance  of  hereinabove 
mentioned  22  inch  drainage  culvert. 

This  permission  is  granted  subject  to  the  following  con- 
ditions and  shall  not  become  effective  until  receipt  by  this 
Commission  of  a  proper  endorsement  on  a  certified  copy  hereof, 
signed  by  a  duly  authorized  officer  of  said  permittee  accept- 
ing this  permission  subject  to  said  conditions: 

1.  This  grant  of  permission  does  not  constitute  a  deed  or 
grant  of  an  easement  by  the  City,  is  not  transferable  or 
assignable  v/ithout  the  approval  of  the  Commission  and  is 
revocable  at  any  time  at  the  will  of  the  Commission. 

2.  The  permittee  shall  at  all  times  keep  the  CityTs  lands  in 
safe  and  sightly  condition  so  far  as  same  may  be  affected  by 
the  permittee's  operations. 

3.  The  permittee  shall,  on  receipt  of  notice  so  to  do  and 
within  such  reasonable  time  limit  as  may  be  fixed  by  said 
notice,  remove  said  structure  at  its  ov/n  expense,  when  such 
removal  is  made  necessary  by  any  construction  work  or  repair 
work  of  the  City  or  in  the  event  that  this  permission  shall 
be  revoked  by  the  City. 

4.  Neither  the  City  nor  any  commission,  board  or  officer 
thereof  shall  be  held  responsible  or  liable  for  damage  to  any 
structure  or  structures  resulting  from  any  cause  whatsoever. 
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5.  The  permittee  shall  be  responsible  and  liable  for  any  and 
all  damage  to  property  or  structures,  or    injury  or  death  to 
persons  due  directly  or    indirectly  to  the  construction,  opera- 
tion, use  or  existence  of  any  structure  constructed  on  said 
premises,  or  due  to  any  cause  whatsoever,  and  shall  promptly 
pay  any  just  claim  therefor;  and  shall  hold  the  City  free  and 
harmless  from  liens  of  every  kind  and  nature. 

6.  The  permittee  shall  bury  said  structure  so  that  the  top 
thereof  shall  be  at  least  twenty  Inches  (20n)  below  the  natural 
surface  of  the  ground,  and  shall  promptly  backfill  any  trench 
or  excavation  made  therefor  and  leave  the  ground  surface  as 
nearly  normal  as  possible. 

7.  Should  the  permittee  fail  or  neglect  or  refuse  to  do  within 
reasonable  time  any  work  required  to  be  done  by  the  permittee 
under  the  conditions  hereof,  this  Commission  shall  have  the 
power  to  do  said  work  at  the  expense  of  the  permittee,  which 
expense  the  permittee  shall  pay  on  demand. 

8.  In  the  event  that  the  permittee  shall  fail  to  construct  said 
structure  within  six  months  from  and  after  the  date  hereof,  or 
shall  abandon  the  use  thereof,  or  shall  fail  or  neglect  or 
refuse  to  observe  and  comply  with  any  of  the  conditions  herein 
contained  or,  in  the  event  this  permission  be  revoked,  all 
rights  of  the  permittee  hereunder  shall  forthwith  cease  and 
determine. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5004- 

RESOLVED    That  this  Commission  accepts  the  work  as 
satisfactorily  completed  in  accordance  with  plans  and  specifi- 
cations; approves  Credit  Order  No.  615  in  amount  $86.50, 
covering  deduction  of  field  inspection  in  accordance  with 
Section  62  of  the  contract;  approves  Order  for  Extra  Work  No. 
971  in  amount  $8.40,  being  the  difference  between  estimated 
and  actual  quantities;  approves  Certificate  of  Acceptance  and 
Final  Payment  No.  624  in  amount  $812.25,  payable  to  E.J.Treacy 
under  SFWD  Contract  Nn.  191-Laying  6  and  8  Inch  Cast  Iron 
Mains  in  24th  Avenue  and  Bayehore  Blvd. 

On  motion  of  Commissioner  Pilmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  3005— 

RESOLVES,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller^  certification  of  Order  for  Extra  Work 
No.  179-2  in  amount  $209.00  in  favor  of  H.  S.  Tittle  Co., 
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under  Municipal  Railway  Contract  No.  179 -Constructing  a 
Trolley  System  for  the  Bay  Bridge  Loop,  covering  the  changing 
of  four  head  guys,  one  on  First  Street;  two  at  First  and 
Market;  one  at  Fremont  and  Market. 

On  motion  of  Commissioner  lib  Call  urn,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  5006— 

RESOLVED*  That  this  Commission  approves  and  hereby  re- 
quests the  Board  of  Supervisors  to  adopt  the  following  reso- 
lution : 

RESOLVED,  in  accordance  with  the  recommendation  of  the 
Public  Utilities  Commission,  that  the  Mayor  and  the  Clerk  of 
the  Board  of  Supervisors,  on  behalf  of  the  City  and  County  of 
San  Francisco,  a  municipal  corporation,  as  Lessee,  be  and 
are  hereby  authorized  and  directed  to  execute  that  certain 
lease  dated  November  25,  1938,  with  the  Atchison,  Topeka  and 
Santa  Fe  Railway  Company,  as  Lessor,  of  a  certain  tract  of 
land  required  for  the  Moccasin  Transmission  Line  warehouse  in 
Riverbank,  California.    The  lease  may  be  terminated  by  either 
party  upon  thirty  days  notice.    The  rental  shall  be  $30.00 
per  year,  payable  from  Appropriation  No.  867-200-00. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO,  3007— 

WHEREAS'  the  present  west  half  of  crossing  of  double  track 
electric  railway  over  single  track  cable  railway  at  Van  Ness 
Avenue  and  Jackson  Street  is  in  such  condition  as  to  endanger 
the  lives  of  the  citizens  and  the  property  of  the  City  and 
County  of  San  Francisco;  and  , 

» 

WHEREAS    the  condition  of  said  track  crossing  necessitates 
immediate  emergency  replacement  and  the  said  emergency  will 
not  permit  of  time  to  call  for  bids  in  accordance  with 
Ordinance  No.  9.0871: 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  in  accord- 
ance with  said  Ordinance  No.  9 .0871-bectlon  10,  hereby  declares 
the  existence    of  an  emergency  and  in  order  to  safeguard  the 
lives  of  its  citizens  and  the  property  of  the  City  and  County  of 
San  Francisco,  orders  replacement  of  west  half  of  crossing 
of  double  track  electric  railway  over  single  track  cable 
railway  at  Van  Ness  Avenue  and  Jackson  Street,  by  the  forces 
of  the  Municipal  Railway: 

BE  IT  FURTHER  RESOLVED    That  the  Controller  is  requested 

9 
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to  set  up  an  allocation  of  funds  In  amount  ^2,106.00  under 
Appropriation  No.  65-913-25,  to  provide  for  Replacement  Job 
No.  1350  for  replacement  of  track  crossing  as  hereinabove 
outlined. 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO ,  3008— 

WHEREAS,  the  present  switch  casting  and  connecting  rails 
at  east  end  of  crossover  Geary  Boulevard  at  33rd  Avenue  is  in 
such  condition  as  to  endanger  the  lives  of  the  citizens  and 
the  property  of  the  City  and  County  of  San  Francisco;  and, 

WHEREAS,  the  condition  of  said  switch  casting  and  con- 
necting rails  necessitates  immediate  emergency  replacement  and 
the  said  emergency  will  not  permit  of  time  to  Sail  for  bids  in 
accordance  with  Ordinance  No.  9.0871: 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  in  accord- 
ance with  said  Ordinance  No.  9 .0871-Section  10,  hereby  declares 
the  existence  of  an  emergency  and  in  order  to  safeguard  the 
live©  of  its  citizens  and  the  property  of  the  City  and  County 
of  San  Francisco,  orders  replacement  of  switch  casting  and 
connecting  rails  at  east  end  of  crossover  Geary  Boulevard  and 
33rd  Avenue  by  the  forces  of  the  Municipal  Railway. 

BE  IT  FURTHER  RESOLVED,  That  the  Controller  is  requested 
to  set  up  an  allocation  of  funds  in  amount  $1,680.00  under 
Appropriation  No.  65-913-23  to  provide  for  Replacement 
Job  No.  1348  for  replacement  of  switch  casting  and  rails  as 
hereinabove  outlined. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5009  — 

WHEREAS ,  the  present  inbound  Municipal  Railway  track  on 
Market  Street  with  IVarket  Street  Railway  Company Ts  tracks  at 
Eighth  Street  is  in  such  condition  as  to  endanger  the  lives 
of  the  citizens  and  the  property  of  the  City  and  County  of 
San  Francisco;  and, 

WHEREAS,  the  condition  of  aforesaid  rails  necessitates 
immediate  emergency  replacement  and  the  said  emergency  will 
not  permit  of  time  to  call  for  bids  in  accordance  with 
Ordinance  N0.  9.0871: 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  in  accord- 
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ance  with  said  Ordinance  No.  9 .0871-Section  10,  hereby 
declares  the  existence  of  an  emergency  and  in  order  to  safe- 
guard the  lives  of  its  citizens  and  the  property  of  the  City 
and  County  of  San  Francisco,  orders  replacement  of  railway 
crossing-inbound  Municipal  Railway  track  on  Market  Street 
with  Market  Street  Railway  Company fs  tracks  at  Eighth  Street, 
by  the  forces  of  the  Municipal  Railway: 

BE  IT  FURTHER  RESOLVED,  That  the  Controller  is  requested 
to  set  up  an  allocation  of  funds  in  amount  $4,187.00  under 
Appropriation  No.  65-913-24  to  provide  for  Replacement  Job- 
No.  1349,  for  railway  replacement  as  hereinabove  outlined. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Call urn,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  3010— 

WHEREAS j  the  General  Ktoager  and  Chief  Engineer  of  the 
San  Francisco  Water  Department  has  recommended  the  leasing 
of  certain  lands  under  the  control  of  the  San  Francisco  Water 
Department  as  hereinafter  set  forth: 

THEREFORE ,  BE  IT  RESOLVED,  That  the  Public  Utilities  Com- 
mission does  hereby  approve  the  terms  and  conditions  of  the 
said  leases  and  authorizes  the  execution'  of  same  as  follows: 

MASSOLO  BROS : : : : :  of  Millbrae,  covering  13.25  acres,  more  or 

less  in  the  so-called  "Silva  Tract??  in  the 
Burl  Buri  Rancho,  San  Mateo  County,  for  period  of  one  year, 
beginning  January  1,  1939,  at  a  total  rental  of  $225.00, 
payable  in  monthly  installments. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
McLaughlin, the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  3011  — 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller  to  make  an  additional  allotment  from 
the  unallotted  balance  in  Appropriation  Nn.  867-200-03-Hetch 
Hetchy  Power  Operative  Fund-Transmission  Maintenance  in 
amount  $7,500.00;  an  additional  allotment  in  Appropriation 
No.  867-200-04-Miscellaneous  Maintenance  in  amount  $3,911.00 
and  an  additional  allotment    in  Appropriation  No.  867-900-02- 
Services  of  Other  Departments-Public  Utilities  Commission- 
Bureau  of  Engineering  in  amount  $7,400.00;  the  above  allot- 
ments are  required  in  accordance  with  Controller^  instructions 
for  the  submission  of  Departmental  Work  Orders  on  a  semi- 
annual basis,  January  1  to  June  30,  1939  , 
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On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  3012— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller  to  make  an  additional  allotment  from 
the  unallotted  balance  in  Appropriation  N0e  868-212-02-Hetch 
Hetchy  Water  Supply-Routine  Maintenance-General,  in  amount 
$35,000.00;  an  additional  allotment  in  Appropriation  No. 
868-21 2-03-Routine  Maintenance  of  Roads  in  amount  $9,000.00; 
an  additional  allotment  in  Appropriation  No.  868-604-01-Water 
Rights  and  Damage  Claims  in  amount  $14,650.00  and  an 
Additional  Allotment    in  Appropriation  No.  868-900-02-Services 
of  Other  Departments-Public  Utilities  Gommiss ion-Bureau  of 
Engineering,  in  amount  $2,500.00;  the  above  allotments  are 
required  in  accordance  v/ith  Controller's  instructions  for 
the  submission  of  Departmental  Work  Orders  on  a  semi-annual 
basis,  January  1  to  June  30,  1939. 

On  motion  of  Commissioner  Pilmer,  seconded  by  Commissioner 

Mc  Laughlin,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  3013— 

RESOLVED,  That  this  Commission  approves  and    hereby  re- 
quests the  Controller  to  make  an  additional  allotment  from 
tie  unallotted  balance  in  Appropriation  No.  863-S00-00-Lighting 
of  Public  Streets  and  Buildings-Serviceis  of  Other  Departments 
in  amount  $10,975.99,  to  provide  for  submission  of  Departmental 
Work  Orders  on  a  semi-annual  basis,  January  1  to  June  30,  1939, 
per  Controller's  instructions. 

On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  3014— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller  to  effect  the  following  transfers  and 
allotments  of  Water  Department  Funds: 

No.  18-Transfer  from  Appropriation  No.  93-906-00-PWA  1933 
Water  Distribution  Bond  Fund -Unallocated,  to  Appropriation 
No.  93-903-01-53-Legal  and  Administrative,  in  amount  $2500.00 
to  provide  for  preparation  of  reports  and  exhibits  in  con- 
nection v/ith  Superior  Court  Case  No.  26556-City  and  County  of 
San  Francisco  v.  P.  M.  Lansdale,  de  Guigne,  et  al. 

No.  19-Transfer  from  Appropriation  No.  93-906-00-PWA  1933 
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Water  Distribution  Bond  Fund-Unallocated,  to  Appropriation  No. 
9  3-903-01-53-Legal  and  Administrative,  in  amount  $1,500.00  to 
provide  funds  for  preparation  of  reports  and  exhibits  in 
connection  with  case  of  Williams  Bros  and  Haas  v.  City  and 
County  of  San  Francisco. 

No,  20-^dditional  allotment  in  Appropriation  No.  866-200-00- 
Water  Department  Contractual  Services  in  amount  $7,443,00,  pro- 
viding for  submission  of  Departmental  Work  Orders  on  a  semi- 
annual basis  in  compliance  with  Controller's  instructions. 

No.  21 -Additional  allotment  in  Appropriation  No.  866-209-00- 
Water  Department-Transportation  Expense-Maintenance  of  Auto 
Vehicles  in  amount  $4,500.00,  providing  for  Departmental  Work 
Orders  on  a  semi-annual  basis. 

On  motion  of  Commissioner  Mc  Call urn,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  3015— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller  to  set  up  the  following  allotments  of 
Municipal  Railway  Funds: 

No.  61-Allotment  in  Appropriation  No.  86 5-808-00 -Municipal 
Railway-Passenger  and  Damage  Claims  in  amount  $17,500,00,  to 
provide  funds  for  passenger  and  damage  claims  for  third 
quarter  of  1938-1939  fiscal  year. 

No.  62-^olditional  Allotment  in  Appropriation  N0.  865-900-05- 
Municlpal  Railway-Services  of  Public  Utilities  Commission- 
Bureau  of  Engineering  in  amount  $2,500,00,  providing  for 
submission  of  Departmental  Work  Orders  on  a  semi-annual  basis. 

No.  63-Additional  Allotment  in  Appropriation  No.  865-900-06- 
Municipal  Railway-Retirement  System-Hospitalization  of 
Employees  in  amount  $1 ,000. 00- providing  for  submission  of 
Departmental  Work  Orders  on  a  semi-annual  basis. 

No.  237-Transfer  from  Appropriation  No.  65-913-00-Railway 
Depreciation  Reserve  Unallocated,  to  Appropriation  No.  865- 
399-98-Materials,  to  provide  in  amount  $20,000.00,  for 
purchase  of  track  materials  for  Geary  Street  special  work  and 
for  Twin  Peaks  Tunnel. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 
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— RESOLUTION  NO.  5016- - 


RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller  to  set  up  an  additional  allotment  in 
Appropriation  No.  864-200-00-^an  Francisco  Airport  Con- 
tractual Services  in  amount  4)450.00,  to  provide  for  issuance 
of  Departmental  Work  Orders  on  a  semi-annual  basis. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5017— 

RESOLVED,  That  the  Mayor  be  and  he  is  hereby  requested  to 
recommend  to  the  Board  of  Supervisors  an  appropriation  of 
$12,510.00  out  of  the  surplus  in  the  Water  Revenue  Fund  and 
crediting  appropriation  No,  866-812-00-Taxes,  to  provide  funds 
for  the  payment  of  taxes  upon  Water  Department  properties  in 
San  Mateo  Oounty,  Santa  Clara  County  and  Alameda  County;  said 
taxes  are  now  ascertained  to  amount  to  $257,510.00  and  the 
amount  appropriated  for  said  purpose  in  the  annual  appropria- 
tion ordinance  for  the  fiscal  year  1958-1959  is  $245,000.00. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5018  — 

RESOLVED,  That  the  contract  for  the  following  public  work 
to  be  performed  for  the  Public  Utilities  Commission  of  the  City 
and  County  of  San  Francisco,  in  pursuance  of  the  provisions 
of  the  Charter  of  the  said  City  and  County,  to-wit: 

FOR  THE  LAYING  OF  6-INCH  CAST  IRON  MAINS  IN 
MILROSE  AVENUE  AND  LOS  PALMOS  DRIVE-SAN  FRAN- 
CISCO WATER  DEPARTMENT  SPECIFICATION  NO,  197 

be  and  the  same  is  hereby  awarded  to  E.  J.  TREACY,  he  being  the 
lowest  regular  and  responsible  bidder  for  said  work  at  the 
following  unit  prices  for  the  estimated  quantities  stated: 

Item     Description  of  Item,  Estimated  Quantity     Total  Amount 
No.   Unit  Price  for  Item 


1.    Excavation  and  backfill  for  6"  pipe,  trench 

17"  wide  by  56"  deep;  560  linear  feet  at  Sixty 

Cents  ($0.60)  per  linear  foot.  $  556.00 

2 i    Additional  excavation  and  backfill;  5  cubic 

yards  at  Fifty  Cents  ($0.50)  per  cubic  yard  2.50 
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3.    No  Item  3 


4.  Installing  6"  bolted  joint  cast  iron  pipe;  560 
linear  feet  at  Six  Gents  ($0,06)  per  linear 
foot. 

5.  Installing  fittings,  gate  valves,  etc.;  1,000 
pounds  at  Three  Cents  ($0.03)  per  pound 

6.  Making  joints  for  pipe  and  fittings;  25  linear 
feet  bell  and  spigot  joints  at  Thirty  Cents 
($0.30)  per  linear  foot. 


$  33.60 


30.00 


7.50 


6a.  Making  joints  for  6"  cast  iron  pipe;  94  bolted 
joints  at  Thirty  five  cents  ($0.35)  per  Joint 


32.90 


7.    Repavement;  200  square  feet  of  street  pavement  at 

Twenty  five  cents  (^0.25)  per  square  foot.  50.00 


8.  Installation  of  3/4n  screw  taps;    25  screw  taps 
at  One  Dollar  ($1.00)  each 

9.  Installation  of  3/4M  copper  service  pipe;  275 
linear  feet  at  Twenty  cents  ($0.20)  per  linear 
foot. 


25.00 


55.00 


10.  Furnishing  6"  bolted  joint  cast  iron  pipe,  Class 
150;  560  linear  feet  at  Seventy  four  cents 

(90.74)  per  linear  foot.  414.40 

11.  Furnishing  bell  end  gate  valves: 

(a)  2  four  inch  valves  at  Twelve  Dollars 

($12.00)  each  24.00 

(b)  1  six  inch  valve  at  Seventeen  Dollars 

($17.00)  each  17.00 

12.  Furnishing  bell  and  spigot  cast  iron  fittings; 

1,000  pounds  at  Six  Cents  ($0.06)  per  pound  60*00 


13.  Furnishing  steel  band  and  bolts;  100  pounds  at 
Five  Cents  ($0.05)  per  pound 

14.  Furnishing  3/4tf  copper  servi  ce  pipe;  275  linear 
feet  at  Seventeen  Cents  ($0.17)  per  linear  foot. 

15.  Furnishing  3/4M  fittings  for  services-Lump  Sum 


5.00 

46.75 
41.25 


16.    Engineering  and  Supervision-Lump  Sum 


79.00 


17.    Connections-Lump  Sum 

Total  amount  of  bid 


102.00 


$1.361.90 
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And  all  other  bids  for  the  above  described  work  are  hereby- 
rejected  . 

The  cost  of  this  work  is  to  be  borne  from  funds  in 
Appropriation  66-920-61. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  5019  — 

WHEREAS,  the  Public  Utilities  Commission  by  Resolution 
2823  adopted  August  15,  1938,  declared  the  existence  of  an 
emergency  in  connection  with  immediate  repair  and  recon- 
struction of  the  42  inch  submarine  portion  of  the  original 
Hetch  Hetchy  Pipe  Line  where  it  crosses  Newark  Slough  in 
Alameda  County  which  had  been  ruptured  due  to  the  shifting 
of  the  piled  foundation  supporting  said  pipe  line,  and  in 
order  that  funds  would  be  made  immediately  available  for  such 
repair  and  reconstruction  work,  the  Controller  was  requested  to 
do  so  and  he  did  allocate  said  funds  from  Appropriation  No. 
866-212-01-Water  Revenue-Maintenance-Source  of  Supply;  and, 

WHEREAS,  said  repair  and  reconstruction  of  said  42  inch 
submarine  pipe  line  has  been  completed  and  the  cost  has  been 
determined  to  be  $22,681.73;  and, 

WHEREAS,  no  provision  was  made  in  the  current  Annual 
Appropriation  Ordinance  for  unusual  repair  and  maintenance 
expenses  as  were  necessary  to  be  made  to  restore  said  42  inch 
submarine  pipe  to  a  usable  and  operable  condition  and  it  is 
therefore  necessary  that  the  Maintenance  Fund  Appropriation 
from  which  funds  were  provided  for  said  unusual  repair  and 
reconstruction  work  be  replenished  from  surplus  existing 
in  the  Water?  Revenue  Fund: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  requests  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a  supplemental  appropriation  out  of  the  surplus 
existing  in  the  Water  Revenue  Fund  in  the  amount  of 
4^22,681^73,  to  the  credit  of  Appropriation  No.  866-212-01-Water 
Revenue-Maintenance-Source  of  Supply  to  replenish  said  latter 
appropriation  for  the  cost  of  repairing  and  reconstructing  the 
42inch  submarine  pipe  of  the  original  Hetch  Hetchy  Pipe  Line 
across  Newark  Slough,  Alameda  County  which  had  been  ruptured 
and  rendered  unus  .able  and  inoperable  in  transporting  water 
through  said  Hetch  Hetchy  Pipe  Line  by  shifting  of  piled 
foundation  supporting  said  42  inch  submarine  pipe. 
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On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO*  5020— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller  to  transfer  from  Appropriation  No.  92- 
235-1-1932  Hetch  Hetchy  Bond  Fund-General  and  Miscallenous 
Unallocated,  to  Appropriation  No,  92-500-18,  the  sum  of 
$250 o 00  to  provide  funds  to  complete  purchase  of  land  and  the 
construction  of  a  warehouse  and  garage  at  Oakdale,  California, 
for  the  Hetch  Hetchy  Project. 

RESOLVED,  Further,  That  Resolution  No.  2980  approved  by 
this  Commission,  December  12,  1938,  be  and  the  same  is  hereby 
rescinded. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5021  — 

RESOLVED,  That  this  Commission  accepts  the  work  as 
satisfactorily  completed  in  accordance  with  plans  and  specifi- 
cations; approves  Credit  Order  No.  616  in  amount  $36.75, 
covering  omission  from  the  contract  work  of  painting  the 
Seventeenth  Street  Car  House,  the  application  of  a  second  coat 
of  aluminum  paint  to  metal  work  on  the  roof  of  the  building; 
approves  Order  for  Extra  Work  No.  2  in  amount  $12.00,  covering 
blackening  incised  lettering  on  the  exterior  of  the  Seventeenth 
Street  Car  House;  approves  Certificate  of  Acceptance  and  Final 
Payment  No*  1  in  amount  ^3,175.75,  payable  to  Aristo  Painting 
Company  under  Municipal  Railway  Contract  No.  180-Painting  the 
Seventeenth  Street  Car  House. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
McLaughlin, the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5022— 

RESOLVED,  That  the  Public  Utilities  Commission  request 
the  Mayor  to  recommend  to  the  Board  of  Supervisors  a  supple- 
mental appropriation  out  of  the  surplus  existing  in  Water 
Revenue  Fund  to  the  credit  of  Appropriation  N0.  863-231-66- 
Electricity  and  Gas  for  Public  Buildings -Water  Department, 
in  the  amount  of  $19,825.00  to  provide  for  deficiency  in  the 
latter  fund  by  reason  of  increased  cost  of  power  necessary  to 
operate  the  Pulgas  Pumping  Station  during  the  period  of 
repairing  and  reconstruction  of  the  42  inch  submarine  pipe 
of  the  original  Hetch  Hetchy  Pipe  Line  where  it  crosses  the 
Newark  Slough  in  Alameda  County. 
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On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner  ' 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  30 23-- 

RESOLVED,  That  the  Public  Utilities  Commission  hereby 
requests  the  Board  of  Supervisors  of  San  Mateo  County  to  re- 
place the  wooden  section  of  the  Vista  Grande  sewer  with  a 
permanent  ironstone  sewer  pipe  or  other  approved  type  across 
Lake  Merced  lands,  said  flume  being  in  bad  condition,  and 
in  accordance  with  agreement  entered  into  under  date  of 
December  31,  1930  between  the  Board  of  Public  Works  of  the 
City  and  County  of  San  Francisco  and  the  Board  of  Supervisors 
of  San  Mateo  County;  said  replacement  is  to  be  done  at  the 
expense  of  San  Mateo  County. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Call urn,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO,  3024— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller  to  effect  the  following  transfer  of 
funds  of  the  Municipal  Railway: 

No.  236-Transfer  from  Appropriation  No.  865-900-02-Services  of 
Department  of  Public  Works    Unallotted  to  Appropriation  No. 
865-102-00-Temporary  Salaries,  the  amount  of  m>2,000.00,  "to 
provide  for  temporary  clerical,  stenographic  and  other 
services  required  for  the  preparation  of  time  schedules,  etc., 
for  the  Plan  X  Terminal,  and  to  provide  for  miscellaneous 
services  due  to  increased  business. 

On  motion  of  Commissioner  Mb  Callum,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  3025— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller  to  effect  the  following  transfer  of  funds 
of  the  Hetch  Hetchy  Water  Supply: 

No.  894-30-Transfer  from  Appropriation  NO.  94-900-00-Unallo- 
cated,  to  Appropriation  No.  94-900-53-Legal  Fees  and  Expenses, 
the  sum  of  $5,000.00  to  cover  legal  expense  in  connection 
with  litigation  pending  in  the  case  of  Transbay  Construction 
Co.  v.  City  and  County  of  San  Franciscoc 

On  motion  of  Commissioner  Murphy , seconded  by  Commissioner 
Mc  Laughlin,the  following  resolution  was  adopted  unanimously: 
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— RESOLUTION  NO.  3026— 


RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Mayor  to  recommend  to  the  Board  of  Supervisors 
a  supplemental  appropriation  in  the  amount  of  $14,000.00  out 
of  the  surplus  existing  in  the  Hetch  Hetchy  Power  Operative 
Fund  to  the  credit  of: 

Appropriation  No.  867-604-00  $  7,500.00 

Appropriation  No.  867-604-00-1  4,000.00 
Appropriation  No.  867-604-00-2  2,500.00 

to  provide  funds  for  litigation  in  re  Raker  Act  $7,500.00; 
litigation  in  the  case  of  Williams  V.  The  City  and  County  of 
San  Francisco  in  the  matter  of  riparian  rights  on  the 
Tuolumne  River  $4,000.00;  ana  In  the  case  of  Meridian,  Ltd. 
v.  The  City  and  County  of  San  Francisco,  involving  water  right j 
from  the  Tuolumne  River-^2,500.00. 

On  motion  of  Commissioner  McLaughlin, seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  5027— 

WHEREAS,  Teresina  Prato,  a  minor,  through  her  guardian 
ad  litem,  Ernesto  Prato,  has  filed  claim  against  the  City  and 
County  of  San  Francisco,  alleging  that  on  October  24,  1938, 
while  she  was  alighting  from  a  municipal  car  ffCt?  at  the  parkway 
on  California  Street,  adjacent  to  Funs ton  Avenue,  whore  said 
street  car  had  stopped  for  the  purpose  of  allowing  her  to  so 
alight,  said  street  car  suddenly  started  forward  throwing  her 
to  the  pavement  as  a  result  of    which  she  sustained  fractures 
of  both  her  right  and  left  wrists;  and, 

WHEREAS,  by  reason  of  said  accident  Teresina  Prato  suffer- 
ed special  damages  in  the  sum  of  ^243.00;  and, 

WHEREAS,  the  City  and  County  of  San  Francisco  has  in- 
sufficient evidence  v/ith  which  to  defend  the  suit  for  damages 
based  upon  said  accident  and  said  allegations,  and  Thomas 
3.  Johnson  ,  Claims  Adjuster  of  the  Municipal  Railway  has 
agreed  upon  a  settlement  with  said  parties  for  a  full  release 
of  all  claims  for  damages  held  against  the  City  and  County  of 
San  Francisco  in  the  sum  of  Seven  Hundred  and  Fifty  ($750.00) 
Dollars,  subject  to  the  approval  of  this  Commission,  and  the 
City  Attorney  has  advised  this  Commission  that  in  view  of  all 
the  facts  and  circumstances  surrounding  said  accident,  said  sum 
i  s  a  fair,  just  and  reasonable  one.  to  be  paid  for  said  release* 

NOW,  THEREFORE,  RE  IT  RESOLVED,  by  this  Commission  that 
the  City  Attorney  be  and  he  is  hereby  authorized  and 
directed  to  fully  settle  all  claims  for  damages  held  by 
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said  Teresina  Prato  and  her  parents    in  the  sum  of  ^750 ,00 
and  the  Controller  is  hereby  authorized  and  requested  to  draw 
his  warrant    in  said  sum  in  payment  therefor. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 


WHEREAS,  on  the  26th  day  of  June,  1938,  while  Mrs  Jessie 
E,  Vidal  was  attempting  to  alight  from  a  Municipal  streetcar, 
Car  No.  212  of  the  "B"  line,  and  while  said  streetcar  was 
travelling  between  10th  and  11th  Avenues,  on  Geary  Street, 
said  claimant  alleges  that  said  streetcar  gave  an  unusual  and 
severe  jerk,  throwing  her  to  the  floor  of  said  streetcar 
injuring  her  chest  and  fracturing  her  tenth  rib;  and, 

WHEREAS,  by  reason  of  said  accident  said  claimant  alleges 
that  she  sustained  special  damages  in  the  sum  of  One  Hundred 
Nineteen  and  50/100  Dollars  ($119.50);  and, 

WHEREAS,  Thomas  Bc  Johnson,  Claims  Adjuster  of  the 
Municipal  Railway  has  agreed  upon  a  tentative  settlement  with 
said  claimant  in  the  sum  of  Two  Hundred  Fifty  ($250.00) 
Dollars,  subject  to  the  approval  of  this  Commission,  and  the 
City  Attorney  has  advised  this  Commission  that  the  City  and 
County  of  San  Francisco  has  insufficient  evidence  to  warrant 
a  defense  of  this  action,  and  that  in  the  opinion  of  the  City 
attorney  said  sum  is  a  fair,  just  and  reasonable  amount  to  be 
paid  to  said  Jessie  E.  Vidal  for  full  release  and  settlement 
of  all  claims  for  damages  against  the  City  and  County  of  San 
Franc i  sco: 

NOW ,  THEREFORE,  BE  IT  RESOLVED  ,  by  this  Commission  that 
the  City  Attorney  be,  and  he  is,  hereby  authorized  and 
directed  to  fully  compromise  and  settle  all  claims  for  damages 
held  by  said  Jessie  E9  Vidal  against  the  City  and  County  of 
San  Francisco  for  the  sum  of  Two  Hundred  Fifty  (^>  250, 00) 
Dollars,  and  the  Controller  is  authorized  and  requested  to 
draw  his  warrant  in  said  sum  in  payment  therefor. 


Thereupon  the  meeting  adjourned  to  resume  at  the  call 
of  the  chair . 


--RESOLUTION  NO.  3028- 
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